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CONSTRUCTION  AND  MAINTENANCK  OF  MILITAUY  AND  POST  ROADS, 
BRID(i^ES,  AND  TRAILS,  ALASKA. 


REPORT  .OF    TJIH   BOARD    OF   ROM)    COMMISSIONERS  FOR   ALASKA. 


OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  work  during  the  fiscal  year  ending  June  30, 1919,  was  executed 
under  an  appropriation  for  ^^  Construction  and  maintenance  of  mili- 
tary and  post  roads,  bridges,  and  trails,  Alaska,  1920,"  approved  July 
11,  1919,  and  from  receipts  from  the  Alaska  fund,  act  of  Congress 
approved  January  17, 1905,  as  amended  by  act  approved  May  14, 1906. 
The  work  consisted  chiefly  of  maintenance  of  the  existing  roads,  trails, 
and  bridges.  The  construction  of  a  few  new  projects  was  taken  up, 
all  under  cooperative  agreements. 

The  cooperative  agreements  entered  into  by  formal  arrangement 
between  the  Secretary  of  Agriculture  and  the  Territorial  road  com- 
mission noted  in  the  previous  annual  report  of  this  board  were  in- 
creased during  the  past  fiscal  year  to  the  following  total  allotments  : 
Secretary  of  Agriculture,  $249,500;  Territory  of  Alaska,  $104,000. 
In  addition  to  the  above,  this  board  allotted  to  the  same  projects 
$59,554.75,  making  a  total  of  $413,054.75  to  be  applied  to  these  co- 
operative roads.  This  work  was  supervised  by  Maj.  W.  H.  Waugh, 
Engineers,  who  acted  as  the  Alaskan  representative  of  the  Secretary 
of  Agriculture.  The  total  expenditures  on  these  roads,  including 
Department  of  Agriculture  funds  disbursed  by  the  fiscal  agents.  De- 
partment of  Agriculture,  were  $207,338.59.  In  addition  to  the  above 
the  Territorial  road  commission  allotted  $130,000  to  projects  in  co- 
operation with  the  Alaska  Road  Commission  only,  and  from  these 
allotments  $52,499.48  has  been  expended  during  the  fiscal  year. 

The  roads  constructed  by  this  board  are  in  general-  good  wagon 
roads.  However,  a  more  substantial  type  of  road  has  now  been  built 
in  many  places,  upon  which  automobiles  and  light  trucks  can  be  eco- 
nomically used.  The  demand  for  roads  of  this  type  is  increasing, 
and  effort  is  made  in  each  case  to  provide  a  gravel  surface  for  the  road 
wherever  found  available. 

ORGANIZATION. 

The  headquarters  of  the  commission  are  located  at  Juneau.  The 
Territory  is  divided  into  five  districts.  The  southeastern  district 
comprised  that  part  of  Alaska  south  and  east  of  the  one  hundred  and 
forty-first  meridian ;  the  Valdez  district,  the  country  west  of  the  one 
hundred  and  forty-first  meridian,  running  as  far  north  as  Richardson 
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on  the  Valdez-Fairbanks  Road,  and  bounded  on  the  west  by  the  one 
hundred  and  forty -eighth  meridian ;  the  southwestern  district,  the  ter- 
ritory between  the  one  hundred  and  forty-eighth  meridian  and  Kus- 
kokwim  River,  including  the  Tacotna  and  Ophir  sections.  The 
Yukon  district  begins  at  the  north  boundary  of  the  Valdez  district  at 
Richardson,  and  included  all  work  along  the  Yukon  Jtiver,  the  coun- 
try around  Fairbanks,  and  the  Tanana  River  Valley.  The  Nome  dis- 
trict is  confined  to  the  Seward  Peninsula. 

Each  district  was  nominally  in  charge  of  a  superintendent,  but  to 
save  overhead  during  the  last  year  the  position  of  superintendent  at 
Valdez  and  for  southeastern  Alaska  was  not  filled.  It  is  the  duty  of 
each  superintendent  to  visit  the  working  crews  and  give  them  the 
necessary  engineering  supervision  at  least  once  during  the  season. 
The  foremen  in  local  charge  are  in  nearly  all  cases  trained  men  who 
have  been  attached  to  this  commission  for  many  years. 

The  following  additional  machinery  was  purchased  during  the  fis- 
cal year  1920  : 

1  Yuba  tractor,  12-!J0  horsepower. 

2  road  graders. 

A  substantial  quantity  of  surplus  Army  stocks,  highly  suitable  for 
this  work,  has  been  rec^uested  from  the  War  Department.  Notice  of 
shipment  has  been  received.    These  shipments  include : 

6  2- ton  trucks. 
6  1-ton  trucks. 
6  tractors. 

and  numerous  other  articles  of  equipment  and  supplies.  The  rising 
cost  of  labor  and  the  high  cost  of  maintaining  horses  makes  necessary 
the  prosecution  of  the  greatest  part  of  our  work  with  mechanical 
equipment. 

PROGRESS  OF  THE  WORK. 

The  high  scale  of  wages  and  supplies  in  the  Territory  is  a  large 
element  in  the  cost  of  this  work.  The  rate  paid  for  labor  varies  from 
$4  to  $6  per  day  with  board  for  common  labor.  The  cost  of  subsist- 
ence and  forage  is  also  correspondinglv  high.  Beside  these  high  costs 
the  nature  of  the  work  in  Alaska  adas  to  the  cost  in  a  way  to  make 
comparison  with  road  work  in  the  United  States  difficult.  In  the 
roads  built  here  the  cruising,  clearing,  and  grubbing  and  construction 
of  the  road  includes  all  the  work  done  upon  roads  in  the  settled  parts 
of  the  United  States  from  pioneer  days.  Even  with  this  the  mileage 
cost  of  our  roads  can  be  looked  upon  with  a  great  deal  of  gratifica- 
tion. 

Detail  description  of  the  work  in  the  several  districts  follows : 

SOUTHEASTERN   DISTRICT. 

Route  2,  Juneau  Eagle  River  Road  {H  miles  of  road  and  16  miles 
of  trail). — ^Work  during  the  year  consisted  of  general  maintenance 
and  betterment.  The  road  was  regraded  and  widened,  ditches  were 
improved,  culverts  and  bridges  were  reconstructed  and  repaired. 
The  traflSc  on  this  road  is  probably  as  heavy  as  on  any  highway  in  the 
Territory.  The  entire  road  has  been  graveled.  No  work  has  been 
possible  on  the  16  miles  of  trail  for  several  years.    The  cost  of  the 
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work  was  $4^00.22,  of  which  half  was  charged  to  maintenance  and 
half  to  improvement  and  construction. 

Route  3.  Eainea-Pleasant  Camp  Road  {47^  miles  wagon  roadY — 
This  road  was  generally  maintained,  most  of  the  work  bein^  oone 
between  Haines  and  mile  24  at  Wells.  The  old  bridge  at  Wells  is 
unsafe  for  traffic,  and  owing  to  the  encroachment  of  the  Klahini 
River,  a  swift  and  changing  glacier  stream,  it  will  be  necessary  to 
construct  a  new  bridge  about  one-half  mile  above  the  present  struc- 
ture. The  copper  properties  in  the  Rainey  Hollow  district  are  being 
opened  up  ana  if  this  development  makes  a  favorable  showing  the 
road  will  greatly  increase  in  importance.  Work  for  the  season  is  in 
process  and  $5,000  is  available  for  maintenance  and  improvement. 
During  the  year  $664  was  expended  for  maintenance. 

Route  39.  Juneau  Sheep  Creek  Road  {3  miles). — ^The  work  con- 
sisted of  general  maintenance  and  repairs.  This  road  is  subject  to 
very  heavy  traffic,  but  is  in  good  condition  and  only  usual  mainte- 
nance work  is  required.    Total  expenditures,  $2^96.55. 

Route  40.  Douglas  Gastineau  Channel  Road  {2  miles). — No  ex- 
penditures during  the  year. 

Route  45.  i^Uver  Bow  Ba^in  Road  (^  miles). — The  necessary  loca- 
tion of  this  road  along  a  steep  mountain  side,  requires  heavy  expendi- 
tures for  maintenance.  Approximately  1  mile  of  this  road  was  to- 
tally destroyed  in  the  fall  of  1918.  Two  new  bridges  with  graded 
approaches  were  constructed  to  provide  crossings  over  new  stream 
channels;  the  entire  road  was  repaired,  slides  removed,  2  miles  of 
road  regraded,  and  entire  road  maintained.  The  Territory  applied 
$2,000  to  this  project.  Total  expenditures  for  the  year,  $7,936.72, 
$1,961.12  being  charged  to  construction  and  $6,002.60  to  maintenance. 

Route  44'  Ska/jway  Valley  Road  {2.6  miies). — General  mainte- 
nance of  road  ani  bridge.    Expenditure,  $112.25. 

COOPERATIVE   ROADS. 

Route  1.  Prince  of  Wales  Island  Road  {4^  miles  of  road^  6\  miles 
of  trcul) . — This  road  connects  Chomley  Sound  with  the  west  coast  of 
Prince  of  Wales  Island  and  was  originally  constructed  of  plank  in 
1905.  The  planking  rotted  away  until  road  was  unsafe  for  traffic, 
necessitating  reconstruction.  At  present  3]  miles  have  been  recon- 
structed and  are  in  very  good  condition.  The  remaining  three- 
fourths  mile  of  wagon  road  is  being  reconstructed.  Two  and  one- 
fourth  miles  of  the  trail  have  been  widened  to  10  feet,  and  it  is 
planned  to  continue  the  work  until  the  entire  length  has  been  im- 
proved. Work  was  suspended  in  November,  1919,  and  resumed  in 
April,  1920.  This  project  was  done  on  a  cooperative  basis,  the 
Alaska  Road  Commission  allotment  being  $1(),0(X),  Department  of 
Agriculture  $20,000,  with  $12,500  from  the  Territory  of  Alaska.  Total 
expenditures  from  all  sources  during  the  fiscal  year,  $37,781:.2G. 

Route  2 A.  Auk  Bay  extenshn  {connects  at  mite  10  with  the  Junean 
Eagle  River  Road). — Since  June,  1919,  work  on  this  road  has  been  on 
a  cooperative  basis.  The  allotment  bv  the  Alaska  Road  Commission 
is  $15,000,  with  $30,000  from  the  Department  of  Agriculture  and 
$17,000  from  the  Territory  of  Alaska ;  total,  $62,000.  Work  was  con- 
tinued during  the  winter  when  labor  conditions  were  much  more 
favorable  than  in  the  summer.    The  road  is  now  complete  to  Auk 
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Bay,  8  miles  from  the  Juneau  Eagle  River  Junction  point.  One 
additional  mile  has  been  cleared  and  partially  grubbed  and  graded. 
The  remaining  funds  are  expected  to  complete  the  additional  mile. 
The  construction  is  expensive,  involving  very  heavy  clearing  and 
grub|;)ing,  the  removal  of  deep  layers  of  muck,  corduroying,  and  con- 
siderable rock  work.  The  intention  is  to  extend  the  road  to  Eajs^le 
River  as  funds  become  available.  To  reach  Eagle  River  the  location 
will  join  the  old  Ea^le  River  trail  about  1  mile  from  the  present  end 
of  the  work  and  will  then  follow  approximately  the  original  trail 
location.  Expenditures  from  all  sources  during  the  year,  $37,153.97, 
$1,100.30  being  charged  to  maintenance. 

Route  IiS,  Petersburg-Scow  Bay  (4  rtviles). — Cooperative  project. 
Allotment  by  Alaska  Road  Commission,  $10,000;  Department  of 
Agriculture,  $15,000;  and  $7,500  from  the  Territory:  total,  $32,500. 
Work  was  started  in  August,  1919,  and  suspended  in  September  on 
account  of  shortage  of  labor  and  resumed  in  May,  1920.  One  mile 
of  road  was  cleared,  one-half  mile  graded,  and  old  road  repaired. 
In  addition,  a  logging  engine,  floating  camp,  etc.,  were  purchased 
and  charged  to  the  project.  Total  expenditures  from  all  sources, 
$13,366.65,  charged  to  construption. 

Ketchikan  Lighthouse  station,  Ketchikan  Creek  and  Wards  Cove 
Road  a  miles). — Work  done  on  a  cooperative  basis.  Total  allot- 
ments to  date,  $99,500,  as  follows :  Alaska  Road  Commission,  $15,000 : 
Department  of  Agriculture,  $61,500;  Territory  of  Alaska,  $23,000; 
total,  $99,500.  Work  to  Ketchikan  Creek  and  to  the  Lighthouse 
Station  completed.  In  the  Wards  C'ove  section,  2  miles  constructed 
and  approximately  1  mile  70  per  cent  complete.  Work  has  been  in 
progress  during  the  entire  year.  The  branch  to  Ketchikan  Creek 
reaches  a  recreation  park  which  was  built  by  voluntary  subscriptions 
from  the  local  people.  The  branch  to  the  United  States  lighthouse 
station  reaches,  in  addition,  a  populous  residential  section,  the  oil 
station,  canneries,  and  a  cold  storage  plant.  The  Wards  Cove  line 
serves  a  thickly  populated  and  rapidly  growing  manufacturing  dis- 
trict. The  work  is  probably  the  most  costly  per  mile  in  the  Territory, 
and  as  the  traffic  will  be  unusually  heavy,  provisions  have  been  made 
for  a  well-surfaced  highway.  Work  was  carried  on  during  the 
winter  months  with  satisfactory  results.  Total  expenditures  for  the 
year  from  all  sources,  $74,061.07. 

Salinmi  Rf'rer  Road  {IL2  mihs), — This  ccmtemplates  a  high-class 
highway  from  the  town  of  Hyder  at  tidewater  to  the  British  Colum- 
bia boundary  line.  The  district  was  formerly  served  by  pack  trail, 
which  is  inadequate  to  j)rovide  for  the  greatly  increased  mining  activ- 
ity in  this  very  promising  quartz  district.  It  is  intended  to  con- 
struct the  first  7  miles  and  a  bridge  over  Salmon  River  above  Texas 
Creek  to  make  accessible  the  prospecting  field  on  the  American  side 
of  upper  Salmon  River.  A  location  survey  was  made  last  season. 
In  the  spring  of  1920  work  was  under  way  on  the  Salmon  River 
Bridge.  Minor  bridges  and  culverts,  clearing,  grubbing,  and  grad- 
ing. Logging  engine,  tractors,  and  autotrucks  were  secured  and 
charged  to  the  project.  Expenditures  and  obligations,  $19,974.93. 
This  is  a  cooperative  project,  $20,000  being  furnished  by  the  Terri- 
tory and  $50,000  by  the  Secretary  of  Agriculture,  or  a  total  of 
$70,000.     All  cooperative  work  where  Department  of  Agriculture 
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funds  are  used  was  supervised  for  the  Department  of  Agriculture 
by  Maj.  W.  H.  Waugh,  engineer. 

RICHARDSON   ROAD. 

District  engineer,  C.  (i.  Morrison,  Julv  1, 1919,  to  January  1,  1920; 
D.  E.  Jones,  March  1,  1920,  to  June  30, '1920. 

Route  iA.  Donnelly -Wmhhurn  Sled  Road  {65  miles). — ^The  chan- 
nels of  the  Big  Delta  River  at  Donnelly  were  bridged  with  292  feet 
of  temporary  structure.  Work  was  done  by  contract,  at  $8  per  foot. 
Agreement  also  was  made  wnth  local  contractor  to  repair  and  re- 
build sundry  small  bridges  on  this  route  and  grade  the  approaches 
to  stream  crossings  for  $40():  total  cost.  $1,276. 

Route  i/i,  V aldeZ'Ernestine  Road  (63  miles). — Three  crews  were 
started  on  this  section  in  1919,  but  when  notice  of  reduction  of  appro- 
priation was  received  it  was  necessary  to  redistribute  the  forces  and 
to  maintain  a  single  crew  averaging  eight  men  on  the  entire  60 
miles.  In  Julv  the  road  through  the  Keystone  Canyon  was  entirely 
destroyed,  and  the  work  was  necessarily  restricted  to  keeping  this 
section  open  as  a  pack  trail.  The  commission  was  compelled  to  re- 
duce all  work  to  a  minimum  in  ordor  to  maintain  a  sin^rle  line  of  com- 
munication into  the  inteiior.  This  section  l)etwe*en  \aldez  and  mile 
18  has  always  been  the  most  expensive  to  maintain,  and  although  an 
average  of  $80,000  i)er  year  had  been  exj)ended  for  several  years 
the  end  of  each  season's  work  did  well  to  leave  the  road  in  as  good 
condition  as  it  was  at  the  beginning.  For  the  fiscal  year  1921 
$350,000  was  appropriated  by  Congress,  and  the  much-needed  change 
of  a  high  line  around  Keystone  Canyon  is  now  under  construction. 
The  new  work  commences  at  the  entrance  of  Keystone  Canyon  about 
mile  14.  From  35  to  40  men  are  employed,  and  on  Julv  1  about 
one-fourth  mile  of  the  4-mile  change  had  been  graded.  ^Fhe  usual 
spring  repair  work  was  well  under  way.  On  July  1  there  was  a  small 
amount  of  work  to  do  on  the  Thompson  Pass  Summit,  and  when  this 
is  taken  care  of  this  route  to  the  interior  will  be  open  for  auto- 
mobile traffic,  with  the  exception  of  the  4-miIe  section  between  miles 
14  and  18.  With  favorable  labor  and  weather  conditions  it  is  hoped 
that  the  entire  road  wmII  be  open  for  automobile  travel  by  the  end 
of  the  season.  There  was  light  maintenance  work  distributed  over 
the  entire  section.  In  addition  to  this  a  considerable  ])ait  of  the 
time  of  the  crew  was  s])ent  combating  tlie  Lowe  River,  which  work 
neither  shows  on  the  ground  nor  in  reports.  Total  expenditures  were 
for  maintenance,  and  amount  to  Jt;i5,54S.29.  A  detailed  summary 
showing  the  most  important  items  of  work  accomplished  last  season 
will  be  found  at  the  end  of  the  Richardson  Road  report. 

Route  \C.  Emestim-Willow  Creek  Road  {29.3  miles) .—There  was 
light  maintenance  work  over  this  section  in  1919,  and  during  the 
present  year  the  entire  road  was  dragged  and  light  repairs  were 
made.     Cost  of  maintenance,  $4,038.28. 

Route  1^1).  Willotc  Creek-Gulkana  Road  {36  miles).— The  entire 
section  was  worked  over  and  put  in  excellent  condition.  Several 
changes  were  made  in  the  location  to  straighten  the  alignment,  reduce 
distances,  and  bring  road  to  higher  standard.  The  spring  work  con- 
sisted of  dragging  the  entire  road.     Timber  was  taken  out  and  ap 
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80- foot  bridge  with  120  linear  feet  of  approach,  18  feet  wide,  was 
constructed.  Three  culverts  were  built  and  a  small  amount  of  p-avel 
surfacing  was  placed.  Total  cost  of  maintenance,  $8,486.11,  with 
$8,411.80  for  improvement,  which  is  charged  to  construction;  total, 
$16,897.41. 

Route  4E.  Gulkanu  to  Sourdough  {21.5  mihft). — Last  season  this 
section  was  well  maintained.  The  whole  road  was  well  dragged  and 
the  section  was  again  dragged  this  spring.  Cost  of  maintenance, 
$6,114.07;  improvement  and  construction,  $6,015.12;  total,  $12,129.19. 

Route  I^F.  Sourdough  to  mile  168  {18.i2  miles). — This  has  always 
been  a  troublesome  section  on  account  of  poor  material.  It  was  the 
intention  to  surface  this  section  with  gravel.  Gravel  pits  were  lo- 
cated and  uncovered,  but  owing^  to  reduction  in  appropriation  sur- 
facing work  couhl  not  be  continued.  The  portion  of  the  road  be- 
tween Sourdough  and  Hogan  should  be  relocated  before  heavy  im- 
provements are  made.  The  line  can  be  materially  shortened,  adverse 
grades  eliminated^  and  a  much  lower  summit  can  be  secured,  which 
will  be  free  from  snow  earlier  in  the  season.  During  the  spring  the 
section  was  Avell  dragged,  the  machines  making  56  miles.  Cost  of 
maintenance,  $8,481.37;  improvement  and  construction,  $7,401.42; 
total,  $15,832.79. 

Route  4G.  Mile  168-Delta  River  Road  {38.8  miles).— X  10-mile 
section  of  this  road  between  Meiers  and  Paxsons  is  still  in  poor  con- 
dition. Only  general  maintenance  and  minor  repairs  have  been  pos- 
sible. From  Paxsons  north  what  was  formerly  a  troublesome  sec- 
tion has  been  greatly  improved.  About  5  of  the  23  miles  of  machine 
grading  were  through  good  material,  which  will  not  require  surfac- 
mg.  One  and  a  half  miles  through  soft  material  were  graveled. 
The  spring  work,  besides  general  repairs,  consisted  of  dragging  to 
the  extent  of  72  miles.  Xine  culverts  were  constructed ;  8  were  re- 
paired. This  section  has  always  suffered  heavy  damages  from  high 
water  during  the  spring  break-up  and  from  floods  during  the  sum- 
mer. Fortunately  the  damages  last  spring  were  very  slight.  Ex- 
pended for  maintenance,  $5,363.59;  improvement  and  construction, 
$7,133.30 ;  total,  $12,496.89. 

Route  4IL  Delta  River-McCarthy  Road  {73.4  7?iiles)  .—During 
the  past  season  6.2  miles  of  road  were  constructed  on  a  new  location ; 
road  was  repaired  generally  and  put  in  good  condition.  During  the 
spring  general  repairs  were  made.  A  new  pier  was  built  at  the  mile 
222  bridge,  about  one-half  mile  of  clearing  was  done,  and  road  was 
partially  dragged.  Expended  for  maintenance,  $15,201.18;  for  con- 
struction and  improvement,  $15j>88.75;  total,  $:^0,488.93. 

Route  41.  McCaj^thy -Richardson  Road  {20.0  miles). — Road  was 
generally  maintained,  bridges  and  culverts  repaired,  and  4.6  acres  of 
clearing  was  done,  with  the  intention  of  grading  next  season.  Road 
was  well  dragged  during  the  summer.  In  spring  of  1920  two  bridges 
were  constructed,  one  having  12-foot  si)an  and  the  other  45-foot  span. 
One  and  one-half  miles  were  graded  and  1  mile  of  clearing  was  done; 
one-fourth  mile  road  gravel  surfaced;  6  miles  of  ditch  cleaned  and 
enlarged;  12  culverts  were  built  or  repaired.  Road  was  also  par- 
tially dragged.  P:xpended  for  maintenance^  $5,020.21,  with  $2,520.20 
for  improvement  and  construction ;  total,  $7,540.41. 

Route  4J.  Ru^hardson-Salchaket  Road  {30  7?ules) .—Road  was 
generally  maintained.     Timber  was  slashed  where  clearing  was  too 
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narrow  for  sun  to  reach  road.  In  the  spring  of  1920  about  one- 
quarter  mile  of  new  road  was  constructed  along  the  side  line  north 
of  Richardson  to  avoid  encroachment  of  Xanana  River.  Cost  of 
maintenance,  $9,071.15. 

Route  J^K.  Salchaket'Fairbofiks  Road  {Jfi  miles). — Road  was  main- 
tained in  good  condition  during  the  season.  Owing  to  shortage  of 
funds,  work  was  restricted  to  necessary  general  repairs  and  dragging. 
During  the  spring  general  repairs  were  made — 7,500  feet  of  ditch 
cleaned  and  enlarged,  5  culverts  were  rebuilt  and  4  culverts  con- 
structed, 14  gravel  pits  were  cleared,  drags  made  one  trip  oA^er  road, 
and  5  miles  of  road  were  graded  by  machine.  The  expense  for  main- 
tenance was  $5,213.28,  with  approximately  $5,000  for  improvement 
and  construction;  total,  $10,213.28. 

Route  6A,  Willow  Creek  to  Tonsiiia  {2i  miles). — Road  was  well 
maintained  during  the  1919  season.  In  the  spring  of  1920  light  gen- 
eral repairs  were  made.  Cost  of  maintenance,  $5,725,  and  $7,282 
cost  of  improvement  and  construction ;  total,  $13,007. 

Route  6B.  Tonsina  to  Chitina  {15  7niles). — Road  was  well  main- 
tained during  past  season.  In  the  spring  of  1920  drags  made  26 
miles;  40  linear  feet  of  culvert  repaired  and  184  linear  feet  of  cul- 
verts were  constructed;  184  linear  feet  of  bridge  was  built  and  gen- 
eral repairs  were  made.  Cost  of  maintenance,  $8,000;  construction 
luid  improvement,  $7,722.71 ;  total,  $15,722.71. 

Ifetailed  summary  of  trork  accomplished  on  Ricfiardnon  Road  from  July  i,  1919, 

to  December,  1919. 

Clearing  and  grubbing acres..  38.7 

(Sradlng cubic  yards.-  10, 943. 0 

Machine  grading miles 50. 1 

Machine  regrading do 48. 1 

Culverts  relmilt  and  repaired linear-foot  sj)an__  429.0 

Culverts  constructed do 394. 0 

Bridges  rebuilt  and  repaired do 504.0 

Bridges  constructed do 182.0 

Gravel  surfacing miles.-  13. 0 

Side  ditches  enlarged do 28. 6 

Dragging  road,  mileage  of  tliree-way  machines 677.0 

River  control  dikes,  revetments,  etc linear  feet..  980.0 

Placing  corduroy mlles__  .  5 

The  working  crews  for  the  1019  season  of  four  months  averaged 
one  man  for  3f  miles  of  road. 

REI»()RT  OF  YUKON   DISTRICT. 

District  engineer,  C.  G.  Morrison,  July  1, 1919,  to  January  1,  1920; 
Daniel  A.  Jones,  March  1, 1920,  to  June  30,  1920. 

Route  5.  Fairbanks-Fort  Gibbon  Sled  Road  {148  miles). — Repairs 
were  made  to  several  small  bridges  on  the  section  between  Fort  Gib- 
bon and  St.  James  Mission.  General  maintenance  work  was  done 
on  the  trail.    Total  expenditures,  $2,405.76. 

Route  9.  Ram'part-Eureka  Road  {6\  miles  road^  211  miles  sled 
road). — Repairs  and  maintenance  on  this  route  were  carried  on  dur- 
ing the  season.  Work  consisting  of  surfacing  bad  spots  with  gravel, 
reditching,  repairing  culverts,  etc.  A  foothridge  was  constructed 
over  Granite  Creek.    Total  expenditures,  $779.50. 
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Route  11  A.  Edgle-O'^Brien  Creek  Road  {17  mUen  road^  SO  miles 
sled  road). — General  maintenance  and  repairs.  The  work  consist- 
ing of  clearing  obstructions,  ditching,  graveling,  surfacing,  construc- 
tion and  repairs  of  bridges  and  culverts,  etc.    Total  expense,  $3,068.18. 

Route  lie.  Steel  Creek  and  Jack  Wade  Creek  {2.5  mUes). — The 
winter  trails  in  the  Forty  Mile  district  were  maintained,  obstructions 
were  removed,  bridges  and  culverts  were  repaired.  Total  expendi- 
tures for  maintenance^  $346.50. 

Route  15.  Circle-M dler  House  Road  {49  miles  road). — The  entire 
road  was  maintained  and  extensive  improvements  were  made  on  the" 
10-mile  section  between  miles  35  to  45  out  of  Circle.  The  work  con- 
sisted mainly  of  regrading,  ditching,  repairing  of  culverts  and 
bridges.  Improvements  were  also  made  to  branch  road  leading  to 
Deadwood  Creek,  formerly  maintained  by  the  Territorial  commis- 
sion. During  the  spring  the  main  work  was  fighting  forest  fires  to 
prevent  the  destruction  of  bridges  and  culverts  and  the  building  of 
branch  roads  around  the  burned  structures.  Total  expenditures, 
$5,912.60.     Maintenance,  $3,011.30;  construction,  $2,901.30. 

Route  16.  Chatanika- Miller  House  Sled  Road  {81  iniles  sled 
road). — The  repairs  to  bridges  on  this  route  were  made  during  the 
month  of  September,  the  work  being  confined  between  miles  38  and 
66.  Eight  small  bridges  were  rebuilt  or  repaired  and  75  feet  of 
cribbing  constructed  along  the  bank  of  the  Chatanika  River  and 
Kokomo  Creek.  Expenditures,  $1,136.98.  Maintenance,  $996.72; 
construction,  $140.26. 

Route  17.  Fort  Gibhon-Kaltag  Trail  {257  iniles  trail). — Work  con- 
sisted of  staking  the  trail  after  the  Yukon  River  was  frozen  over. 
Cost  of  maintenance,  $300. 

Route  20D.  l^akotna-Ophir  Road  {2'J,5  imles;  16  jfiiles  traU,  7.4 
7niles  road). — No  work  has  been  done  on  this  route  since  1917.  The 
last  work  left  a  16-mile  gap  between  the  two  terminals.  In  the 
spring  of  1920  a  cooperative  agreement  was  made  with  the  Territory 
to  reopen  this  work.  The  territory  allotted  $8,000  and  the  Alaska 
Road  Commission  made  an  allotment  of  $22,000  contingent  upon  a 
$350,000  appropriation.  A  foreman  was  sent  into  this  district  from 
Fairbanks  and  eouipment  was  ordered  shipped  from  Seattle  on  first 
steamer  into  the  Kuskokwim  district.  Work  was  well  under  way  in 
June,  but  owing  to  difficulty  of  communication  no  reports  have  yet 
been  received.  Fortunately,  the  $350,000  appropriation  was  granted, 
and  it  is  expected  to  complete  the  project  and  gain  the  full  benefit 
of  the  former  Avork.  This  road  serves  a  very  productive  mining  dis- 
trict and  is  a  most  worthy  project.     P^xpenditures,  $363. 

Route  22.  Hot  Springs  and  Sullivan  ('reek  Road  {9  miles  road). — 
General  maintenance  work  was  done  in  the  fall  of  1919.  No  work 
had  been  done  since  1917  and  road  was  in  very  bad  condition.  Hill 
section  was  regraded  and  drainage  ditches  were  opened.  Road  was 
cleared  and  widened  where  necessary,  with  the  usual  repairs  to 
bridges  and  culverts.  Maintenance  cost,  $2,165.37:  construction, 
$921.30;  total,  $3,086.67. 

Route  23 A.  Chatanika-Beaver  trail. — No  work  was  done  on  this 
route.  An  allotment  of  $500  was  made  for  the  repair  of  bridges,  but 
it  was  impracticable  to  send  men  from  a  distance  and  no  local  labor 
was  available. 
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Route  so.  Hot  Springs  and  Eureka  Road  {S2  miles), — Repairs 
made  to  this  road  during  the  fall  of  1919.  Work  was  confined  to  the 
section  between  town  of  Hot  Springs  and  the  river  landing,  consist- 
ing chiefly  of  graveling,  surfacing,  clearing,  and  enlarging  ditches. 
Expenditures,  $478.71,  for  maintenance. 

Route  38 A.  Rvhy-Long  Creek  Road. — General  maintenance  during 
the  season  of  1919.  Work  consisting  of  regrading,  graveling,  sur- 
facing, clearing  and  enlarging  ditches.  Necessary  repairs  were  made 
to  bridges  and  culverts.  In  the  spring  the  entire  road  was  worked 
over  during  the  month  of  June ;  18  miles  being  dragged ;  150  yards 
of  gravel  were  used  in  filling  mud  holes.  Six  2  by  4  by  18  culverts 
were  constructed  and  a  12-foot  bridge  was  built.  Maintenance  cost, 
$3,115.41. 

Brooks  Terminal. — Last  winter  28  miles  of  new  winter  trail  was 
constructed  from  the  railroad  to  the  log  jam.  Expenditures,  $4,- 
614.23.  The  Livengood  Koad  and  Amy  (Treek  branch  were  generally 
repaired  and  maintained,  at  a  cost  of  $2,368.45.  Total  charges  to 
Brooks  Terminal,  $6,982.68. 

Fairbanks  Bridge. — Necessary  repairs  were  made  to  this  bridge 
during  the  season.  Work  consisted  of  reinforcing  the  south  abut- 
ment and  repairing  the  floor  of  the  north  approach.  Total  cost, 
$77.28. 

SOUTHWESTERN  ALASKA. 
ANTON  EIDE,   SUPERINTENDENT. 

Route  1^.  Mile  SJ^-Hope  Road  {31  miles  wagon  road^  9  ttviles  sled 
road), — ^Soad  was  generally  maintained  at  a  cost  of  $778.95. 

Route  £i.  Moose  Pass  (29.5  mil^es  road), — Maintenance  consisted 
of  replacing  corduroy,  repairing  culverts,  removing  fallen  trees,  and 
general  repairs.     Cost,  $1,111.88. 

Route  36,  Knih-Wtllow  Creek  {34  miles). — This  road  connects  the 
mines  of  the  Willow  Creek  district  with  the  Government  railroad  at 
Wasilla.  Work  was  restricted  to  general  maintenance,  removing 
slides  and  dragging.    Cost,  $4,122.24. 

Palmer-Mih  26^  Road, — Connects  Government  railroad  at  Palmer 
with  the  Knik- Willow  Creek  Road  at  mile  26^.  Road  also  serves  a 
few  small  farms.  Six  acres  of  right  of  way  cleared.  Construction 
cost,  $512.18. 

TdLkeetna-Cache  Creek  Road  survey, — ^In  the  spring  of  1920  a 
survey  was  commenced  for  a  wagon  road  from  Talkeetna  to  Cache 
Creek,  a  distance  of  42  miles.  This  work  will  be  done  in  cooperation 
with  the  Territory.  The  allotment  of  the  Alaska  Road  Commission 
is  $45,000  and  that  of  the  Territory  $30,000;  total,  $75,000.  This  i. 
a  very  promising  project  and  it  is  expected  to  make  the  project  a 
continuing  one  until  completed.  This  road  will  be  an  important 
feeder  to  the  Government  railroad. 

Route  10.  Seward'Kenai  Lake  Road  {9.6  miles).— The  grade  raised 
at  mile  3  in  order  to  get  above  high  water  when  Resurrection  River 
is  in  flood.  Cost,  $259.20.  Surfaced  4,100  feet  of  road  in  miles  2 
and  7;  cost,  $615.  General  maintenance  from  Seward  to  mile  8. 
Road  is  in  very  good  condition.  Expended  $2,159.48  for  mainte- 
nance.    The  road  was  extended  2^  miles  to  mile  9^  during  the  season 
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of  1919  and  an  exceptionally  good  piece  of  work  was  done.  Although 
there  was  considerable  rock  work,  the  construction  cost  was  oiuy 
$12,842.50.  The  extension  work  was  done  under  cooperative  agree- 
ment. The  Alaska  Boad  Commission  allotment  was  $9,554.73,  with 
$5,000  for  the  Territory  and  $10,000  for  the  Department  of  Agricul- 
ture, a  total  of  $24,554.73.  It  is  the  intention  to  extend  this  road  to 
Kenai  Lake,  about  23  miles  from  Seward.  In  June  the  survey  was  in 
progress  and  about  25  men  were  emploved  clearing  and  grading. 

Quartz  Creek'Rvssian  River  Road  {20  imles). — It  is  planned  to 
build  from  mile  8,  on  the  Moose  Pass  JRoad,  down  Quartz  Creek  to 
Kenai  Lake,  then  aown  the  Kenai  River  to  Russian  River.  The  road 
will  serve  about  25  settlers  and  will  open  up  a  potentially  rich  farm- 
ing country.  Reconnaissance  was  made  last  of  Majr.  In  June  loca- 
tion survey  was  under  way  and  about  2  miles  of  right  of  way  had 
been  cleared.  This  is  a  cooperative  project,  $45,000  being  furnished 
bv  the  Department  of  Agriculture  and  $15,000  by  the  Territory. 
Expenditures  to  June  30,  approximately  $5,000. 

Kaialla-Chilkat  Road  {8  miles), — Reconnaissance  was  made  in 
1919.  Road  will  materially  assist  in  the  development  of  the  Katalla 
oil  and  Bering  River  coal  fields.  Work  was  started  in  June,  1920. 
Bridge  material  was  being  delivered,  one  bridge  gang  was  at  work, 
and  grading  was  under  way.  Approximately  $7,000  expended  for 
construction.  This  is  a  cooperative  project,  the  Department  of  Agri- 
<;ulture  furnishing  $18,000  and  the  Territory  $6,000,  a  total  of  $24,(K)0. 

NOME  DISTRICT — SEASON. 

Superintendent,  D.  A.  Jones,  July  1,  1919,  to  March  1, 1920;  C.  D. 
Jones,  March  1,  1920,  to  June  30,  1920. 

Route  8  Nome-Council  Road  {total  lengthy  82  miles), — Nome-Fort 
Davis  section  connects  Nome  and  Fort  Davis,  serving  Fort  Davis  and 
all  mining  districts  east  of  Nome.  Estimated  500  tons  hauled  during 
season.  Mail  service  weekly,  siunmer  and  winter.  Work  consisted 
of  general  maintenance  and  protection  during  spring  break-up. 
Five  thousand  linear  feet  resurfaced  with  gravel,  one  culvert  2  by 
3  by  24  constructed,  800  feet  of  ditch  cleaned  and  widened.  Total 
cost,  $2,149.73. 

Fort  Davis-Cape  Norae  section^  9  miles  {8  constructed) . — This  road 
connects  Fort  Davis  with  Cape  Nome.  Within  the  year  approxi- 
mately 300  tons  were  hauled  over  the  road.  Three  and  one-quarter 
miles  were  constructed  during  the  1919  season  and  entire  road  main- 
tained. The  new  construction  is  18  feet  wide  and  is  a  gravel  fill  of 
from  2^  to  4  feet  in  depth,  in  many  places  material  being  placed  on  a 
mat  of  willow  brush  corduroy.  Forty  2  by  2  by  20  culverts  were 
constructed.  The  culverts,  including  "excavation,  cost  $43.60  each. 
The  cost  of  lumber  was  $100  per  thousand.  Three  thousand  eiprht 
hundred  and  ninety  feet  of  ditch,  averaging  2  by  3  feet,  were  cut,  at 
a  cost  of  19  cents  a  foot,  the  high  cost  of  the  ditching  being  due  to 
permanently  frozen  ground.  Two  bridges  were  built,  one  at  Golden 
Gate  Creek  and  the  other  at  Derby  Creek.  The  Derby  Creek  bridjre 
is  a  16- foot  span.  Total  cost,  $286.50  for  labor  and  material.  The 
Golden  Gate  Creek  bridge  is  a  32-foot  span.  Cost  for  labor  and  ma- 
terial, $476.50.    Total  cost  for  year,  $24,531.51. 
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Cape  Nome  section  (2  miles), — Road  is  built  around  Cape  Nome. 
About  100  tons  of  freight  a  year  are  hauled ;  mail  service  is  weekly. 
\yith  the  connecting  up  of  the  Cape  Nome  and  Fort  Davis-Cape 
Nome  sections,  a  regular  auto  stage  line  will  be  operated  between 
Safety  and  Nome.  Work  consisted  of  general  maintenance.  Cost, 
$837.37. 
Safety  Ferry, — Cost  of  maintenance  and  repair,  $705.13. 
Bonanza  Ferry. — Expenditures  are  for  salary  of  ferryman,  main- 
tenance of  ferry,  and  for  the  construction  of  new  scow,  $1,654.97. 

Soloman-EaAt  Fork  (16  miles), — Connects  Bonanza  Ferry  with 
East  Fork-Council  Road.  Supplies  the  Solomon  district.  Traffic 
averages  about  8  tons  daily.  Work  consisted  of  general  maintenance 
and  repair;  1,100  feet  being  corduroyed  with  willows  and  covered 
with  gravel.  Koad  was  widened  in  several  places.  Total  cost, 
§1,784.93. 

East  Fork-Council  Road, — Road  connects  Solomon-East  Fork  with 
Council  Corduroy.  Weekly  main  service  in  summer.  Approxi- 
mately 200  tons  are  hauled  over  road  each  season.  No  expenditures 
<luring  year. 

ConncU  Corduroii  {6\  miles), — Road  connects  Fox  River  with 
Council  City.    Mail  service  weekly  in  vsummer.     No  exjpenditures. 

Tom weiV.— -This  road  connects  Council  City  with  Ophir  Creek. 
Work  consisted  of  general  repair  and  upkeep.    Cost,  $1,724.29. 

Route  ISA.  Nome-Bessie  {3.3  miles), — ^This  road  connects  Nome 
with  the  third  beach  line  and  is  the  connecting  link  for  all  roads 
coming  into  Nome  from  the  north.  Work  consisted  of  general  main- 
tenance, $738.80. 

Route  13B,  Bessie-Banner  (3,45  7nile8). — ^Road  connects  Bessie 
with  Anvil  and  Glacier  Creeks.  About  10  tons  are  hauled  over  it 
daily.    Work  consisted  of  general  maintenance.    Cost,  $195. 

fioute  13C,  Bessie-Little  Creek  {1.2i)  miles). — (^onnects  Bessie 
with  Little  Creek  and  serves  all  beach  line  west  of  Bessie.  Esti- 
mated 10  tons  daily  pass  over  this  road  during  open  season.  Cost 
of  general  maintenance  and  repair,  $71.05. 

noute  13D,  Bessie-Dry  Creek  {1.25  miles). — Connects  Nome-Bessie 
and  Nome-Osborn  Roads.  About  100  tons  of  freight  hauled  per  year. 
No  expenditures. 

Route  13F  {4  unites). — Connects  Bessie  with  Osborn  Creek  and 
supplies  Osborn  Creek  and  its  tributaries.  Abotit  100  tons  a  year 
are  hauled  over  this  road.    General  maintenance,  $338. 

Route  13G.  Grass  Gulch  {1.75  miles). — Connects  Nome-Dexter 
with  King  Mountain.  At  present  very  little  hauling  is  being  done 
over  road,  but  it  will  always  be  used  to  some  extent.  No  expendi- 
tures during  j'ear. 

Route  131.  Nome  River  Extension  (5  miles). — Connects  Dexter 
with  Upper  Nome  River  and  all  its  tributaries.  About  10  tons  of 
freight  j)er  month  are  hauled.  Road  follows  the  bars  of  Nome  River 
from  the  end  of  construction  to  the  head,  and  it  is  ultimately  ex- 
pectetl  to  form  a  section  of  the  main  trunk  line  to  the  Seward  Pe- 
ninsula interior.  Work  consisted  of  general  maintenance,  costing 
$284.45. 
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Rout4^  13 J.  Wonder-Flat  Road  (2  miles). — Connects  Bessie-Little 
Creek  with  Wonder,  Flat,  and  Lower  Little  Creek.  About  5  tons 
daily  ai^e  hauled.    Maintenance  cost  $52.66. 

Route  13K.  Bessie-Buster  {6  miles). — Connects  Bessie  with  Dex- 
ter and  Buster  Creeks,  supplying  all  tributary  creeks  and  Upper  Nome 
River.  About  50  tons  of  freight  per  month  are  hauletl.  Expended 
for  «:eneral  maintenance,  $211. 

Route  25,  Sinrock  Ferry. — General  maintenance  and  salary  of 
ferryman,  $295.75. 

Route  25A.  Cripple  River  itoad  (1£  miles). — Connects  coast  with 
Cripple  River  and,  as  a  dredpe  is  operating  on  Arctic  Creek,  addi- 
tional work  will  have  to  be  done  in  the  near  future.  ^Expenditure 
for  general  maintenance,  $1()S. 

Route  2f)B.  Penny  River  Road  {12  miles). — Combination  road  and 
trail  connecting  coast  with  mouth  of  Penny  River  and  Oregon  Creek. 
Cost  of  general  maintenance,  $78. 

Route  251  >.  Mouth  of  Center  Creek  {2.2o  miles). — Road  connects 
Nome  with  mouth  of  Center  Creek,  supplies  Lower  Snake  River  and 
Lower  Center  Creek  camps.  About  2  tons  of  freight  per  day  are 
hauled.    Cost  of  general  maintenance,  $158. 

Route  25 E.  Snake  Rit^er  Bridge. — t)ue  to  the  continual  raising  of 
the  center  span,  caused  by  ice  and  frost  conditions,  some  extensive 
work  will  have  to  be  done  on  this  bridge  during  the  present  season. 
Charges  for  vear,  $64.50. 

Route  25F.  Anvil-Glacier  {3  miles). — Connects  Bessie- Banner 
Road  with  Snake  River  Road,  supplying  Glacier  Creek  and  all  Snake 
River  points.  About  500  tons  of  freight  are  hauled  each  year,  (-ost 
of  <jeneral  maintenance,  $96. 

Route  2o(r.  Snake  River  F,vte union  {J  miles). — Ccmnects  Anvil- 
Glacier  with  all  Upper  Snake  River  and  tributaries.  About  5  tons 
daily  are  hauled.    Expenditure  for  maintenance.  $164. 

Route  26.  Candle  (reek  {0  milen). — Connects  Candle  with  Candle 
Creek;  1.45  miles  of  new  road  constructed  on  mat  of  willows,  cov- 
ered with  sod  and  dirt  and  then  surfaced  with  gravel;  4fi  miles  main- 
tained, ditches  and  culverts  cleared  and  repaired.  Cost  of  new  con- 
struction was  $6,000;  maintenance  and  repair,  it^2,346.50. 

Route  27.  Deerinq-lnmavhnk  {2')  milen). — Connects  Deerijig  with 
Inmachuk  River  points  and  tributaries.  About  5  tons  were  hauled 
over  it.    Maintenance  cost,  $8,120.48. 

Route  28.  Dahl  Creek-Candle  Trail  {I40  y/r//^,v).— This  is  a  per- 
manent staked  trail  running  from  Dahl  Creek  to  Candle.  The  w«>rk 
consisted  of  straightening  and  replacing  broken  stakes,  the  cost  being 
$263.68. 

Flagging  trails. — Expenditure  was  for  maintaining  permanent 
staked  trails,  making  nags,  and  staking  the  temporary  trails.  A 
summary  of  staked  trails,  permanent  and  seasonal,  follows: 
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Name. 


DIs- 


Perma- 
nent. 


Sea- 
sonal. 


NometoUnalakleet 

Dahl  Creek  to  Candle 

UnalaUeettoKaltag 

Unalakleet  to  St.  Michael 

St.MidiaeltoKotlik 

Topkok  to  Oandle 

Nometo.Taylor 

Tarlor  to  Arctic  Hot  Springs 

Nome  to  Teller 

Teller  to  Marys  Igloo 

GuidletoDeering 

GttDdletoKeewalik 

Keewalik  to  Naznrik  Channel  (mouth  of  Kobuk  River). 

Kottebue  to  Riley  Channel 

Eiana  to  Klery  Creek 

Solomon  to  Casadepaga 

Isaacs  Point  to  Dime  Creek 

Keewalik  to  Mainland  by  Chamois  Island 

Dime  Creek  to  Snyders  Cabin  on  Keewalik  River 


Total. 


Mlla. 

251 

140 

90 

60 

60 

154  i 

140 

17 

00 

52 

40 

8 

45 

17 

18 

50 

50 

35 

35 


1,352 


Miles. 
175 
140 
90 
40 
35 
154 
115 
10 
90 
20 
40 


35 


1,012 


Mile8. 


76 


20 
25 


25 
7 


32 


8 
45 
17 


34 
16 
35 


340 


In  addition  there  are  approximately  100  miles  of  trails  staked  to 
different  camps  and  creeks  in  the  district  each  year  according  to  work 
going  on  in  different  localities,  the  same  being  staked  by  the  freight- 
ers themselves  with  flagged  lath  furnished  bv  the  commission. 
Total  cost,  $5,841.10. 

Fortutm  Ledge ^  or  Marshall  City  Road  (^^  miles). — Freight  is 
landed  from  river  steamers  and  transferred  by  light-draft  boats  a 
distance  of  12  miles  from  the  landing  to  Willow  Creek,  the  scene 
of  operations.  About  300  tons  were  hauled  over  the  road.  No 
expenditure  made. 

Route  49'  Davidsotis  Landing -Taylor  Creek  Road  {40  miles^  24 
comtructed). — This  road  runs  from  Davidsons  Landing,  the  end  of 
water  navigation,  to  Taylor  Creek.  Over  600  tons  were  hauled  over 
it.    No  expenditure  made  on  this  route. 

Nome  local  roads. — There  was  expended  upon  the  local  roads 
radiating  from  Nome  for  general  maintenance  and  repairs  not  dis- 
tributed to  individual  roads  $1,254. 

D'me  Creek  Corduroy  {6\  mUes). — Will  connect  Dime  Creek 
Landing  on  Koyukuk  Kiver  with  Haycock.  In  1918  Territorial 
comLiission  laid  3  miles  of  pole  and  brush  corduroy  road  at  a  cost  of 
$22,000.  Work  during  past  year  consisted  of  purcnase  of  9,200  poles 
which  are  to  be  laid  during  the  present  season.    Cost  of  work  $4,630. 

STATEMENT   OF  BECEIPTS  AND   DISBURSEMENTS. 

Thif  report  covers  vouchers  received  and  placed  in  the  account 
including  June  30, 1920 : 

Balance  on  hand  July  1,  1919 $12,266.22 

R<»celved  since  from — 

Trear-ury    drafts 70, 624. 31 

Tran  fers  from  officers 383,210.55 

Sales  of  property,  Alaska  fund 208.00 

Collections 116.75 

466,425.83 
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Transferred  to  officers $76,000.00 

Deposited  to  credit  Treasurer  of  United  States 12, 616. 87 

$88, 616.  87 

Total 377. 808.  06 

Disbursed  as  per  tabulated  statement  below 358, 601.  25 

Balance  on  hand 19,207.71 

Expenditures  in  detail. 


Federal  appropriations  and  "Alaska  fund." 

Constractlon. 

Maintenance. 

Total. 

Ofllce 

$5,202.23 
2,322.52 
2, 15a  11 

-8,487.69 

»4,6ia27 
1,206.25 
2, 15a  11 
l,10a30 
664.00 
1,904.00 

15,548.29 

4,038.28 
8, 48a  11 
6,114.07 
8,431.37 
5,363.59 
15,20ai8 
5, 02a  21 
9,071.15 
5,213.28 
2,406.76 
6,72&00 

8,ooaoo 

9, 102. 49 
627.50 

2,159.48 

2,267.38 
34a  50 
875.30 
498.10 
3ia75 
62.65 
20a80 
63.16 
52.66 
334.00 

1,313.97 
13a  98 

soaoo 

99,812.60 

Route  1 

3,528.7T 

Route  2 

4,30a22 

Route  2A •. 

9,587.00 

Route  3 

664.00 

Route  4A 

1,904.00 
r         4,533.05 

Route  4B,  1st  section , 

Route  4B,  2d  section 

4,138.33 

Route  4B,  3d  section 

2,496.05 

Route  4B,  4th  section 

Route  4B,  5th  section 

1,69a  78 
1,42a  74 

Route  4B,  eth  section 

1,27a  34 

Route4C 

4,038.28 

Route  4D 

8,411.30 
6,015.12 
7,401.42 
7,133.30 
15,288.75 
2, 52a  20 

16,897.41 

Route4E 

12, 129. 10 

Route  4F 

15,832.70 

Route  4G 

12, 49a  80 

Route  4H 

30.488.93 

Route  41 

7, 540. 41 

Route  4J 

9,07L15 

Route  4K 

5,213.28 

Route  5 

2,405.76 

Route  6A 

7,282.66 
7,722.71 
2,577.21 

13,007.00 

Route6B 

15, 722.  71 

Boute8 

11,679.70 

Route9 

627.50 

Route  10 

7,842.50 

10.001.98 

Route  UA 

2,267.38 

Route  lie 

34a  50 

Route  12 

875.30 

Route  13A 

496.10 

Route  13B 

3ia76 

Route  13C 

62.66 

Route  13F 

200.80 

Route  131 

63.16 

Route  13J 

52.66 

Route  13K 

334.00 

Route  15 

L  313. 97 

Route  16 

13a  98 

Route  17 

soaoo 

Route20D 

363.00 
112.49 

363.00 

Route  22 

112.49 

Route24 

1,127.73 

168.00 

64.50 

36a  40 

237.58 

155.00 

38a  85 

l,20a37 

25a  00 

15.00 

77.75 

4,122.24 

79a  82 

2, 29a  55 

3,682.86 

112.25 

4,002.60 

77.28 

2,368.45 

3.877.23 

13.80 

1,127,73 
168.00 

Route  25A 

Route25E 

64.50 

Route  25P 

36a  40 

Route  25(J 

237.58 

Sinrock  Ferry 

16&00 

Route  26 

38a  85 

Route  27 

l,20a37 

Route  28 

25a  00 

Route30 

15.00 

Route  32A 

77.75 

Route35 

4,122.24 

Route  38A 

'79a82 

Route  39 

2, 29a  56 

Route  43 

3,682.86 

Route  44 

112.25 

Route  45 

1,96L12 

5,963.72 

FairbAnkn  Bridge. , , , . , -.-.....- , 

77.28 

Brooks  Terminal 

2,07L89 

4, 44a  34 

3,877.23 

13.80 

Flagging  trails 

Kougarok 

Palmer,  Twenty-six-and-a-half  Sfile  Road 

567.17 

567.17 

Matanuska  Briage 

78a  43 

78a  43 

Ketchikan- Wards  Cove 

6,701.63 
119.50 

6,70L63 
119.50 

TalkmtnB-0-aohe  Creek  Trail 



Total 

102,253.86 

155,162.83 

257, 41 a  60 
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Federal  appropriations  and  "Alaska  fund." 

Construc^loa. 

Maintenance. 

Total. 

Foods ooQtributed  by  the  Territory  of  Alaska: 

lUntel 

87,995.98 
14,870.66 

87,995.98 

14,870.66 

143.75 

Boate2A 

Fairbanks  local  roads 

$143.76 

RoateS 

18,685.36 

18,686.35 
152.00 

Ro«te9 

152.00 

RoatelO 

5,000.00 

6,000.00 

RoutellA 

800.80 
130.76 

2,062.88 

1,254.00 

89.00 

369.80 

299.76 

100.00 

1,959.65 

2,000.00 

463.71 

2,324.59 

800.80 

Route  131 

130.75 

Route  15 

2,901.30 
'    3.28 
921.30 

4,698.63 

i,ooaoo 

Route  16 

Route  22 

2,974.18 

1,254.00 

89.00 

Nome  k>fal  roads ...            ...... 

Route  25G ;. 

Bfltiania  Ferry. .. 

359.80 

Safety  Ferry 

299.76 

Sinrock  Ferry 

• 

100.00 

Route  20 

6,137.87 

8.097.52 

Route  27 

2,000.00 

Route  30 

463.71 

Route  38A 

2,324.50 

IUiate43 .• 

1,500.00 

1,500.00 

Route  45 - 

2,000.00 

2,000.00 

Brooks  Terminal 

2,542.34 

2,542.34 

FlAi^ng  trfiils 

1,423.03 

1,423.03 

Dime  Creek  Corduroy 

3,160.28 
19,318.44 

3,160.28 

K^rtrhi^an-Wardp  Co^e 

19,318.44 

Total 

82,936.80 

18,247.76 

101,184.56 

Grand  total..... X .  .         ...    ..     \.    .. 

185,190.66 

173,410.59  1       358.601.26 

1 

Distribution  of  exnenditures. 

Salnrios  (superintendents  and  clerks) $15,634.33 

Wages  (all  other  labor) 181,500.30 

Transportation    (persons) 3,623. 11 

Transportation    (freight) 11,176.97 

Hire  of  animals  (horses  and  dogs) 23, 727. 35 

Subsistence  (persons,  meals,  and  beds) '13,002.37 

Provisions  (all  food  supplies) 44,  519. 13 

Forage  and  care  of  animals  (horseshoeing,  veterinary  supplies) 23, 386.  27 

Telegraph,  telephone,  and  postage 611. 34 

Fuel  (coal  and  wood)  and  light 1,488.93 

Construction  material 13,052. 11 

Equipment,  tools,  camp  equipage,  wagons,  harness,  etc 11,  (X)4. 46 

Stationery  and  drafting  supplies,  maps,  printing,  cleaning,  and  toilet 

articles : 608. 16 

Rents  (offices,  post-office  boxes,  barns,  or  equipment) 4, 144.  50 

Motor  Tehlcles,  repairs,  gas,  operation,  maintenance 10, 198. 15 

MI.««cellaneous 923.  77 

Total 358,  601. 25 

APPROPRIATIONS. 


CONSTRVCTION  AND  MAINTENANCE  MILITARY  AND  POST  ROADS,  BRIDGES,  AND  TRAILS, 

ALASKA. 


Act  Of— 

June  12,  1906 $150,000.00 

Mar.  2,  1907 250, 000. 00 

May  11,  1908 250, 000. 00 

Mar.  3.  1909 350, 000. 00 

Mar.  23,  1910 100,000.00 

Mar.  3.  1911 150,000.00 

Aug.  24,  1912 125,000.00 

Mar.  2,  1913 155,000.00 

Apr.  27,  1914 125.000.00 


Act  of— 

Mar.  4, 1915 $165. 000. 00 

Aug.  29,  1916 500, 000. 00 

May  2,  1917 500,000.00 

July  9,  1918 100, 000. 00 

July  11.  1919 100, 000. 00 

June  5,  1920 350,000.00 


Total 3,370.000.00 
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WAGON  BOAD,   BBIDGE6,   AND  TRAILS,  ALASKA  FUND. 


Act  of  Ck)ngre8S  ap- 
proved Jan.  27,  1906, 
as  amended  by  an  act 
approved  May  14, 
1906— 

1905 $28, 000. 00 

1906 80, 500. 00 

1907 128, 584. 00 

1908 117, 760. 00 

1909 145, 200. 00 

1910 126, 000. 00 

1911 155, 000. 00 


1912 $152,  ODD.  OO 

1913 228,  OOO.  Oa 

1914 166, 316.  32 

1915 171, 824.  31 

1916 164, 402.  30 

1917 50,  OOO.  00 

1918 256, 000.  Oa 

1919 35, 000.  00 

1920 124. 992. 96 


Total— ^* 2. 128, 560.  8^ 
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SUMMIT    LAKE,  VALDEZ-FAIRBANKS    ROAD. 


PILLSBURY    DOME,  VALDEZ-FAIRBANKS    ROAD. 
2106-1 
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BRUSH  REVETMENT,  GLACIER  STREAM   NEAR  RAPIDS.  VALDEZ-FAIRBANKS  ROAD. 


GRAVEL   ON    OLD    ROAD    AT  MOUTH  OF  BEAR   CREEK,  VALDEZ-FAIRBANKS  ROAD. 
2106-2 
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IROAD    DESTROYED    BY    WASHOUT,  KEYSTONE    CANYON.  MILE    15.  VALDEZ- 

FAIRBANKS    ROAD. 


SNOW    SLIDE    AT    MILE    16,  VALDEZ-FAIRBANKS    ROAD.  JUNE    16.  1920. 
21C6-3 
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GRAVEL   SLIDE,  MILE    17,  VALDEZ-FAIRBANKS    ROAD. 


BUILDING    CULVERT.   MILE    93,  VALDEZ-FAIRBANKS    ROAD. 
2106-4 
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GRADING    WITH    TRACTOR,  MILE   140,    VALDEZ-FAIRBANKS    ROAD. 


CULVERT,  MILE   227,  VALDEZ-FAIRBANKS    ROAD. 
2106^ 
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LOADING    GRAVEL.  MILE    368.  VALDEZ-FAIRBANKS    ROAD. 


POLE    CORDUROY,  AUK    BAY    EXTENSION   TO   JUNEAU-EAGLE    RIVER    ROAD 
2106^ 
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ROCK   CUT,  MILE   7.  HAINES-CHILKAT    ROAD. 


ROCK   CUT.  MILE    16.  AUK    LAKE. 


GRADING,  McCARTHY-NIZINA    ROAD. 
2106-7 
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KKIMUrr  OF  THK  BOARD  OF  KNGINKKKS  FOR  RIVERS  AND  HARBORS 
FOR  THE  FISCAL  YEAR  ENDING  JUNE  80,  ld20. 

War  Dbpabtment, 
The  Boabd  of  Ekqineers  for  Bivers  and  Harbors, 

Washington^  D.  C.^  July  «5, 1920. 
From:  The  senior  member,  the  Board  of  Engineers  for  Bivers  and 

Harbors. 
To:  The  Chief  of  Engineers,  United  States  Army. 
Subject :  Annual  report,  fiscal  year  ending  June  30,  1920. 

The  Board  of  Engineers  for  Bivers  and  Harbors  submits  the  fol- 
lowing report  of  its  operations  during  the  fiscal  year  ending  June  30, 
1920.  Information  concerning  the  organization  of  the  baard  and 
its  duties  as  prescribed  by  law  is  given  on  page  73. 

The  status  of  the  board's  work  at  the  close  of  the  preceding  fiscal 
year  and  the  work  accomplished  during  the  last  fiscal  year  under  the 
several  recefll  river  and  harbor  acts  are  shown  by  the  following  table. 
All  investigations  ordered  by  prior  acts  have  been  disposed  of. 

i^tatuH  of  work  of  the  Hoard  of  Engineers  for  RU>ern  and  Harbors  fiscal  year 

ending  June  SO,  J920. 


Act  of- 

.Mar.4, 
1913. 

Mar.  4, 
1915. 

July  27, 
1916. 

^^^- 

Mar.  2, 
1919. 

Jtme5, 
1920. 

Total. 

Number  of  invesUgatlona  by  acts    (all  sec- 
tions)  

122 

219 

1 

128 

10 
7 

3. 

19 
7 

12 

84 

13 

4 

9 

30 
11 

19 

53 

50 
38 

12 

53 
22 

31 

108 
108 

103 

709 

PreUmiAiy  reports  not  received  up  to  end  of 
iwecealng  fiscal  year 

74 

49 

PreBminary  reports  not  received  up  to  June 
30,  19S10 

1 

11 
3 

8 

128 

Totol  reports,  examinations,  and  surveys  re- 
fiscal  vear 

3 

113 

Cases  disposed  of  during  the  year 

4S 

Cases  remaining  for  final  action  on  June  30, 
1920 .TTT. 

3 

178 

The  following  fibres  give  the  aggregate  amounts  recommended 
by  the  board  in  reviewing  reports  on  preliminary  examinations  and 
surveys  ordered  by  acts  of  Oongress  since  its  organization  and  the 
proportion  of  the  same  adopted  by  Congress.  Inasmuch  as  recent 
river  and  harbor  acts  and  resolutions  have  provided  for  investiga- 
tions of  a  number  of  localities  covered  by  earlier  acts  and  resolutions, 
it  has  been  necessary  to  omit  the  earlier  estimates  from  the  totals  in 
order  to  avoid  duplication  in  many  cases.  In  other  instances  recent 
recommendations  have  nullified  earlier  ones,  and  in  these  cases  also 
the  former  estimates  have  been  withdrawn.  This  has  not  been  possi- 
ble in  all  cases,  however,  as  the  more  recent  recommendations  some- 
times overlap  the  earlier  ones  in  such  a  way  as  to  render  it  difficult 
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or  impossible  to  make  the  proper  deductions.  Some  of  the  earlier 
recommendations  are  now  obsolete  on  account  of  changed  conditions, 
and  a  number  of  these  included  in  former  statements  have  been 
omitted. 


Act  of— 

June  13, 1902 
Mar.  3, 1905. 
June  28, 1906 
Mar.  2, 1907. 
Mar.  3, 1909. 
Jane  25, 1910 
Feb.  27, 1911, 
July  25, 1912. 
Mar.  4, 1913. 
Mar.  4, 1915. 
July  27, 1916. 
Aiif?.8,1917. 
Mar.  2, 1919. 

Total 


Es'tim-itod  cost 
of  projects 

recommcnied 
by  board. 


311,601,200.31 


Estimatod  cost 

of  projects 

adopted  by 

Congress. 


92, 

39, 
79, 


446,009.25 
865,849.66 
168,300.00 
829,68.5.44 
927,348.06 
702,718.50 
549,504.70 
606,270.00 
249,260.00 
860,873.00 
782,000.00 
280,450.00 


278,268,8li8.51 


1  Includes  163,731,500  for  improvement  of  Ohio  River  to  a  depth  of  9  feet. 

*  Includes  S20.000.000  for  Missouri  River.  «» 

>  Includes  SlO,%iO,000  for  Delaware  River.  113,400,000  for  East  River:  S5,186,064  for  Hudson  River; 
$5,332,228  for  Tennessee  River;  $13,303,587  for  sections  of  the  Intracoastal  Waterway  from  Boston  to  Beau- 
fort Inlet. 

*  Includes  $4,760,000  for  waterway  from  Lockport,  ni.,  to  St.  Louis,  Mo. 

Similar  fibres  for  improvements  recommended  by  the  board  since 
its  organization  as  a  result  of  investigations  made  in  compliance  with 
resolutions  of  the  Committee  on  Rivers  and  Harbors  of  the  House 
of  Representatives  and  the  Committee  on  Commerce  of  the  Senate 
are  as  follows: 


Fiscal  year. 

Estimated  cost 
of  projects 

recommended 
by  board. 

Estimated  cost 

of  MTojects 

adored  by 

Congress. 

1904 

$886,000 
> 8,550,000 

$886,000 
8,550,000 

1905 

1906 

1907 

Ml,  506, 8.57 

433,000 

2,119,000 

l,387,aiO 

a.'vijOoo 

>3,9a'>,000 
« 5, 872, 500 
4,511,800 
200,000 
183,000 
315,000 
168,000 

ll,.'j0('.,857 

1908 

4;«,ooc 

1909 

2,119,000 
1  387,030 

1910 

1911 

S.'s'i.OOO 

1912 

3,90:1,000 

1913 

5,872,500 

1914 

4,ri0(),000 

1915 

200,000 

1916 

183,000 

1917 

315,000 

1918 

168,000 

1919 

1920 

700,000 

Total 

41,092,187 

40,380,387 

i  Includes  $4,500,000  for  Black  Rock  Harbor,  N.  Y. 

>  Includes  $6,200,000  for  St.  Marys  Falls  Canal,  Mlchifan. 

*  Includes  $3,526,600  for  harbor  of  refuge  at  Cape  Lookout,  N.  C. 

*  Includes  $5,860,000  for  improvement  of  Sacramento  River  by  California  Debris  Commission. 

The  above  figures  indicate  that  out  of  $352,693,387.31  recom- 
mended by  the  Doard  since  its  organization,  Congress  has  adopted 
projects  estimated  to  cost  $318,649355.51,  or  about  90  per  cent. 
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The  following  statement  shows  the  number  of  favorable  and  un- 
favorable reports  submitted  by  the  board  on  investigations  called 
for  by  Congress:^ 


Authority  for  investigation. 

Investi- 
gations 
ordered. 

Reported 
onto 

June  30, 
1920. 

Favor- 
able. 

Unfavor- 
able. 

118 

102 

1 

92 

Percent 

of 
favorable 
reports. 

Act  of- 

June  13,  lfl02 i 

170 

176 

2 

200 

1 

274 

187 

90 

226 

122 

219 

128 

84 

53 

103 

»164 

170 

176 

2 

200 

1 

274 

187 

90 

226 

119 

211 

116 

65 

22 

52 
74 

1 
108 

1 
120 
62 
28 
70 
43 
43 
15 

8 

2 

30.6 

liar.  3,  1905    

42.0 

June  28. 1906                 

Mar.  2, 1907    

54.0 

May2fLi90R                         ". 

Mar.  3, 1909    

154 

125 
62 

156 
76 

168 

101 
57 
20 

43.8 

June  25, 1910 

33.7 

Feb  27,' 1911    

31.1 

July  25. 1912 

31.0 

Mar.  4, 1913    

36.1 

Mar.  4, 1915 

19.2 

July  27,  1916 

13.7 

Aug.k,  1917 

7.4 

Mar.  2, 1919    

Junes  1920                   

Rf$ohitlon5     .....m. .,.,...., 

159 

61 

76 

Total 

2,199 

2,018 

688 

1,30S 

34.0 

1  No  recommendation  as  to  worthiness  in  22  ca9cs. 

The  very  material  decline  in  the  percentage  of  favorable  as  com- 
pared with  unfavorable  reports  since  1907  has  no  doubt  been  due  to 
the  inauguration  of  an  annual  rivers  and  harbors  bill  about  that  time 
leading  to  a  revival  of  interest  in  waterway  improvements,  and  con- 
sequently to  the  examination,  soon  thereafter,  of  nearly  all  important 
rivers  and  harbors  and  to  the  adoption  of  projects  for  the  improve- 
ment of  those  deemed  worthy.  These  being  cared  for,  at  least  for  a 
number  of  years,  it  was  quite  natural  that  in  the  large  list  of  examina- 
tions provided  for  in  subsequent  acts  there  should  be  found  many 
unworthy  of  favorable  consideration.  Recent  river  and  harbor  acts 
have  directed  examinations  of  a  large  number  of  small  and  unimpor- 
tant streams  obviouslv  unworthy  of  improvement  at  the  expense  of 
the  public  and  some  or  these  have  been  examined  several  times  at  com- 
paratively short  intervals  with  the  same  result.  If  waterway  im- 
provements are  worthy  of  the  support  and  confidence  of  the  public,  it 
would  seem  necessary  to  concentrate  all  oiir  efforts  and  funds  upon 
streams  which  offer  at  least  a  reasonable  prospect  of  becoming  im- 
portant factors  in  our  transportation  system.  This  would  suggest 
careful  scrutiny  of  examinations  proposed  to  be  included  in  river  and 
harbor  acts. 

From  its  investigations  during  the  year  the  board  finds  that  the 
general  interest  in  the  improvemei^t  or  rivers  and  harbors  has  con- 
tinued, resulting  in  occasional  offers  of  cooperation  by  local  interests. 
This  cooperation  has  taken  a  number  of  forms,  including  donations 
of  rights  of  way,  cash  contributions,  and  in  some  instances  the  pro- 
vision of  terminal  facilities.  The  last  named  is  not  infrequently 
made  a  condition  in  order  that  the  full  benefit  of  the  improvement 

^  Doee  not  Include  misceUaneous  cases  referred  by  the  Chief  of  Engineers. 
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may  be  realized.  This  is  in  line  with  the  views  expressed  by  the  Com- 
mittee on  Bivers  and  Harbors  of  the  House  of  Representatives  in 
Committee  Document  Xo.  4,  Sixty-fifth  Congress,  first  session,  and 
with  the  policy  adopted  by  Congress  in  the  rivers  and  harbors  act 
approved  March  2, 1919.  There  are  many  cases  where,  in  ad  iition  to 
the  general  public  benefits  to  be  derived  from  improvements,  local 
interests  will  obtain  substantial  direct  benefits  from  the  proposed 
work,  and  in  such  cases  the  board  has  felt  that  the  interests  immedi- 
ately benefited  should  share  directly  in  the  expense  involved.  Its 
recommendations  in  cases  of  this  kind  have  been  instrumental  in 
effecting  large  savings  to  the  General  Government,  and  in  bringing 
about  the  development  of  needed  terminal  facilities. 

In  compliance  with  resolutions  of  the  Committee  on  Commerce  and 
the  Committee  on  Rivers  and  Harbors,  and  under  instructions  from 
the  Chief  of  Engineers,  United  States  Army,  the  board  considered 
and  reported  its  conclusions  on  the  following  subjects  during  the  last 
fiscal  year : 

Beverly  Harbor,  Mass. 

Freeport  Harbor,  Tex. 

Merrimac  River,  Ix)well  to  the  sea. 

Jamaica  Bay,  N.  Y. 

Savannah  River,  for  5  miles  above  Kings  Island. 

Skagit  River,  Wash. 

Altamaha,  Oconee,  and  Ocmulgee  Rivers,  Ga. 

The  act  of  March  4, 1915,  directed  the  Chief  of  Engineers  "  to  make 
a  report  upon  any  other  projects,  river  or  harbor,  the  further  im- 
provement of  which  under  present  conditions  is  undesirable,  or  in 
which  modifications  of  the  plans  or  projects  should  be  made."  Under 
this  authority  the  board  has  reviewed  the  projects  for  improvement  at 
155  localities,  and  has  recommended  the  modification  of  29  projects 
and  the  abandonment  of  37  projects,  including  the  abandonment  of 
parts  of  2  projects.  Action  on  8  of  the  10  reexaminations  specifically 
ordered  in  section  14  of  this  act  has  resulted  in  recommendations  for 
the  modification  of  5  projects,  and  the  abandonment  of  2  projects. 

Fifteen  hearings  to  interested  persons  were  given  at  the  office  of 
tlie  board  during  the  year  in  relation  to  the  following  subjects : 


Date. 

Subject. 

Date. 

Subject. 

191«. 
Jaly  15 

Coosa  River,  Ga. 
Trinity  River,  Tex. 
Cowlit*  River.  Wa.sh. 
Coosa  River,  r. a. 
Pent  water  Harbor,  Mich. 
Turtle  Bayou,  Tex. 
Morro  Bay,  Calif. 
CoquiJle  River,  Greg. 
Yaquina  River,  Oreg. 

L020. 
Jan.  13 

Jamaica  Bay,  N.  Y. 
St  Andrews  Hav  Fla 

Sept  9 

Jan  27 

Sept.*  23.!.! 

Do! !!.!.!.!. 

Brazos  River  to  T  reeoort,  Tex. 
Tonawanda  Harbor,  r«I.  V. 

Do 

Do 

Oct.  14 

Feb.  2J 

Texas  City  Harbor,  Tex, 

Nov.  4 

June  29 

Darby  River,  Pa. 

Do 

1 

Dec.  3 

Do 
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In  connection  with  the  various  subjects  referred  to  it  for  report 
ttnd  recommendation,  the  board  held  public  hearings  and  made  in- 
spections as  follows : 


Place  of  bearing  or  inspection. 


Ooonw,  and  Ocmulf!«e  Rfv«>r>.  in- 
spection. 

Brunswlctc,  Oa..  hearing 

Now  York  and  New  Jersev  channels,  inspection. , 
New  Orleans,  La.,  hearing 


South  Pass  and  Southwest  l*a»s 

IntiBCoastal  waterway   l  etween   New  Orleans 
and  the  Mermentau  Ri\er,  in.sf)ectioii. 


N6W  Yorlr.  N.  V..  conference 

Portland ,  Me 

lAke  Charles,  1^..  inspection 

Port  Arthur,  Tex. ,  Inspection 

Orannre,  Tex.,  inspection 

lieaumont,  Tex.,  hearing  and  inspection 

Freeport,  Tex.,  inspection 

Qal\  eston  .Tex. ,  ins|)ection 

Houston,  Tex.,  inspection 

Niagara  Falls.  N.  V..  hearine  and  inspection. . . 

Tonawanda,  N.  Y. ,  inspection 

Buffalo,  N.  V. ,  he^iring  and  in«Dection 

Albany,  N.  Y..  conference 


Date. 


1919. 
Oct.  19-23.. 


Oct.  22. . 
Oct,  9... 
Nov.  18. 


Nov.  19.... 
Nov.  19-21.. 


1920. 
Jan.  9... 
Mar.  2.').. 
Mar.  30.. 
Mar.  31.. 

do... 

Apr.  1... 
Apr.  2... 
Apr.  3... 
Apr.  4... 
June  3... 
June  4.,. 

do.. 


June  14.... 


Subject. 


Altaimha.  Oconee,  and  Ocmulgee  Rivers. 

Do. 
New  York  and  New  Jersev  channels. 
Intraconstal  waterwav  from  Galveston  to 

Sabine. 
Southwest  I'ass,  Mississippi  Ri\'^r. 
Intracoastal  waterwa> . 


Jamaica  Hav.  N.  Y. 
Selection  of  site  lornew  municipel  pier. 
(  Alcasieu  Hiver  up  to  Lal;e  C  harles. 
Saliine-N<»ches  waterwa\ . 

Do. 

Do. 
Brazos  River  up  to  Freeport. 
Oahestonsea  vitbU. 
Houston  terminal  facilities. 
Diverpions  from  the  fireat  Lakei> 
Tonawanda  Harbor,  N.  Y. 
Black  Rock  (  hannel,  N.  Y. 
Tonai^andn  Harl'or,  N.  Y. 


The  river  and  harbor  act  approved  March  2,  1919,  contained  the 
following  item : 

It  Is  hereby  declared  to  be  the  policy  of  the  (^oiiKfosH  thtit  wiiter  terminals 
are  es.sential  at  all  cities  and  towns  located  u|Km  harbors  or  navigable  water- 
ways, and  that  at  least  one  public  terminal  should  exist,  constructed,  owned, 
and  regulated  by  the  municipality  or  other  public  agency  of  the  State,  and  open 
to  the  use  of  all  on  equal  terms ;  and,  with  the  view  of  carrying  out  this  policy 
to  the  fullest  possible  extent,  the  Secretary  of  War  Is  hereby  vested  with  the 
discretion  to  withhold,  unless  the  public  interests  would  seriously  suffer  by 
delay,  moneys  appropriated  In  this  act  for  new  projects  adapted  herein,  or  for 
the  further  Improvement  of  existing  projects.  If.  In  his  oplnhm,  no  water  ter- 
minals exist  adequate  for  the  traffic  and  op^n  to  all  on  equal  terms,  or  unless 
satisfactory  assurances  are  received  that  lo<'al  or  other  Interests  will  provide 
such  adequate  terminal  or  terminals.  The  Secretary  of  War,  through  the  (^hlef 
of  Engineers,  shall  give  full  publicity,  as  far  as  may  be  practicable,  to  this 
provfirton. 

In  carrying  out  the  purposes  of  the  above-quoted  law  the  Chief  of 
Engineers,  by  circular  letter  of  December  5,  1919,  assigned  to  the 
board  the  duty  of  passing  upon  the  plans  of  local  authorities  for 
terminal  improvements  in  order  to  determine  their  adequacy  under 
the  conditions  existing  at  the  locality,  including  the  duty  of  advising 
and  assisting  local  port  authorities  in  planning  the  layout  and  equip- 
ment of  terminal  facilities.  This' work  has  been  in  progress  only  a 
few  months,  but  a  number  of  localities  have  taken  advantage  of  the 
opportunity  aflForded  to  obtain  the  advice  of  the  board  regarding 
proposed  terminal  improvements.  The  cases  thus  far  reix)rted  upon 
are  as  follows  : 

Portland,  Me.,  proposed  municipal  pier. 
Fayettevllle,  N.  C,  proposed  municipal  terminal. 
Chicago,  111.,  proposed  terminal  on  Lake^  Calumet: 
Wilmington,  Del.,  proposed  municipal  terminal. 
Camden.  X.  J.,  proposed  pier  development. 
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A  plan  of  terminal  suitable  for  Michigan  City,  Ind.,  was  furnished 
the  district  engineer  for  his  information. 

By  letter  of  the  Chief  of  Engineers,  dated  Nowmber  28. 1919,  the 
board  was  directed  to  take  over  certain  of  the  duties  oi  the  poit 
facilities  commission  of  the  Shipping  Board,  including  the  following: 

(a)  The  compilation  of  data  pertaining  to  facilities  at  domestic  ports. 

(b)  The  preparation  of  charts  showing  data  relative  to  the  dimensions  and 
other  features  of  vessels. 

(c)  The  preparation  of  tables  and  charts  showing  the  entrances  and  clear- 
ances of  vessels  through  our  ports. 

(d)  Completion  of  graphic  charts  showing  value  of  imports  and  exports  of  the 
Unite*  States. 

(e)  Study  of  the  movement  of  freight  to  and  from  ports. 

if)  Study  of  the  most  suitable  and  economical  terminals  for  inland  water- 
ways. 

(g)  Study  of  the  most  approved  methods  of  handling  cargo  economically. 

(h)  Advising  and  assisting  local  port  authorities  In  the  layout  and  equip- 
ment of  terminal  facilities. 

The  board  was  also  directed  to  cause  studies  to  be  made  of  the 
methods  now  used  in  the  various  districts  in  collecting  commercial 
statistics,  and  to  prepare  a  plan  under  which  such  information  should 
hereafter  be  collected  throughout 'the  country.  Work  has  been  in 
process  along  the  lines  speciRed.  A  plan  for  obtaining  commercial 
statistics  from  the  carriers  and  presenting  information  under  uni- 
form classifications  has  been  approved  by  the  Chief  of  Engineers, 
and  steps  are  now  being  taken  to  put  the  plan  into  operation. 

Under  section  500  of  the  transportation  act,  the  board  has  been 
assigned  the  following  additional  duties : 

Investigation  of  water  terminals. 

Compilation,  publication,  and  distribution  of  useful  statistics,  data,. 
and  information  concerning  transportation  on  Inland  waterways. 

Tentative  plans  have  been  prepared  for  obtaining  full  data  relative 
to  water  terminals,  and  provisions  has  been  made  in  the  reorganiza- 
tion of  the  board's  office  for  carrying  on  the  work  of  compiling  and 
publishing  useful  statistics  and  information  concerning  water  trans- 
portation. Section  8  of  the  merchant  marine  act,  recently  passed  by 
Congress,  assigns  to  the  Shipping?  Board  in  cooperation  with  the 
Secretary  of  War,  duties  similar  in  character  to  those  delegated  to 
the  War  Department  by  the  transportation  act.  In  order  to  avoid 
duplication  of  effort,  it  is  proposed  that  the  work  of  the  board  shall 
be  extended  to  include  such  investigations  and  the  procurement  of 
such  data  as  may  be  required  by  the  Shipping  Board.  Steps  arc 
also  being  taken  to  coordinate  the  statistical  work  of  the  board  with 
the  activities  of  other  departments  engaged  in  the  collection  and 
publication  of  trade  statistics,  so  as  to  avoid  duplication  and  the  un- 
necessary inconveniencing  of  commercial  and  other  interests  from 
whom  data  must  be  obtained. 

The  work  of  designing  floating  plant  for  use  in  the  Engineer  De- 
partment was  continued.  Studies  of  improved  designs  oi  seagoing 
hopper  dredges  of  various  sizes  were  under  way,  and  plans  and 
specifications  were  nearly  completed  for  dredges  with  hopper  capaci- 
ties of  600  cubic  yards  and  1,250  cubic  yards.  Plans  and  specifica- 
tions for  hydraulic  pipe-line  dredges  of  the  following  types  were 
nearly   completed :    12-inch   steam   driven,   12-inch   fuel-oil  engine 
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driven,  20-inch  steam  driven,  and  24-inch  electric  driven.  Plans 
and  specifications  were  prepared  for  a  steel  hull  to  replace  wooden 
hull  of  the  bucket  dredge  urossetete;  new  boilers,  uptake,  stack,  and 
fuel  bunkers  for  the  SW-inch  hydraulic  pipe-line  dredge  Barnard; 
boiler,  uptake^  and  stack  for  tug  Chickasaw;  and  steel  pontons  for 
20-inch  pipe  line. 

General  supervision  of  the  designs  of  floating  plant  prepared  in 
the  district  engineer  offices  was  2JS0  given,  and  a  number  of  inspec- 
tions were  made  of  dredges  and  other  floating  plant. 

Expenses  of  the  board  during  the  fiscal  year  may  be  briefly  sum- 
marized as  follows : 

Rent  of  oflaces $2,670.0a 

Salaries  of  civilian  assistants 85,726.91 

Mileage,  traveling  expenses,  etc 6, 809. 77 

MisceUaneous 2, 186. 8& 


Total 46, 893. 61 

For  the  board: 

H.  Taylor, 
Brigadier  Oeneral^  United  States  ArmVj 

SerUar  Member  of  the  Board, 
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mPROVEMENT  OP  RIVERS  AND  HARBORS  IN  THE  PORTLAND,  ME., 

DISTRICT. 


BBPOBT  OF  MR.  H.  W.  H0BB8,  DISTRICT  ENGINEER, 


Pais. 

1.  St.  Croix  Hlver,  Me 2115 

2.  BfsLT  Harbor,  Me 2115 

3.  Bass  Harbor  Bar,  Me  J 2116 

4.  Penobscot  River,  Me 2116 

6.  Rockland  Harbor,  Me 2117 

C  Tenants  Harbor,  Me 2117 


Page 

7.  Georges  River    (Thomaston 

Harbor),  Me 2117 

8.  Kennebec  River,  Me 2118 

9.  PorUand  Harbor,  Me 2110 

10.  Saco  River.  Me 2119 

11.  Kennebunk  River,  Me ^»  2120 

12.  Pepperells  Cove,  Me 2120 


POB  DESCBIPnON  OF  IMPROVEMENTS  IN  THIS  DISTUCT,  SEE  PAGES  76  TO  100. 


1.  ST.    CROIX    RIVER,    ME. 
OPERATIONS  DUBINQ  THE   FIBOAL   TEAR. 

There  was  no  work.    Expenditures  were  $1.16  for  administration, 
and  are  charged  to  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  p.  o42,  H.  Doc.  1491,  63d  Cong.,  3d  sesa) $5,000.00 

Present  project: 

June  25,   1910 $75,000- 

Mar.  4,  1913 75, 000 

Mar.  4, 1915  (allotted  Apr.  2,  1915) 50,000 

200,000.00 

205, 000. 00 
Refunded  by  ('anailUtn  Government  in  1917 19,891.65 

Total 224,  891.  a5 


2.  BAR   HARBOR,   ME. 

There  was  no  work.  The  necessity  for  completing  the  work  has 
not  been  considered  sufficiently  pressing  to  justify  abnormal  prices 
due  to  coal  shortage,  labor  troubles,  and  scarcity  of  floating  plant. 
Expenditures  amounted  to  $1,060  for  administration,  and  are  charged 
to  new  work. 

2115 
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OONTRACrS  IK  FORGE. 

None. 


APPROPRIATIONS. 


Present  project : 

Aug.  11.  1888 $50, 000. 00 

Sept  19,  1890 50,000.00 

July  13,  1892 50,00000 

June  23, 1894  (claim) .  6, 391. 12 

Aug.  18,  1894 10, 000. 00 

June  3,  1896 10,000.00 

Mar.  3, 1899 20,000.00 


Present  project — CiontinuedL 

Mar.  2, 1907 $30, 000. 00 

June  25,  1910 25, 000. 00 

Feb.  27,  1911 30,000.00 

Aug.  24,  1912 75, 000. 00 

June  23, 1918 70,200.00 

Total 426, 591. 12 


3.  BASS  HARBOR  BAR,  MK. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  was  no  work.  An  examination  in  May,  1920,  indicated  that 
the  depth  secured  in  1913  had  been  maintained.  Expenditures 
amounted  to  $567.32  for  administration,  and  are  charged  to  main- 
tenance. 

CONTRACTS  IN  PORCE. 

None. 


APPROPRIATIONS. 

Present  project.  Mar.  4,  1913 , $10,000 


4.  PENOBSCOT  RIVER,  ME. 
OPERATIONS  DURING  THE  PISCAL  TEAR. 

There  was  no  work.    Expenditures  amounted  to  $62.50  for  admin- 
istration, and  are  charged  to  maintenance. 

CONTRACTS  IN  PORCE. 

None. 


APPROPRIATION  S. 

Previous  projects  (p.  524,  H.  Doc.  1491,  63d  Cong.,  3d  sess.) $376,300 

Present  project.  Mar.  2,  1907 130.000 

Total 506, 300 
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5.  ROCKLAND  HARBOR,  MK 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

There    was    no    work    other    than    supervision.      Expenditures 
amounted  to  $685.83  and  are  charged  to  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIOJfS. 


Present  project : 

June  14, 1880 $20,000 

Aug.  2,  1882 40, 000 

July  5,  1884 40.000 

Aug.  5.  1886 22,500 

Aug.  11, 1888 80. 000 

Sept.  19,  1890 87,  500 

July  18,  1892 80, 000 


Present  project — Continued. 

Aug.  18,  1894 $30, 000 

June  3, 1896 25, 500 

June  4. 1897 350, 000 

July  1,  1898 300.000 


Total 925, 500 

Receipts  from  sales,  etc.,  $9.87. 


6.  TENANTS  HARBOR,  MK. 
OPERATIONS  DURlNCi  THE   FISCAL  YEAR. 

Operations  consisted  in  dredging,  under  contract,  58,297  cubic 
yards  of  material,  securing  a  depth  of  15  feet  at  mean  low  tide,  over 
an  area  about  1,100  feet  long  and  280  feet  wide.  Work  was  com- 
menced September  3  and  completed  October  23,  1919.  The  contract 
price  was  29  cents  per  cubic  yard.  Expenditures  amounted  to 
$18,718.87  for  new  work.  Though  the  full  project  width  was  not 
secured,  it  is  sufficient  for  present  and  prospective  needs  and  further 
work  is  not  recommended. 

CONTRACTS  IN   FORCE. 

Contractor :  Boston  Dredging  Co. 

For  dredging  about  .52,000  cubic  yards,  at  29  ct*nts  per  cubic  yard. 
Contract  dated  August  12,  1919;  approved  August  26.  1919. 
Work  to  be  commenced  September  29.  1919,  and  completed  by  January  29, 
1920. 
Completed. 

APPROPRIATIONS. 
Prcflent  project,  Mar.  2,  1919 $18,750 


7.  GEORGES  RIVER    (THOMASTON  HARBOR),  ME. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Operations  consisted  in  dredging,  under  contract,  25,401  cubic  yards 
of  material,  restoring  the  project  depth  of  16  feet  at  mean  low 
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tide,  at  and  above  the  bend  where  considerable  shoaling  had  oc- 
curred. Work  was  commenced  October  27  and  was  completed  No- 
vember 14,  1919.  The  contract  price  was  48.5  cents  per  cubic  yard. 
Expenditures  amounted  to  $14,123.33,  all  for  maintenance. 

C50NTRACT8  IN  FORGE. 

Contractor :  Boston  Dredging  Co. 

For  dredging  about  20,000  cubic  yards  at  48.5  cents  per  cubic  yard. 
Contract  dated  August  12,  1919 ;  approved  August  26,  1919. 
Work  to  be  commenced  September  29,  1919,  and  completed  by  January  29. 
1920. 
Completed. 

•  J 

APPBOPRIATIONS.  * 

Present  project : 

June  3.  1896 $10,000 

Mar.  3,  1899 i- 10,000 

June  13,  1902 6, 000 

July  27,  1916 10, 000 

Mar.  2,  1919  (allotted  July  28,  1919) 5,000 

Total 41.000 


8.  KENNEBEC  RIVER.  ME. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  operations  and  no  expenditures. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (p.  472.  H.  Doc.  1491,  63d  Cong.,  3d  sess.) $511,445.  71 

Present  project: 

June  13,  1902 $40,000.00 

June  30,  1906 15,000.00 

Mar.  2,  1907 75.0a).00 

Mar.  4,  1907 26,000.00 

May  27,  1908 86,500.00 

Mar.  4,  1909 70,000.00 

June  25,  1910 43,  500.  00 

Mar.  4,  1913 30,500.00 

380,  500.  Ot) 

Total 897,  945.  71 

Returned  to  surplus  fund 2, 034. 68 

Net  total > 895.911.03. 

Receipts  from  sales,  $5.05. 
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9.  PORTLAND  HARBOR,  ME. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

There  was  no  work.    Expenditures  were  $36,772.44,  all  for  new 
work,  chiefly  for  dredging  done  during  the  previous  year. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS.    • 

Previous  projects  (p.  529,  H.  Doc.  1491,  63d  Cong.,  3d  sess.) $092,727.06 

Present  project : 

June  3,  1896 $20,000.00 

June  4,  1897 350,000.00 

July  1,  1898 200,000.00 

Mar.  8,  1901 21.000.00 

Mar.  3,  1905 100,000.00 

June  30,  1906 80, 000. 00 

Mar.  4,  1907 59,000.00 

July  25,  1912 100,000.00 

Mar.  4,  1913 150,000.00 

Oct.  2. 1914  (allotted  Oct.  7,  1914) 105, 000.  00 

Mar.  4.  1915  (allotted  Apr.  2,  1915) 105,000.00 

Aug.  8,  1917 300,000.00 

1, 690, 000. 00 


Receipts  from  sales,  $9.44. 


2, 282, 727. 06 


10.  SAGO  RIVER,  MB. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There    was    no    work    other    than    supervision.     Expenditures 
amounted  to  $610.16,  and  are  charged  to  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
Previous  projects : 

1824  (not  mentioned  In  appropriation  acts) $5,000.00 

Page  540,  House  Document  No.  1491,  Sixty-third 

<:k)ngress,  third  session 346,775.00 

$351, 775. 00 

Present  project : 

June  25,  1910 !__. 30.  000.  00 

Feb.  27,  1911 25.000.00 

55,000.00 

Total 406,  775.  00 

Carried  to  surplus  fund  (1867) 3.25 

Net  total 406,  771.  75 

9030— ENG  1920--PT  2 8 
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11.  KENNEBUNK  RIVER.  MB. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Operations  consisted  in  replacing  a  number  of  stones  which  had 
wasned  off  the  top  of  the  breakwater  at  its  shore  end,  in  repair  at 
three  places  where  the  wing- wall  had  been  undermined,  and  in  re- 
building two  small  stone  beacons  on  the  jetty  at  Wading  l^laoe.  The 
work  was  done  during  August,  1919,  by  hired  labor,  at  a  cost  of 
$1,500,  all  charged  to  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Present  project: 

Mar.  2, 1829 $5, 000. 00 

Mar.  2,  1831 1, 175. 00 

July  3.  1832 1, 700. 00 

June  28,  1834 10. 300. 00 

July  2,  1836 7, 500. 00 

Mar.  3.  1837 3, 000. 00 

July  7.  1838 8, 000. 00 

Aug.  30, 1852 7. 500. 00 

July  11,  1870 5. 000. 00 

Mar.  3, 1871 5, 000. 00 

Aug.  14,  1876 5, 000. 00 

Mar.  3. 1879 2. 000. 00 

June  14, 1880 2, 000. 00 


Present  project — Continued. 

Mar.  3,  1881 $2, 000.  00 

Sept.  19,  1890 20,000.00 

Mar.  3,  1905 3, 500. 00 

Mar.  3, 1905  (emergency 

allotment ) 3, 000. 00 

Mar.  2,  1919    (allotted 
Aug.  2, 1919) *  1, 500. 00 


Amount  carried  to  surplus 
fund 


93, 175. 00 
2, 946. 70 


Total 90, 228. 30 


12.  PEPPERELLS  COVE,  MB. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There    was    no    work    other    than    supervision.    Expenditures 
amounted  to  $33.51,  and  are  charged  to  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
Present  project : 

June  25,  1910 $60,000 

Feb.  27,  1911 35.000 

Mar.  4,  1913 63, 400 

Total 158,400 

^  The  aUotment  was  $2,000,  of  which  $600  was  unused  and  returned. 
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REPORT  OF  MAJ.  WILDVRR  WILLING,  CORPS  OP  ENGINEERS. 


IMPBOVEMENT8. 


[Tbe  letters  and  lUruree  in  parentheses  after  the  titles  indicate  the  group  and  the 
numerical  order  in  the  group  to  which  the  respective  improvements  belong  for  pnrpoaea 
of  appropriation.] 


Page. 

1.  Newburyport  Harbor,  Mas8__  2121 

2.  Merrimack  River,  Mass 2121 

3.  Harbor  of  Refuge  at  Sandy 

Bay,  Cape  Ann,  Mass 2122 

4.  Boston  Harbor.  Mass 2122 

5.  Gloucester    Harbor,    Mass. 

(Al) 2124 

6.  Beverly  Harbor,  Mass.(A2)-  2124 

7.  Salem  Harbor,  Mass. (A3).-  2125 

8.  Lynn  Harbor,  Mass.(A4) 2125 

9.  Mystic  River,  Mass.(A5) 2126 


Pagtb 

10.  Maiden  River,  Mas8.(A6) 2126 

11.  Dorchester  Bay  and  Nepon- 

set  River,  Mass.  ( A7 ) 2127 

12.  Weymouth  Fore  River,  Mas& 

(A8) 2127 

13.  Weymouth  Back  River,  Mas& 

Mass.  ( A9) 2128 

14.  Plymouth     Harbor,     Mass. 

( AlO) 2129 

15.  Provlncetown  Harbor,  Mass. 

(All ) 2129 


FOB  DBSCBIPnON   OF  IMPBOVEMENTS  IN   THIS  DI8TBICT   SEE  PACES    100    TO    148. 


1.  NEWBURYPORT  HARBOR.  MASS. 
OPERATIONS  DURING   THE   FISCAL  YEAR. 

None  were  in  progress.    The  expenditure  of  $50.31  was  for  travel 
and  inspection  expenses. 

CONTRACTS   IN   FORCE. 

None. 


APPROPRIATIONS. 


Existing  project : 

June  14,  1880 $50,000 

Mar.  3,  1881 40,000 

Aug.  2,  1882 40,  000 

July  5,  1884 40, 000 

Aug.  5,  1886 37. 500 

Aug.  11,  1888 25, 000 

Sept.  19,  1890 25,000 

July  13,  1892 20, 000 

Aug.  18,  1894 20,000 

June  3, 1896 16, 000 

Receipts  from  sales,  etc.,  $79531. 


Existing  project — Ck>ntinued. 

Mar.  3,  1899 $25, 000 

June  13, 1902 30. 000 

Mar.  3, 1905 30, 000 

June  25,  1910 60,000 

Mar.  4,  1913 25,000 

Mar.  4,   1915    (allotment 

Aug.  19,  1915) 600 

July  27,  1916 20, 000 


TotaL 


494,100 


2.  MBRRIMAGK  RIVER,  MASS. 
OFERATIOKS  DUBINO  THE  FISGAIi  TEAB. 

None  were  in  progress.    The  expenditure  of  $37.32  was  for  inspec- 
tion expenses. 

2121 
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CX)NTRACT8  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous   proj^H'ts    (see   H.   I>o<:.    No.   1491,   63(1    Cong.,  3d    sess., 
p.  485) $255,366.72 

Existing  project : 

Mar.  3,  1899 $40,000.00 

June  13.  1902 40,000.00 

Mar.  3,  1905 40,000.00 

Mar.  3,  1909  (allotment  Mar.  30.  1909) 10,000.00 

June  25,  1910 10,000*00 

Mar.  4,  1913 10,000.00 

July  27.  1916 10,000.00 

160, 000. 00 

Total  of  appropriations 415.366.72 

Carried  to  surplus  fund  in  1835,  previous  projects 900.00 

Net   total 414,  466.  72 

Receipts  from  sales,  etc.,  $2.08. 


3.  HARBOR  OF  REFUGE  AT  SANDY  BAY,  CAPE  ANN,  MASS. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None  were  in  progress  and  no  expenditures  made. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Existing  project : 

July  5,  1884 $100,000 

Aug.  5,  1886 100,000 

Aug.  11,  1888 100,  000 

Sept.  19,  1890 150,000 

July  13,  1892 150. 000 

Aug.  18,  1894 150,000 

June  3.  1896 150,000 

Mar.  3,  1899 250,000 

June  13,  1902 200,000 

Receipts  from  sales,  etc.,  $1. 


Existing  project — Continued. 

Mar.  3,  1905 $100,000 

June    30,    1906 100,  OlX) 

Mar.    2,    1907 100,000 

May  27,  1908 25,  000 

Mar.  4,  1909 75,000 

June  25,  1910 100,000 

Feb.  27,  1911 100, 000 


Total 1,950,000 


4.    BOSTON  HARBOR,  MASS. 
OPERATIONS  DURING  THE  FISCAL   YEAR. 

No  operations  were  in  procuress.  For  payment  of  office  and  engi- 
neerin^y  expenses  and  for  operation  and  maintenance  of  floating  plant. 
a  total  of  $46,090.10  was  expended. 
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CONTRACTS  IN  FORCE. 

Leaiae  dated  October  4. 1916 :  Trustees  of  Barristers  Hall,  Boston,  Mass.,  lessors, 
for  rent  of  office  rooms  at  Boston,  Mass.,  at  the  rate  of  $4,000  for  the  first  year, 
$4,200  for  the  second  year,  and  $4,400  for  the  third  year ;  to  be  commenced  Oc- 
tober 1,  1916,  and  to  expire  by  limitation  September  30,  1919. 

L.ease  dated  June  27,  1919:  National  Dock  &  Storap:e  Warehouse  ('o.,  Boston, 
Mass.,  lessor,  for  rent  of  wharf,  shed  and  dock  in  East  Boston.  Mass..  at  the  rate 
of  $2r>()  per  month,  to  commence  July  1.  1919,  and  to  expire  by  limitation  June 
30.  1920:  but  may  be  termluated  by  either  party  upon  90  days'  notice  in  writing. 


APPROPRIATIONS. 


Acts  unknown  (seo  H.  Doc.  No.  1491,  63d  Cong.,  3d 

sess.,  pp.  411-412) 

Acts  un  Known . 


Acts  of— 

Aug.  2,  IffQ.. 
Aug.  5,  1S86. . 

Sept.  19, 1890. 

July  U,  1892.. 
Aug.  1^,1894., 

Junes,  1896.. 


June  4.  1«97 

Julv  1,  IXJ8 1.... 

Mar.  3, 1NW9  (sundry  civil  act). 


Uar.  3, 1899  (river  and  harbor  act). 


Previous 
projects. 


$1,355,698.93 


June  6. 1900.. 
ICar.  3,  1901... 

June  13. 1902. 


June  28,  1902 

!€ar.  3,  1903 

Apr.  28,  1904 

ItiT.  3, 1905  (sundry  civil  act) 

ICar.  3, 1906  (river  and  harbor  act) . 

June  30, 1906 


Kar.  2. 1907 


ltir.4,1907 

SCttf .  4   1909. 

June  23, 1910  (siindry  civil  act). 

Mar.  4,  1911 

Julv2o,  1912 

Aug.  24, 1912 


Mar  4,1913 

June  23, 1913 

Oct.  2, 1914  (allotment  Oct.  7, 1914). 


Existing 
project. 


$1,042,318.33  (8) 


Mar.  4, 1915  (allotment  Apr.  1, 1915). 


July  27, 1916 

July  18^1918 

Mar.  2, 1919 

June  5, 1920  (allotment  June  15, 1920) 

Total 1,355,698.93       11,320,128.65 


9,551. 

18,527. 

16,431. 

16,049. 

35,000. 
265,000. 
190,000. 

17,2('4. 

45, 795. 

7,000. 

400,000. 

250,000. 

163,751. 

65,000. 

6,000. 

5,000. 

317, 0{K). 

133,000. 

60,657. 
600,000. 

39,342. 
143,731. 

31,269. 
150,000. 
350,  (KX). 
970,000. 

21.191. 

21 ;  728. 

57, 079. 
600,000. 

41,225. 

5, 479. 

291. 

500,000. 

930.000. 

1,200,000. 

900,000. 

900.000. 

85,000. 

25,000. 
4,303, 
8,296. 

12, 400. 
150,000. 

12,. 500. 
*  187,500. 

"5,300. 
4,700. 
«  94,500. 
"60.000. 
"40,000, 
«40,(X)0. 
«30,0(K), 
"10,000. 

25,000. 


76(1) 
00  (6) 
21  (1) 
35  (2) 
00  (8) 
00  (2) 
00  (2) 
06  (8) 

94  (2) 
00  (5) 
00(2) 
00  (2) 
00  (2) 
00  (8) 
00(3) 
00  (5) 
(K)  (3) 
00  (3) 
32  (8) 
00  (4) 
68  (5) 
00  (2) 
00  (4) 
00  (4) 
00  {4) 
00  (4) 
96  (8) 
81  (5) 
23  (6) 
00  (4) 
79  (S) 
26  (5) 

95  (6) 
00  (4) 
00  (4) 
00  (4) 
00  (4) 
00  (4) 
00  (7) 
00  (4) 
55  (9) 
46  (1) 
00  (5) 
00  (4) 
00  (8) 
00  (4) 
00  (9) 
00  (8) 
00  (4) 
00  (9) 
00  (4) 
00  (9) 
00  (9) 
OO(iO) 
00(11) 


Total. 


$1,355,698.93 
1,(M2,318.33 

9.551.76 
18,527.00 

\       31,480.56 

\  300,000.00 
190,000.00 

I        70,000.00 

400,000.00 
250,000.00 
163,751.00 

i   75,000.00 

317,000.00 
133,000.00 

700,000.00 

\   I  175,000.00 

150,000.00 
350,000.00 
970,000.00 

100,000.00 

600,000.00 

550,000.00 

930,000.00 

1,200,000.00 

900,0C0.00 

900,000.00 

ii5,000.00 

25,000.00 

I   25,000.00^ 

150,000.00 
\      200,000.00 

\      10-1,500.00 

\  100,000.00 
40,000.00 

\  40,000.00 
25,000.00 


12,675,827.58 


>  $31,3119  of  appropriation  of  $175,000  for  27-foot  channel  transferred  Apr.  1, 1915,  to  3o-foot  channel  under 
aathority  of  ri .  er  and  harbor  act  approved  Mar.  4, 1915. 
*  Maintenance. 
R«eeipt8  from  sales,  etc.,  $741.54. 
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Summary. 

Previous  projects $1, 355, 698. 93 

Existing  project: 

(1)  Nixes  Mate  Channel $33,279.42 

(2)  27-foot  cliannel 1,474,327.29 

(3)  30-foot  cliannel 455,000.00 

(4)  35-foot  channel 7,628,209.00 

(5)  Chelsea  Creek  (upper) 90,950.75 

(6)  Fort   Point  Channel 75,901.18 

(7)  Chelsea  Creek  (lower) 85,000.00 

(8)  Sea  walls ^ 1,302,797.46 

(9)  Office  and  operation  expenses 139, 603. 55 

(10)  Maintenance  of  channels,  etc 10,000.00 

(11)  Avalhible  for  transfer  to  any  work  in  dis- 

trict          25, 000. 00 

11, 320. 128. 65 

12, 675, 827.  58 

GLOUCESTER,  BEVERLY,  SALEM,  LYNN,  PLYMOUTH,  AND  PROVINCE- 
TOWN  HARBORS,  MYSTIC,  MALDEN,  WEYMOUTH  FORE  AND  WEY- 
MOUTH BACK  RIVERS,  AND  DORCHESTER  BAY  AND  NEPONSBT 
RIVER,  MASS.     (GROUP  A.) 

5.  GLOUCESTER  HARBOR,  MASS.     (Al.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

None  were  in  progress  and  no  expenditures  maide. 

CONTRACTS  IN  FORCE. 

None. 

APPROPRIATIONS. 


Previous 
projects. 

Existing  project. 

Act. 

Dredging 
and  rode 
removal. 

Break- 
water. 

Ledge 
romovaL 

TotaL 

1823-1886  (see  H.  Doc.  1491,  63d  Cong..  3d 
sess.,p.  457) 

121,000.00 

$21,000.00 
10.000.00 

Aug.  11. 1888 

si6,666.66 

15,000.00 
40,000.00 

Sept.  19,  1890 

15,000.00 

July  13. 1892 

40,000.00 
40  000.00 
34,000.00 

Aug.  18,  1894 

$40,000.00 
32,318.35 
40000.00 
75,000.00 
60,000.00 

100,000.00 
50,000.00 
17,083.00 

June  3, 1896 

1,681.65 

Ifar.  3, 1899 

40,000.00 

June  13, 1902 

75,000.00 

Mar.  3, 1903 

60,000.00 
100,000.00 

Apr.  28, 1904 

MSir.3.  1905 

50.000.00 

June30, 1906 

■»5,666.66' 

17  063.00 
25,000.00 
15,000.00 

June  25,  1910 

Feb.27<'1911 

15,000.00 

Totol 

21,000.00 

66,681.65 

429,401.35 

25,000.00 

542,063.00 

6.  BEVERLY  HARBOR,  MASS.     (A2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None  were  in  progress  and  no  expenditures  made. 

CONTRACTS  IN  FORCE. 


None. 
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APPROPRIATION8. 

Previous  projects |49,125 

Existing  project: 

Mar.  2,  1919 «,  500 

Total 110,025 

Receipts  from  sales,  etc.,  $122.24. 


7.  SALEM   HARBOR,   MASS.     (A8.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

None  were  in  progress  and  no  expenditures  made. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  1401,  03d  Gong.,  8d  sees.,  p.  547) $58,000.00 

Existing  project : 

Mar.  3,  1905 $12,000.00 

Oct  2, 1914  (allotment  Oct.  7, 1914) 7, 600. 00 

19.500.00 

Total  of  appropriations 72, 500. 00 

Carried  to  surplus  fund  of  Treasury: 

In  1899,  previous  project OSL  34 

In  1911,  existing  project 500.00 

1,131.84 

Net  total 71,868.06 


8.  LYNN  HARBOR,  MASS.     (A4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None  were  in  progress  and  no  expenditures  made. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  68d  Cong.,  3d  sess.,  p.  480).  $297, 837. 00 

Existing  project : 

June  25,  1910 $60,000.00 

July  25,  1912 35, 000. 00 

Mar.  4,  1913 84,000.00 

179.000.00 

Total 476, 837. 00 

Receipts  from  sales,  etc.,  $0.39. 
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9.  MYSTIC  RIVER,  MASS.     (A5.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None  were  in  progress.    The  expenditure  of  $176.64  was  for  field 
and  office  expenses  of  a  survey  for  reestablishing  harbor  lines. 

CONTRACTS  IN  FORCE. 

None. 

APPROPRIATIONS. 


Upper 
MysUc. 


Lower 
Mystic. 


Total, 


Previous  projects 

Existing  projects: 
Acts  of— 

July  13, 1892  (allotment  Aug.  3. 1892) . . 

Aug.  18/1894  (allotment  Aug.  26, 1894) 


S136, 005.12 


June  3, 1896  (allotment  July  11,  i896) . 

Mar.  3, 1899  (allotments  July  25,  1899,  and  Aug.  3, 1900).. 

Junel3, 1902  (flUotment  July  5, 1902) 

Mar.  3, 190.")  (allotments  Apr.  13, 1905,  and  Aug.  10, 1906). 

Mar.  2, 1907  (allotment  Feb.  27, 1915) 

June  25, 1910 

Feb.  27, 1911 

July  25,  1912 

Mar.  4, 1913 

Aug.  8, 1917 


$5,000.00 
5,000.00 
6,000.00 
2,500.00 
1,000.00 

10,494.88 
50.00 


10,000.00 


72,000.00 


24,000.00 


50,000.00 
25,000.00 


1136,005.12 

6,000.00 

5,000.00 

6,000.00 

2,500.00 

1,000.00 

10,494.88 

50.00 

72,000.00 

10,000.00 

50,000.00 

25,000.00 

24,000.00 


Total 

Transferred  under  authority  of  act  of  Mar.  4, 1915. 


63,044.88 
10,000.00 


283,005.12 


34fi,a'50.00 
10,000.00 


Grand  total., 


63,044.88 


2J<i,005.12 


336,050.00 


Receipts  from^  soles,  etc.,  S2.43. 

10.  MALDEN  RIVER,  MASS.     (A6.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None  were  in  progress.    The  expenditure  of  $82.50  was  for  field 
and  office  expenses  of  a  survey  for  reestablishing  the  harbor  line. 

CONTRACTS  IN  FORCE. 

None. 

APPROPRIATIONS. 

[United  States  funds.] 

Previous  projects $69,950 

Existing  project: 

Act  of  July  25,  1912 80, 000 

Total $149,950 

[Contributed  funds.] 

May  13,  1920,  Commonwealth  of  Massachusetts 35,  (XK) 

May  13,  1920,  cities  of  Everett,  Maiden,  and  Medford 35, 000 

Total 70,000 

Grand  total 219, 950 
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11.  DORCHESTER  BAY  AND  NEPONSBT  RIVER.  MASS.     (A7.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

None  were  in  progress  and  no  expenditures  made. 

CONTRACTS  IN   FORCE. 

None. 


APPROPRIATIONS. 
Existing  project : 

Mar.  2,  1907 l $125,233 

Transferred  under  authority  of  river  and  harbor  act  approved 
Mar.  4,  1915 30.000 

Net  total 95, 233 


12.  WEYMOUTH  FORE  RIVER,  MASS.     (A8.) 
OPERATIONS   DURING  THE  FISCAL   YEAR. 

Removal  of  the  ledge  known  as  Channel  Rock  was  completed 
October  4.  1919,  a  total  of  5,089  cubic  yards,  place  measurement 
(47,167  cubic  yards,  scow  measurement),  having  been  excavated;  of 
which  31,064  cubic  yards  (scow  measurement)  were  removed  during 
the  fiscal  year.  Unit  price  $16,  place  measurement;  expenditure 
$50,234.91. 

Dredging  contract  of  January  4,  1919,  was  completed  April  24, 
1920,  a  total  of  451,712  cubic  yards  of  mud,  clay,  sand,  and  gravel 
having  been  dredged,  of  which  189,685  cubic  yards  were  dredged 
during  the  fiscal  year.  Unit  price,  44  cents  per  cubic  yard,  scow 
measurement;  expenditure,  $91,662.93. 

Dredging  under  contract  of  December  19,  1919,  was  commenced 
on  that  date,  and  at  the  close  of  the  fiscal  year  was  64  per  cent 
completed;  171,980  cubic  yards  of  mud,  clay,  sand,  and  gravel  having 
been  dredged.  Unit  price,  44  cents  per  cubic  yard,  scow  measure- 
ment; expenditure,  $74,393.98. 

Ledge  removal  and  dredging  operations  extended  from  a  point 
opposite  Lower  Neck,  Weymouth,  to  Quincy  Point  Bridge,  about  2^ 
miles;  and  the  total  amount  expended  on  both  classes  of  work  was 
$216,291.82. 

CX)NTRACTS  IN  FORCE. 

Contractor:  Great  Lakes  Dredpe  &  Dork  Co.,  New  York,  N.  Y. 

Character  and  amount :  For  r),089  cubic  yards  rock  excavation. 

Unit  price:  $16  per  cubic  yard,  place  measurement. 

Date  of  contract :  May  13,  1918. 

Date  of  approval :  June  5,  1918. 

Date  fixed  for  commencement:  July  12,  1918. 

Date  fixed  for  completion :  On  or  before  September  30,  1919. 

Completed :  October  4,  1919. 
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Contractor:  Boston  Dredging  Co.,  Boston,  Mass. 
Character  and  amount :  For  400,000  cubic  yards  dredging. 
Unit  price:  44  cents  per  cubic  yard,  scow  measurement 
Date  of  contract :  January  4,  1919. 
Date  of  approval :  January  22,  1919. 
Date  fixed  for  commencement:  March  17,  1919. 
Date  fixed  for  completion:  April  30,  1920. 
Completed :  April  24,  1920. 

Contractor:  Boston  Dredging  Co.,  Boston,  Mass. 

Character  and  amount :  For  266,458  cubic  yards  dredging. 

Unit  price:  44  cents  per  cubic  yard,  scow  measurement. 

Date  of  contract :  December  19,  1919. 

Date  of  approval :  January  3,  1920. 

Date  fixed  for  commencement:  January  20,  1920. 

Date  fixed  for  completion :  December  15,  1920. 

Percentage  of  completion  at  end  of  fiscal  year :  64  per  cent 


'  APPHOPRIATIOKS. 


PravioQS 
project. 


Existing 
project. 


Total. 


1890-1916  (tee  H.  Doe.  No.  1491, 63d  Cong.,  3d  seas.,  p.  576). . 

July  27, 1916 :.. 

lCar.2,1919 


I  6175,760 
15,000 


6300,000 
183,000 


6175,750 
215,000 
183,000 


100,750 


ContrilNited  funds: 

By  Commonwealth  of  ICassachusetts,  1917 

By  city  of  Quino7,  Mass.,  1917 

By  Fore  River  Bhlpbuilding  Corporation,  1917.. 


383,000 


75,000 
10,000 
15,000 


573,750 


Total. 


190,750 


1 664,500  transferred  to  other  works  under  authorisation  of  river  and  harbor  act  approved  Mar.  4, 1915. 
Reoeipts  from  sales,  etc.,  60.36. 


13.  WEYMOUTH  BACK  RIVER,  MASS.     (A9.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

None  were  in  progress  and  no  expenditures  made. 

CONTRACTTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Existing  project: 

Aug.  18,  1894 $2, 500 

June  3.  1896 10, 000 

Mar.  2,  1907 9, 500 

June  25,  1910 5, 000 

Total 27, 000 

Receipts  from  sales,  $0.51. 
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14.  PLYMOUTH  HARBOR,  MASS.     (AlO.) 

OI'ERATIONS  DI7BINO  THE  FISCAL  TEAR. 

None  were  in  progress  and  no  expenditures  made. 

OONTRACTTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 


I^revlons 
projects. 

Existing  prqjtet 

Beaohpro- 
tecUon. 

184oot 
channel. 

16-foot 
ohanneL 

Total. 

Aetaof- 

1834-1886  (see  H.  Doo.  No.  1491,  SBd 
Coiiir.,3aMm..p.  537)......... ...... 

$101,061.00 

$101,061.00 

Mar.Tiw^!?.....?.... .::;:::::::::: 

$75,666.66 

128.10 

118,800.00 

1,507.34 

$10,000.00 
3,871.00 

86.000.00 

June  13. 1003  (allotment  Aus!  38. 10(B). . 

4,000.00 

Mar.  3,  'lOOO  (allotment  Aiiir36.'lW0). . 

1 18,800.00 

Jun«35,1010 ....'..  / 

'$83,'566.'66' 

8,403.76 

10,000.00 

Mar.  4/1013...... >. 

83,500.00 

Carried  to  surphu  fund  from  1843  to  1860, 
incfattive,  and  June  30, 1013 

101,081.00 
432.10 

05,585.34 

83,500.00 

22,274.66 

302,381.00 
433.10 

Contrlbated  fimds: 

By  Commonwealth  of  Massa- 
Ghosetts,  1015 883,500 

1016 36,500 

100,660.80 

05,535.34 

83,500.00 
57,000.00 

22,374.66 

301,060.80 

57,000 
By  Plymouth  Eleotilo  Light  Co. ...... 

57,000.00 

J 

400.00 

400.00 

Total 

100,650.80      as.fk3ft.!U 

140,500.00 

32,674.66 

440,350.80 

1  $10,600  allotted  from  appropriation  for  "  Emergenoles  in  river  and  harbor  works,"  to  which  appropriation 
$700  was  restored  on  Oct.  30, 1011. 
BeoeipU  from  sales,  etc.,  $4,530.13 


15.  PROVINCETOWN  HARBOR,  MASS.   (All.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None  were  in  progress  and  no  expenditures  made. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (seie    H.   Doc.   1491,  63d  Cong.,  3d  sess.,  p.  532)  *  $225, 828. 44 
Existing  project,  June  25,   1910 140,000.00 

Total  of  appropriations 365,828.44 

Carried  to  surplus  fund,  1828-1860,  previous  project 3, 665. 47 

Net  total 362, 162. 97 

^  Including  appropriation  of  $3,500  by  act  of  Mar.  2,  1829. 
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CONSOLIPATED  APPROPRIATIONS  FOR  GROUP  A. 


Previous 
projects. 


Acts  prior  to  1888 1  $1,195,452.46 

Acts  of—  I 

All!?.   11,1888 1 

Sept.  19,1890 ' 

July   13,1892 ' 

Aue.  18,1894 : 

June    3,  18W 

Mar.    3,1899 ■ 

June  13,1902 ' 

Mar.    3,  1903 ! 

Apr.  2S,  1904 • 

Mar.    3,  1905 1 

June  30,1906 

Mar.    2,1907 '         38,500.00 

Mar.    3,1909 , 

June  25,1910 

Feb.  27,1911 ' 

July  25,1912 

Mar.     4,1913 1  375.00 

Oct.     2,1914 1 

July  27,1916 1  250.00 

Auk.    8,1917 ■ 

Mar.    2,1919 

Trarwferred  under  authority  of  river  and  harbor  act  approved  Mar.  4, 1915. . ' 

I     1,234,577.4ft 
Carried  to  surplus  fund  of  Treasury ,  4, 718. 91 

■     l,229,8.'>8.5,'i 
Contributed  funds:  I 

1915-16— 

Commonwealth  of  Massachusetts 

Plymouth  Electric  Light  Co 

1917—  ; 

City  of  Quincy ' 

Fore  River  Shipbuilding  Corporation [ 

1920—  i 

Commonwea'th  of  Massachusetts 

Cities  of  E  verett,  Maiden,  and  Mcdford | 

Total I    l,22'J,So\.^:) 

_[  _  . 

1  Of  this  amount  82,000  is  as  yet  unallotted. 
Receipts  from  sales,  etc.,  $4,656.05. 


Exlsllng 
projects. 


$10,000.00 
15,000.00 
45,000.00 
47.500.00 
49,000.00 

127,500.00 
80.000.00 
60,000.00 

100,000.00 
72,494.88 
17,083.00 

134, 7S3. 00 
18,>00.00 

312,000.00 
">'>,  000. 00 

16,^,000.00 

192. 500. 00 
7, 500. 00 

200,000.00 

24.000.00 

>  246,500.00 


1,949,660.88 
40,000.00 


1,909,660.88 
.'iOO.OO 


1,909,160.88 


i:i2,noo.oo 

400.00 

10,000.00 
1.5,000.00 

.T=),  000. 00 
3.-),  000. 00 


2,13<".,'.«i0.88 
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DISTRICT. 

REPORT  OF  MAJ.  THOMAS  M,  ROBINS,  CORPS  OF  ENGINEERS, 

IMPROVEMENTS. 

(The  letters  and  flffures  in  parentheses  indicate  the  group,  and  the  numerical  order  in 
the  group,  to  which  the  respective  Improyements  belong  for  purposes  of  appropriation.] 


Page. 

1.  Pollock    Rip    Shoals,    Nan- 

tucket Sound,  Mass.(Al)-     2131 

2.  Harbor  of  Refuge  at  Nan- 

tucket,   Ma8S.(A2) 2132 

3.  New  Bedford  and  Falrhaven 

Harbors,  Mass.(A3) 2133 

4.  Fall    River    Harbor,    Mass. 

(A4) 2133 

5.  Taunton  River,  Mass. (AS)..    2134 

6.  Newport  Harbor,  R.  I.(Bl)-    2134 

7.  Providence  River  and  Har- 

bor, R.  I.(B2) 2135 

8.  Pawtucket  (Seekonk)  River, 

R.  I.  (B3) 2136 

9.  Harbor  of  Refuge  at  Point 

Judith.  R.  I.(B4) 2136 

10.  Harbor  of  Refuge  at  Block 

Island,  R.  I.(B5) 2137 

11.  Great  Salt  Pond,  Block  Is- 

land, R.  I.(B6) 2137 

12.  Pawcatuck  River,  R.  I.,  and 

Conn.  (CI) 2138 

13.  Stonington     Harbor,    Conn. 

(C2) 2139 

14.  Mystic  River,  Conn.  (C3) 2139 

15.  New  London  Harbor,  Conn. 

(C4) 2140 

16.  Thnnies  River,  Conn.   (C5)-    2141 

17.  Connecticut      River      above 

Hartford,  Conn.(Dl) 2141 

FOR   DESCRIPTION    OF   IMPROVEMENTS    IN   THIS    DISTRICT    SKK    PAGES    148    TO    226. 


Page. 

18.  Connecticut     River      below 
Hartford,  Conn.  ( D2 ) 2142 

19.  Duck  Island  Harbor,  Conn. 
(El)__^ 2144 

20  Branford      Harbor,      Conn. 

(E2) 2144 

21.  New  Haven  Harbor,  Conn. 
(E3) 2145 

22.  Breakwaters  at  New  Haven, 
Conn.  (E4) 2146 

23.  Milford  Harbor,  Conn.(E5)-    2146 

24.  Housatonlc      River,      Conn. 
(E6) 

25.  Bridgeport     Harbor,     Conn. 
(E7) 

26.  Southport     Harbor,     Conn. 
(E8) 

27.  Westport  Harbor  and  Sauga- 
tuck  River,  Conn.(E9) 

28.  Norwalk      Harbor,       Conn. 
(ElO) 

29.  Flvemlle      River      Harbor, 
Conn.  (Ell) 21.50 

30.  Stamford      Harbor,      Conn. 
(E12) 2150 

31.  Greenwich     Harbor,     Conn. 
E13) - 2151 


2147 
2147 
2149 
2149 
2149 


POLLOCK  RIP  SHOALS,  HARBOR  OF  REFUGE  AT  NANTUCKET,  NEW 
BEDFORD  AND  FAIRHAVEN  HARBORS,  FALL  RIVER  HARBOR,  AND 
TAUNTON  RIVER.  MASS.     (GROUP  A.) 

1.  POLLOCK  RIP  SHOALS,  NANTUCKET  SOUND,  MASS.     (Al.) 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  United  States  seagoing  hopper  dredge  Navenink  resumed 
dredging  on  the  shoal  at  the  eastern  end  of  the  proposed  channel 
December  21, 1919,  and  continued  as  the  weather  would  permit  until 
January  26,  1920,  when  it  was  found  more  advantageous  to  remove 
the  dredge  to  work  in  a  more  protected  locality  until  winter  storms 

2131 
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should  moderate.  Work  was  resumed  on  the  shoals  Maj  28,  1920^ 
and  continued  to  the  end  of  the  fiscal  year.  70,009  cubic  yards  of 
sand  were  removed  during  the  year  and  about  15,000  cubic  yards 
were  pumped  from  the  shoal  and  carried  off  by  the  tide.  From 
June  12  until  June  24  the  dredge  was  overhauling  in  the  dry  dock 
at  the  Boston  Navy  Yard. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

July  25,  1912 $125,  GOO 

Mar.  4,  1913 125,000 

July  27,  1916 J 150.000 

Mar.  2,  1919 200.000 

June  5,  1920  (allotted  June  15,  1920) 65,000 

Total  of  appropriation 665,  OOO 

Receipts  from  sales,  etc.,  $1,293.92. 


2.  HARBOR  OF  REFUGE  AT  NANTUCKET,  MASS.     (A2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  works  of  improvement  or  maintenance  were  in  progress  during 
the  year. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  503)-  $45, 834.  75 

Existing  project : 

July  14.  1880 $50,000.00 

Mar.  3,  1881 25. 000. 00 

Aug.  2,  1882 25,000.00 

July  5,  1884 10. 000. 00 

Aug.  5.  1886 15, 000.  00 

Aug.  11,  1888 20, 000. 00 

Sept.  19.  1890 25. 000.  00 

July  13,  1892 25,000.00 

Aug.  18,  1894 25,000.00 

June  3,  1896 20, 000. 00 

Mar.  3,  1899 1 20.000.00 

June  15,  1902  (allotted  July  30,  1902) 15.000.00 

Mar.  3,  1905  (allotted  Mar.  29,  1905) 71.826.75 

Mar.  2,  1907 42, 500.  00 

Mar.  3.  1909  (allotted  Apr.  10,  1900) 20.000.00 

June  25,  1910 50  000. 00 

Feb.  27,  1911 20,000.00 

Mar.  4,  1913 51, 312. 00 

July  27,  1916 10,000.00 

540, 63a  75 

Total  of  appropriations 586, 473. 50 
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8.  NEW  BEDFORD  AND  FAIRHAVEN  HARBORS,  MASS.     (A3.) 
OPERATIONS  DURING  THE  riSCAJj  TEAR. 

The  United  States  seagoing  dredge  Navesink  commenced  main- 
tenance dredg;in^  in  New  Bedford  Harbor  October  29,  1919.  and 
continued  until  Jlovember  26,  removing  29,969  cubic  yards  oi  ma- 
terial from  the  central  part  of  the  harbor. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  CJong.,  3d  sess.,  p.  504) |170, 700 

Existing  project : 

Mar.  2,  1907 100, 000 

May  27,  1908 200,  000 

June  25,  1910 50,000 

Feb.  27.  1911 50, 000 

July  25,  1912 («) 

Aug.  24.  1912 127,000 

Mar.  4, 1915  (transferred  and  allotted  Apr.  2, 1915) *  56, 610 

July  18,  1918 15,000 

Total  of  appropriations 769, 310 

Receipts  from  sales,  etc.,  1271.99. 


4.  FALL  RIVER  HARBOR,  MASS.     (A4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  works  of  improvement  or  maintenance  were  in  progress  during 
the  year. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

"Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  450).  $30, 000. 00 

Existing  project : 

Mar.  3,  18991 $20,000.00 

June  13,  1902 38, 000. 00 

Mar.  3,  1903 117,412.00 

Mar,  3,  1905 500.00 

Mar.  3,  1909 20,  000. 00 

June  25,  1910 143, 000. 00 

Mar.  4, 1915  (allotted  Apr.  2, 1915) 12, 000. 00 

350, 912. 00 

Total   of   appropriations 880,912.00 

Returned  to  surplus  fund  of  Treasury .51 

Net  total  of  appropriations 380,911.49 

Receipts  from  sales,  etc.,  $18.35. 

'156.610  for  AcoBhnet  River  Chanoel  transferred,  under  act  of  Mar.  4,  1015,  to  work 
on  25-foot  cliaimel  to  New  Redford  and  Falrhaven. 
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5.  TAUNTON  RIVER,  MASS.     (A5.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  operations  were  in  progress  during  the  fiscal  year.    The  ex- 
penditures were  for  maintenance  contingencies. 

CONTRACTS  IN  FORCE. 

None, 


*  APPROPRIATIONS, 

Previous  projects  (see  H.  Doc.  No.  1491,  63cl  Cong.,  3d  sess.,  p.  562)-  $63,000.  00 

Existing  project : 

June  14,  1880 $17,500.00 

Mar.  3,  1881 25.000.00 

Aug.  2,  1882 25,000.00 

July  5,  1884 26.500.00 

Sept.   19,   1890 7,000.00 

July  13,  1892 7.000.00 

Aug.  18,  1894 5,000.00 

June  3,  1896 5.000.00 

Mar.  3.  1899 7,000.00 

June  13,  1902 5,  000. 00 

Mar.  3,  1905 5,000.00 

Mar.  3,  1909  (allotted  Mar.  29,  1909) 5,000.00 

June  25,  1910 5.000.00 

Feb.  27.  1911 5,000.00 

150,000.00 

Total  of  appropriations 213,000.00 

Returned  to  surplus  fund  of  treasury,  1913 2,810.82 

Net  total _• 210,189.18 

Receipts  from  sales,  $2.25. 

PROVIDENCE  RIVER  AND  HARBOR,  PAWTVCKET  RIVER,  NEWPORT 
HARBOR,  HARBORS  OF  REFUGE  AT  POINT  JUDITH  AND  BLOCK 
ISLAND,  AND  GREAT  SALT  POND,  BLOCK  ISLAND,  R.  I.     (GROUP  B.) 

6.  NEWPORT  HARBOR,  R.  L     (Bl.) 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  of  improvement  or  maintenance  was  in  progress  during 
the  fiscal  year.  The  expenditures  were  for  maintenance  contingen- 
cies. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects    (see  H.  Doc.  No.   1491,  63d  Cong.,  3tl  sess.,  p. 

5a5) $244,841.07 

Existing  project: 

Mar.  2,  1907 $85,000.00 

May  27,  1908 112,100.00 

Mar.  4.  1909 ^__     53,800.00 

.Tune  2.1,  1910 .50,  000.  00 

Mar.  4,  1911 18.3,000.00 

488,900.00 

Total  of  appropriations 728,741.76 

Receiveil  from  sales,  |414.85. 
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7.  PROVIDENCE  RIVER  AND  HARBOR,  R.  I.     (B2.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  was  done  under  the  contract  in  force  for  dredging  to  a 
depth  of  30  feet  at  mean  low  water  in  Providence  Harbor,  but^  under 
supplemental  articles  of  agreement  dated  March  16,  1920,  this  con- 
tract was  terminated  and  new  specifications  for  the  remaining  work 
were  submitted  for  approval. 

Under  date  of  October  8,  1919,  bids  were  invited  for  a  small 
amount  of  dredging  to  connect  the  30-foot  deep  area  in  the  lower 
part  of  the  harbor  with  that  in  the  upper  part  by  a  channel  350  feet 
wide.  The  award  for  the  work  was  made  to  the  J.  S.  Packard 
Dredging  Co.,  of  Providence,  R.  I.,  at  54  cents  per  cubic  yard.  The 
work  was  commenced  April  19, 1920,  and  65,579  cubic  yards  dredged 
up  to  the  end  of  the  fiscal  year. 

CONTRACTS  IN  FORCE. 

Contractor :  J.  S.  Packard  Dredging  Co. 

Amount  and  character  of  work:  Subdivision  A,  1,865,000  cubic  yards  and 
1  foot  allowable  overdepth  dredging;  subdivision  B,  350,000  cubic  yards  and  1 
foot  allowable  overdepth  dredging. 

Rate  per  cubic  yard :  Subdivision  A,  11  cents  per  cubic  yard,  scow  measure- 
ment ;  subdivision  B,  22i  cents  per  cubic  yard,  scow  measurement 

Date  of  approval :  January  10,  1917. 

To  commence :  April  1, 1917. 

To  complete:  Dependent  upon  amount  of  material  actually  dredged  and  to 
be  paid  for. 

Percentage  of  completion  at  end  of  fiscal  year  June  30, 1920,  26. 

Not  completed.  Terminated  by  provisions  of  supplemental  contract  dated 
March  16,  1920. 

Contract  for  channel  dredging :  J.  S.  Packard  Dredging  Oo. 
Amount  and  character  of  work :  Dredging  27,983  cubic  yards  material. 
Rate  per  cubic  yard:  54  cents,  scow  measurement,  for  dredging  and  $2  per 
cubic  yard  for  bowlders  exceeding  1.5  cubic  yards  each. 
Date  of  approval :  December  18,  1919. 
To  commence :  April  7,  1920. 
To  complete :  April  28,  1920. 
Percentage  of  completion  at  end  of  fiscal  year  June  30, 1920,  65. 


APPROPRIATIONS. 
FBOVIDENCK  RIVEB  AND   HABBOB  AND   NARRAOANSETT  BAY. 

Previous  projects,  including  Green  Jacket  Shoal  (H.  Doc.  No.  421, 

57th  Congress.,  2d  scsa  p.  312) $2,481,327.00 

Existing  projects  and  previous  projects : 

June  25,  1910 *  $20, 000. 00 

Mar.  4,  1913 264, 800. 00 

Aug.    1,    1914 500,000.00 

Mar.  4,  1915  (allotted  Aug.  17,  1917) 7,116.37 

July  X  1916 327, 800. 00 

1,119,716.37 

Total 3, 601, 043. 37 

Returned  to  surplus  fund  of  Treasury 7, 174. 06 

Net  total  of  appropriations 3, 593, 869. 31 

Receipts  from  sales,  etc.,  $1,747.98. 

>  Appropriation  was  $75,000,  including  $65,000  for  preylous  projects. 
9030— ENG 1920— PT  2 4 
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8.  PAWTUCKET  RIVER,  R.  I.     (B3.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

A  contract  for  widening  the  channel  of  Pawtucket  River  and  for 
maintenance  of  the  existing  channel  by  dredging,  was  entered  into 
with  the  J.  S.  Packard  Dredging  Co.,  of  Providence,  R.  I.,  dated 
July  30,  1919,  unit  cost  28  cents  per  cubic  foot  and  $12  per  cubic 
yard  for  bowlders  exceeding  1.5  cubic  yards  each.  Work  was  com- 
menced July  25  and  continued  until  December  31  when  it  was  stopped 
for  the  w^inter.  It  was  resumed  March  1,  and  was  in  progress  at 
the  close  of  the  fiscal  year  at  which  time  a  total  of  228,652  cubic 
yards  had  been  removea. 

CONTRACTS  IN  FORCE. 

Contractor:  J.  S.  Packard  Dredging  Co. 

Amount  and  character  of  work :  Dredging  269^0  cubic  yards. 

Rate  per  cubic  yard :  28  cents. 

Date  of  approval :  August  21,  1919. 

To  commence:  September  15,  1919. 

To  complete:  December  5,  1920, 

Percentage  of  completion  at  end  of  fiscal  year :  70. 


APPROPRIATIONS. 
[By  the  United  States.] 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  8d  sess.,  p.  523)—  $336,000 

Existing  project : 

Mar.  3,  1905 $30, 000 

Mar.  2,  1907 135,  684 

Feb.  27,  1911 5. 000 

July  18.  1918 10, 000 

Mar.  2,  1919 91, 160 

271.744 

Total  of  appropriations . 607, 744 

[Cantriboted  funds.] 

Contributed  by  the  State  of  Rhode  Island 67, 792 

Total  of  United  States  and  contributed  funds 675, 536 

Receipts  from  sales,  $51.47. 


9.  HARBOR  OF  REFUGE  AT  POINT  JUDITH,  R.  I.   (B4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  works  of  improvement  or  maintenance  were  in  progress  during 
the  year. 

Bids  were  received  August  15, 1919,  in  response  to  public  advertise- 
ment, for  removing  bowlders  from  the  harbor,  one  being  for  $4.90 
and  one  for  $3.30  per  cubic  yard.  The  bids  were  rejected  as  ex- 
cessive, 

OONTRACrS  IN  FORCE. 

None.  ^^  , 
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APPROPRIATIONS. 


Sept  19,  1800 175, 000. 00 

July  13.  1802 75, 000. 00 

Mar.  3,  1893 100, 000. 00 

Aug.  18.  1894 100, 000.  00 

Mar.  2.  1895 300, 000. 00 

June  11, 1896 300, 000. 00 

June  4,  1897 800, 000. 00 

June  13,  1902 100,000.00 

Mar.  3,  1905 100. 000. 00 

June  30,  1906 100, 000. 00 

Mar.  2,  1907 100, 000. 00 

May  27,  1908 170, 000. 00 

Mar.    2,    1907    (allotted 

Aug.  8,  1908) '8,443.35 


Mar.    3,    1900    (allotted 

Mar.  29,  1909) $10,000.00 

June  25,  1010 175.000.00 

Feb.  27,  1911 50,  000. 00 

Aug.  24,  1912 160,  000.  00 

June  23.  1913 290, 000. 00 

Mar.    4,    1915     (allotted 

Apr.  2,  1915) 75, 000. 00 

Mar.  2.  1919 52,  500. 00 

Total  of  appropria- 
Uons 2. 640, 943.  35 

Ke<*eli)t«  from  sales,  etc.,  $521.84. 


10.  HARBOR  OP  REFUGE  AT  BLOCK  ISLAND.  R.  I.     (B5.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  was  in  progress  during  the  fiscal  year.    The  expenditures 
were  for  maintenance  contingencies. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


July  11.  1870 -  130.000.00 

Mar.  3,  1871 75,000.00 

Jnne  10, 1872 50, 000 .00 

Mar.  3,  1873 50,000.00 

.Tune  23,  1874 20,000.00 

Mar.  3, 1875 20, 000. 00 

Aug.  14,  1876 40,000.00 

June  14,  1880 6, 000. 00 

Aug.  2,  1882 19. 000. 00 

July  6,  1884 15, 000. 00 

Aug.  5.  1886 20,000.00 

Aug.  11,  1888 15. 000. 00 

Sept.  19,  1890 15.000.00 

July  13. 1892 24. 000. 00 

Aug.  18,  1894 2,500.00 

June  3, 1896 5, 000. 00 

Mar.  3.  1899 10, 000. 00 

June  6,   1900   (emergency 

allotment) *  2, 881. 17 


June  13, 1902 $30, 000. 00 

Mar.  8,  1905 50, 000. 00 


Mar.  2, 1907 20, 000. 00 

Mar.  3. 1909  (aUotment)..  12. 500. 00 

June  25. 1910 12. 500. 00 

Feb.  27,  1911 12,  500. 00 

July  25,  1912 30. 000. 00 

Mar.  4,  1913 50,000.00 


Total  of  appropria- 
tions   636, 391. 17 

Returned  to  surplus  fund 
of  Treasury 824. 48 

Net   total 635.566.74 

Receipts  from  sales,  etc..  $209.96. 


11.  GREAT  SALT  POND,  BLOCK  ISLAND,  R.  I.     (B6.) 
OPERATIONS  DURING  THE  TISCAL  TEAR. 

No  works  of  improvement  were  carried  on  during  the  fiscal  year. 
Two  bids  were  received  September  18,  1919,  in  response  to  public 
advertisement  for  dredging  in  the  entrance  channel,  one  being  for 


^Allotment  of  flCOOO,  of  which  $1,556.65  was  returned  to  Treasury. 
'Allotment  of  $1,500,  of  which  $2,108.83  waa  returned  to  Treasury. 
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89  cents  and  the  other  for  74  cents  per  cubic  yard.  The  bids  were 
rejected  as  excessive.  The  expenditures  were  for  maintenance  con- 
tingencies. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

June  3,  1896-1 $40, 000. 00 

Mar.  3,  1899 50,000.00 

June  13,  1902 50, 000.  00 

Mar.   3,  1905 30.000.00 

Mar.  2,  1907 30, 000.  00 

Mar.  3,  1909  (aUotted  Apr.  10,  1909) 12, 500. 00 

June  25,  1910 30, 000. 00 

Total  of  appropriations 242,500.00 

Returned  to  surplus  fund  of  Treasury 4, 464. 37 

Net  total 238, 035. 63 


STONINGTON  AND  NEW  LONDON  HARBORS,  CONN.,  PAWCATUCK 
RIVER,  R.  I.  AND  CONN.,  AND  MYSTIC  AND  THAMES  RIVERS,  CONN. 
(GROUP  C.) 

12.  PAWCATUCK  RIVER,  R.  I.  AND  CONN.   (CI). 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Under  a  contract  with  the  T*  A.  Scott  Co.  (Inc.),  88^  cubic  yards 
of  bowlders  exceeding  one-half  cubic  yard  each,  and  an  unmeasured 
amount  of  smaller  bowlders  and  gravel  for  which  no  payment  was 
made,  were  removed  from  a  small  area  in  the  central  part  of  the 
channel  about  300  feet  easterly  from  Bhodes  Folly  Beacon,  at  a 
total  cost  of  $2,500,  exhausting  the  funds.  The  bid  received  for 
maintenance  dredging  at  Westerly  was  rejected  as  excessive.  The 
work  was  prosecuted  with  hired  plant  and  labor  from  November  28 
to  December  18.  On  the  latter  date  work  was  necessarily  discon- 
tinued on  account  of  ice  in  the  river.  A  total  of  2,676  cubic  yards  of 
mud,  sand,  and  gravel  and  small  bowlders  and  15J  cubic  yards  of 
large  bowlders  were  removed  and  the  channel  between  the  wharves 
at  Westerly  restored  to  approximate  project  dimensions  throughout 
its  length.  Unit  costs  for  this  work  were  $1.57  per  cubic  yard  for 
ordinary  material  and  $28.25  per  cubic  yard  for  large  bowlders,  the 
total  cost  including  administration  and  inspection  was  $4,495.18. 
Under  open  market  agreement  8  cubic  yards  of  bowlders  were  re- 
moved from  the  eastern  edge  of  the  channel  at  Westerly  at  a  cost 
of  $104.26. 

CONTRACTS  IN  FORCE. 

Contractor:  The  T.  A.  Scott  Co.  (Inc.). 
Date  of  contract :  October  3,  1919. 
Date  of  approval :  October  16,  1919. 
Date  of  beginning  work :  October  8,  1919. 
Date  of  completion  :  October  22,  1919. 
Amount  of  contract :  8Si  cubic  yards. 
I'nit  price :  $25  per  cubic  yard. 
Completed:  October  22,  1919. 
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APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  522) $©8,400 

Present  project : 

June  3,  1896 $15,000 

Mar.  3,  1899 15,000 

June  13,  1902 9,000 

Apr.  28,  1904  (allotted  Aug.  1,  1905) 4,100 

Mar.  3,  1905  (near  Watch  Hill) ^ 1,000 

Mar.  2.  1907 33,000 

June  25,  1910 15, 000 

Mar.  4,  1913 6,000 

Mar.  4,  1915  (allotted  Apr.  1,  1915) 1,000 

July  27,   1910    1,000 

Aug.  8.  1917  (allotted  Aug.  31,  1917) 4,500 

July  18,  1918  (allotted  Sept  19,  1918) 2,500 

107,100 

Total  of  appropriations 205, 500 

Receipts  from  sales,  etc.,  $631.27. 


13.   STONINGTON  HARBOR,  CONN.    (G2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  operations  during  the  year. 

CONTRACTS  IN  FOBGE. 

None. 


APPBOFBIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  559)_  $36, 953. 83 

Present  project: 

Mar.    3,    1873 $25,000.00 

June  23.    1874 20,000.00 

Mar.   3.    1875 25,000.00 

June  18,    1878 40,000.00 

Mar.   3,    1879 37,500.00 

July  14.  1880 25,000.00 

Mar.   3,   1881 30,000.00 

Aufl.    2,.  188S2 25,000.00 

July    .5,    1884 10,000.00 

Aug.  5,  1886 . 20, 000. 00 

Aug.   11,    1888 8,000.00 

Sept  19,   1890 12,500.00 

July   13,    1892 12,500.00 

Aug.   18,    1894 5,000.00 

June  3,   1896 5,000.00 

Ot-t.  2,  1914  (allotted  Oct  7,  1914) 6,000.00 

306, 500.  OO 

Total    of    appropriations 343,453,83 

Receipts  from  sales,  etc.,  $210.22. 


14.   MYSTIC  RIVER,  CONN.    (C3.) 
OPERATIONS  DUBING  THE  FISCAL  TEAB. 

There  were  no  operations  during  the  year. 

CONTRACTS  IN  FORCli. 

None. 
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APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  502) $36,600 

Present  projects : 

July  25,   1912 $3,500 

Mar.  4,  1913 8,160 

11,660 

Total  of  appropriations 48,260 

Receipts  from  sales,  etc.,  $152.41. 


15.  NEW  I^ONDON  HARBOR,  CONN.   (C4.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Dredging  in  the  entrance  channel  bv  the  U.  S.  dredge  Nave&ink 
was  in  progress  from  January  26  to  May  25,  inclusive.  Operations 
were  confined  principally  to  the  shoals  along  the  easterly  edge  of 
the  channel  throughout  its  length,  securing  increases  in  depth  from 
23  to  29  feet  to  between  30  and  33  throughout  the  area  dredged.  An 
examination  was  made  after  the  suspension  of  operations.  Up  to  a 
short  distance  above  the*outer  light  32  feet  at  mean  low  water  is  avail- 
able for  the  full  width ;  thence  to  opposite  Eastern  Point  about  30 
feet,  and  above  that  nearly  32  feet.  A  total  of  316,039  cubic  yards 
of  material,  chiefly,  mud,  with  some  clay  and  shells,  was  removed  at 
a  total  cost,  including  office  expenses  and  rental,  of  approximately 
28  cents  per  cubic  yard.  The  total  expenditure  tor  the  harbor  dur- 
ing the  year  was:  For  new  work,  $72,245.11;  for  maintenance, 
$1,022.74;  total,  $73,267.85. 

OONTBAOTS  IN  FORCE. 

None. 


AFFROFRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63rt  Cong.,  3cl  sess.,  p.  505 $40,800 

Existing  project : 

June  13.  1902 $25,000 

Mar.  3,  1903 60»000 

Apr.  28,  1904 60, 000 

Mar.  3,  1905 2,000 

June  25,  1910  (for  Shaws  Cove) 12,000 

July  27,  1916 170,000 

Aug.  8,  1917 160,000 

**  489.000 

Total  of  appropriations 529, 800 

Carried  to  surplus  fund  of  Treasury  (1909) 3,600 

Net  total 520,200 

Receipts  from  sales,  etc.,  $2.50. 
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16.  THAMES  RIVBR,  CONN.  (C5.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  operations  during  the  year. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63cl  Cong.,  Sd  sess.,  p.  566 $157,800 

Present  project : 

Mar.  3,  1879 $12,000 

June  14,  1880 22,600 

Mar.  3,  1881 80.000 

Aug.  2.  1882 35,000 

July  5,  1884 25,000 

Aug.  5,  1886 22,600 

Aug.  11,  1888 50.000 

Sept.  19,  1890 20, 000 

July  13,  1892 20,000 

Aug.  18,  1894 7,500 

June  3,  1896 12, 000 

Mar.  3,  1899 14,000 

June  13,  1902 15,000 

Mar.  3,  1905 34, 100 

Mar.  2.  1907 30, 000 

June  25,  1910 11, 500 

Mar.  4,  1913 ^ 12,000 

Oct  2. 1914  (allotted  Oct.  7. 1914) 5,000 

Mar.  4, 1915  (allotted  Apr.  1, 1915) 14, 500 

July  27,  1916 9,000 

Aug.  8, 1917  (allotted  Aug.  31, 1917) 5, 500 

June  5, 1920  (allotted  June  15, 1920) 22, 000 

429.100 

Total  of  appropriations 686,400 

Receipts  from  sales,  etc.,  $861.64. 


CONNBCrriCUT  RIVBR  ABOVE  AND  BELOW  HARTFORD,  CONN. 

(GROUP  D). 

17.  CONNBCrriOUT  RIVBR  ABOVE  HARTFORD.  (Dl.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

There  were  no  operations.    Expenditures  were  for  administration 
and  amounted  to  $44.47. 

CONTRACTS   IN  FORCE. 

None. 
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APPROPRIATIONS. 

July  11. 1870 •  $20, 000.  00 

Mar.  8, 1871 20,  000.  OO 

June  10, 1872 25, 000.  00 

Mar.  3,  1873 20, 000.  00 

June  14,  1880 15.000.  00 

June  13, 1902  (survey) 25,p00.  00 

Mar.  2,  1907 5,000.  00 

July  25.  1912 25, 000. 00 

Total  of  appropriations 155, 000. 00 

Carried  to  surplus  fund  of  Treasury $18,675. 19 

Transferred  under  river  and  harbor  act  of  Mar.  4, 1915—    10, 000. 00 

28,675.19 

Net  total 131,324.81 

Receipts  from  sales,  etc.,  $8.50. 


18.  CONNECTICUT  RIVER  BELOW  HARTFORD,  CONN.  (D2.) 
OPERATIONB    DURING    THE    FIBCAL    YEAR. 

At  the  beginning  of  the  fiscal  year  dredging  under  contract  with 
The  Hartford  &  ifew  York  Transportation  Co.  was  in  progress  for 
the  maintenance  of  the  channels  through  the  river  bars.  The  follow- 
ing work  was  done  from  July  1  to  October  17, 1919 : 


width  of 

dredging 

(feet). 


Cubic 
yards. 


Clay  Banirs  Bar. 

Cys  Hollow  Bar 

Glastonbury  Bar  (upper  and  2-pier8  reaches) 

Dividend  Bar  (hi  progress  at  beginning  of  fiscal  year) . 

Mouse  Island  Bar 

Sears  Shoal 

Rock  Landing  Bar 

Brockways  Bar 


50 
25 
75 
75 
50 
50-100 
50 
50 


12.855 

14.82$ 
1,666 
4.828 
7,880 
6.02S 
1,802 


Total. 


51,434 


Under  the  same  contract  13,021  cubic  yards  were  removed  prior  to 
July  1, 1919,  making  a  total  of  64,455  cubic  yards. 

Contract  was  again  entered  into  on  May  17, 1920,  with  the  Hartford 
&  New  York  Transportation  Co.  for  the  necessary  dredging  at  the 
various  river  bars  during  the  season  of  1920.  Work  under  the  con- 
tract was  begun  June  2, 1920,  and  was  in  progress  at  the  close  of  tlie 
fiscal  year.    The  following  work  was  accomplished : 


Width  of 

Cabio 
yards. 

Pistol  Point  Bar 

50 
25 

8,410 
4;  946 

Dividend  Bar  (In  progress  at  end  of  last  fiscal  year) 

Total 

13,356 
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The  expenditure  for  dredging  during  the  fiscal  year  was  about 
$15y462,  all  for  maintenance. 

Work  of  revetting  Press  Bam  reach  was  resumed  with  hired  labor 
July  7,  and  suspended  on  November  13  on  account  of  a  rise  in  the 
river.  Owing  to  freshet  conditions  no  work  was  possible  during  the 
spring  of  1920.  During /the  year  about  1,175  linear  feet  of  bank  was 
graded  and  covered  with  riprap.  Additional  stone  was  placed  on 
the  previously  graded  and  partially  revetted  bai^.  A  blanket  of 
crushed  trap  rock  was  placed  under  water  between  the  end  of  the 
brush  mattress  and  the  upper  stone  spur.  Bepairs  (regrading  and 
revetment)  were  made  at  the  upper  stone  spur  and  about  60  nnear 
feet  of  mattress  sunk  on  the  downstream  side.  Bepairs  were  also 
made  with  brush  and  stone  to  several  washouts  in  the  upper  part  of 
the  reach  caused  by  snags  and  ice.  The  work  done  durmg  the  year 
completed  4,600  linear  feet  of  the  reach  and  the  under- water  protec- 
tion of  the  remaining  530  feet.  Expenditures  during  the  fiscal 
year  for  this  work  amounted  to  $10,603.82.  The  total  expenditures 
to  date  for  new  work  on  this  reach  have  been  $37,191.91,  or  about 
$7.57  per  linear  foot  of  completed  revetment. 

During  June  and  the  latter  part  of  May  about  400  cords  of  brush 
were  cut  and  bundled  by  hired  labor  for  use  in  connection  with  the 
revetment  of  Crow  Point  reach  at  a  cost,  including  administration, 
of  about  $2,150. 

Bids  for  repairing  the  east  jetty  at  Saybrook  opened  October  4, 
1919,  and  bids  for  dredging  between  the  jetties  at  the  mouth  of  the 
river  opened  June  7,  1920,  were  rejected  as  excessive. 

OONTRACTS  IK  FORCE. 
MAINTENANCE  DBEDGINO. 

Contractor:  The  Hartford  &  New  York  Transportation  Go. 

Date  of  contract:  May  1,  1019. 

Date  of  approval :  May  23,  1919. 

Date  fixed  for  commencement :  June  23,  1910. 

Rate  fixed  for  completion :  16,000  cubic  yards  per  month. 

Amonnt  of  contract :  64,455  cubic  yards. 

Unit  price:  22  cents  per  cubic  yard,  scow  measurement 

Completed :  October  17,  1910. 

Contractor :  The  Hartford  &  New  York  Transportation  Co. 

Date  of  contract :  May  17,  1920. 

Date  of  approval :  May  27,  1920. 

Date  fixed  for  commencement:  July  1,  1920. 

Rate  fixed  for  completion :  12,000  cubic  yards  first  month,  16,000  cubic  yards 
per  month  thereafter. 

Amonnt  of  contract :  50,000-70.000  cubic  yards. 
•  Unit  price:  25  cents  per  cubic  yard,  scow  measurement. 

Completed :  At  end  of  June,  1920,  25  per  cent 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  484) .  $685, 510. 69 

Present  project: 

Feb.  27,  1911 $77,000.00 

Aug.  24.  1912 40.000.00 

Mar.  4,  1913 15,000.00 

June  23.  1913 00, 000. 00 
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Present  project — Continued. 

Mar.  4,  1915  (allotted  Apr.  1,  1916) |30,000.00 

July  27,  1916 15,000.00 

Aug.  8.  1917  (allotment) 70,100.00 

July  18.  1918  (allotment) 15,000.00 

Mar.  2,  1919  (allotted  Mar.  18,  1919) 90,000.00 

June  5,  1920  (allotted  June  15,  1920) 40, 000. 00 

$452, 100. 00 

Total  of  appropriations 1,187,610.09 

Received  trom  sales,  etc.,  $985.05. 

DUCK  ISLAND,  BRANFORD,  NEW  HAVEN,  MILFORD.  BRIDGEPORT, 
SOUTHPORT,  NORWALK,  FIVE  MILE  RIVER,  STAMFORD  AND 
GREENWICH  HARBORS,  WESTPORT  HARBOR.  AND  SAUGATUCK 
RIVER,  BREAKWATERS  AT  NEW  HAVEN,  AND  HOUSATONIC  RIVER, 
CONN.     (GROUP  E.) 

19.  DUCK  ISLAND  HARBOR,  CONN.     (El.) 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

There  were  no  operations.    Expenditures  were  for  maintenance 
contingencies. 

CONTRACTS  IN  FORCE. 

None. 

APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  444)—  $120,202 

Present  project: 

June  25,  1910 $60,000 

Feb.  27,  1911 100,000 

Aug.  24,  1912 50,000 

June  23,  1913 82,000 

Aug.  1,  1914 7,000 

July  27,  1916 71.000 

370,000 

Total  of  appropriations 490,202 

Receipts  from  sales,  etc.,  $1,234.16. 

20.  BRANFORD  HARBOR,  CONN.   (B2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  operations. 

CONTRACT  IN  FORCE. 

None. 


APPROPRIATIONS. 

June  13,  1902 $5,000.00 

Mar.  3,  1905_ 3, 000. 00 

Mar.  2,  1907 6,000.00 

June  25,  1910 2,000.00 

July  25,  1912 3,000.00 

Mar.  4,  1915  (allotted  Apr.  1,  1915) 4,000.00 

Total  of  appropriations 22,000.00 

Receipts  from  sales,  etc.,  $3.50. 
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21.  NEW  HAVEN  HARBOR.  CONN.   (E3.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Maintenance  dredging  under  contract  with  the  J.  S.  Packard 
Dredging  Co.  was  commenced  September  3,  1919;  suspended  from 
December  27,  1919,  to  June  28,  1920,  first  on  account  of  weather 
conditions  and  afterwards  for  lack  of  suitable  plant;  and  was 
in  progress  in  the  West  River  Channel  at  the  close  of  the  year.  The 
Brewery  Street  Channel  was  restored  to  project  dimensions  through- 
out its  length ;  an  area  in  the  central  portion  of  the  15-foot  anchor- 
age, extending  from  deep  water  near  the  main  channel  to  City  Wharf, 
400  feet  wide  and  aggregating  about  8  acres,  was  dredged  to  15-foot 
depth,  and  one  cut  along  the  easterly  edge  of  the  West  River  Chan- 
nel opposite  the  shipyard  was  dredged  to  project  depth  for  a  length 
of  about  200  feet.  The  yardage  removed  during  the  year  was  as 
follows : 

Brewery   Street  Channel 27,763 

15-foot  anchorage , 42, 534 

West  River ^ 1, 863 

Total 72, 160 

CONTRACTS  IN  FORCE. 
UAINTENAl^OB  DBEDOINO. 

Contractor,  The  J.  S.  Packard  Dredging  Co. 
Date  of  contract,  June  12,  1919. 
Date  of  approval,  July  3,  1919. 
Date  fixed  for  commencement,  July  23,  1919. 
(Waived  for  not  to  exceed  30  days.) 

Date  fixed  for  completion:  Indefinite;  monthly  rate*  20,000  cable  yards 
first  month ;  25,000  thereafter. 
Amount  of  contract :  119,500  cubic  yard& 
Unit  price :  33  cents  per  cubic  yard,  scow  measurement 
Completed  at  end  of  June,  1920  :*  About  60  per  cent 


APFROPRIATION8. 

Previous  projects,  including  $38,500  appropriated  for  West  River 
Mar.  3,  1905.  (See  H.  Doc.  No.  1491,  63d  Cong.,  8d.  sesa., 
p.  505)  ^ $864,600.00 

Present  project: 

Mar.  8.  1890 $50. 000. 00 

June  6,  1900 50,000.00 

Mar.  3,  1901 50,000.00 

June  13,  1902 67,000.00 

Mar.  3,  1903 63, 073. 90 

Apr.  28, 1904  (allotted  Aug.  1,  1904) 9, 000. 00 

Mar.  3,  1905 9, 000. 00 

Mar.  2,  1907 10,000.00 

Mar.  2,  1907  (allotted  Nov.  30,  1908) 3,000.00 

Mar.  3.  1909  (allotted  Apr.  23,  1909) 3,000.00 

June  25,  1910 68, 000. 00 

July  25, 1912  (West  River) 54, 000. 00 

July  25,  1912  (Mill  and  Qulnnipiac  Rivers) 19, 200. 00 

Mar.  4,  1913 90,000.00 

Oct  2, 1914  (allotted  Oct  7, 1914) 86, 000. 00 
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Present  project — Continued. 

Aug.  8, 1917  (allotted  Sept.  13,  1917) $14,000.00 

July  18,  1918  (allotted  July  18,  1918) 14,000.00 

Mar.  2,  1919  (allotted  Mar.  18,  1919) 15,000.00 

June  5, 1920  (allotted  June  15,  1920) 44, 000. 00 

$735, 273.  Oa 

Total  of  appropriations 1,099,773.90 

Withdrawn,  Dec  21,  1910 1,832.9a 

Net  total 1, 097, 940. 9^ 

Receipts  from  sales,  etc.,  $573.66. 


22.  BREAKWATERS  AT  NEW  HAVEN,  CONN.     (E4.) 
OPKRATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  operations. 

CONTRACTS  IN  FORCE. 

None. 


APFROPRIATIONB. 


Mar.  3,  1879 $30, 000 

June  14,  1880 30, 000 

Mar.  3, 1881 60. 000 

Aug.  2,  1882 60. 000 

July  5,  1884 40, 000 

Aug.  5,  1886 75, 000 

Aug.  11,  1888 75, 000 

Sept  19,  1890 120,000 

July  13,  1892 120.000 

Aug.  18,  1894 125. 000 


June  3,  1896 , $100,000 

June  13, 1902 44,  OOO 

Mar.  2, 1907 100,  OOO 

May  27,  1908 150, 000 

June  25, 1910 100, 000 

Feb.  27,  1911 35,000 


Total    of    appropria- 
tions  1,264,000 

Receipts  ftom  sales,  etc.,  $3,244.81. 


28.  MILFORD  HARBOR,  CONN.     (B6.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

There  were  no  operations. 

CONTRACTS  IN  FORCE. 

None* 


APFROPRIATIONB. 

Previous  projects  (see  H.  Doc  No.  1491,  63d  Gong.,  3d  sess.,  p.  486) $45, 500- 

Present  project : 

June  13,  1902 $15,000 

Mar.  3.  1905 10, 000 

June  25,  1910 . 2, 000 

Mar.  4,  1913 5,000 

32,000^ 

Total  of  appropriations 77,500 
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24.  HOUSATONIC  RIVER,  CONN.    (B6.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

After  an  examination  of  the  river  channel  bids  for  maintenance 
dredging  were  received  and  the  proposal  of  the  low  bidder  accepted. 
At  the  close  of  the  year  work  had  not  been  commenced. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Mar.  S,  1871 $15,000 

June  10,  1872 15,000 

Mar.  3.  1873 10. 000 

June  23.  1874 10. 000 

Mar.  3. 1875 . 6, 000 

June  18.  1878 6,000 

June  14. 1880 2, 000 

Mar.  3. 1881 2, 000 

Aug.  2.  1882 2, 000 

July  5,  1884 2, 500 

Aug.  5, 1886 5, 000 

Aug.  11,  1888 85, 000 

Sept.  19,  1890 35,000 

July  13,  1892 20, 000 

Aug,  18,  1894 25,000 

June  3,  1896 25, 000 

Mar.  3,  1899 15, 000 

June  13. 1902 10, 000 

Apr.  28,  1904  (allotted  Aug.  1, 

1904) 3, 960 

Mar.  3,  1905 10, 000 

Receipts  from  sales,  etc.,  $1,142.26. 


Biar.  2.  1907 $20,000 

Mar.  3,  1909  (allotted  Apr.  23, 

1909) 5, 000 

June  25,  1910 20, 000 

July  25,  1912 10, 000 

Mar.  4, 1913 20,000 

Oct.  2,  1914  (allotted  Oct.  7, 

1914) 1.000 

Mar.  4,  1915  (allotted  Apr.  1, 

1915) 6,000 

July  27,  1916 12, 000 

Aug.  8, 1917  (allotted  Sept  18, 

1917) 8,000 

July  18, 1918  (allotted  July  18, 

1918) 8, 000 

Mar.  2, 1919  (aUotted  Mar.  18, 

1919) 8,000 

Total  of  appropriations-  370,450 


25.  BRIDGEPORT  HARBOR.  CONN.   (E7.) 


OPERATIONS   DURING  THE  FISCAL  YEAR. 

Bids  opened  October  4,  1919,  for  repairing  the  entrance  break- 
waters were  rejected  as  excessive.  Dredging  under  contract  with 
the  Bridgeport  iDredge  &  Dock  Co.  for  the  realignment  of  the  18-foot 
channel  in  the  main  harbor  was  commenced  January  12,  1920,  and 
was  in  progress  at  the  close  of  the  year.  A  total  of  143,642  cubic 
yards  or  material,  all  mud,  was  removed  from  the  old  northwesterly 
12-foot  anchorage  basin  (section  2  of  contract).  About  84  per  cent 
of  the  area  of  the  basin  was  deepened  to  project  depth  of  18  feet. 
Expenditures  for  dredging  were  $25,490.32. 

Under  contract  with  Frederick  S.  Wardwell  a  pile  and  con- 
crete foundation  for  the  inner  beacon  was  constructed  at  Tongue 
Point,  on  land  acquired  from  the  Locomobile  Co.  of  America.  Ex- 
penditure for  this  work  amounted  to  $4,213.14.  A  revised  and  ex- 
tended harbor-line  system  was  approved  by  the  Secretary  of  War, 
May  3,  1920. 
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CONTRACTTS  IN  FORCE. 


Contractor:  Bridgeport  Dredge  &  Dock  Co. 

Date  of  contract :  October  27,  1919. 

Date  of  approval :  November  15,  1919. 

Date  fixed  for  commencement:  December  8, 1919  (waived  until  Dec.  31,  1919). 

Rate  fixed  for  completion :  20,000  cubic  yards  first  month ;  30,000  cubic  yards 
per  month  thereafter.  i 

Amount  of  contract :  291,100  cubic  yards. 

Unit  prices :  Section  1,  162,100  cubic  yards,  32  cents  per  cubic  yard ;  section  2, 
113,500  cubic  yards,  23  cents  per  cubic  yard ;  section  3,  15,500  cubic  yards,  23 
cents  per  cubic  yard. 

Completed  at  end  of  June,  1920 :  About  33  per  cent. 

CONSTRUCTING   FOUNDATIOlf    FOB   INNER   BEACON. 

Contractor:  Frederick  S.  WardwelL 

Date  of  contract :  October  7,  1919. 

Date  of  approval :  October  28,  1919. 

Date  fixed  for  commencement:  November  18,  1919. 

Date  fixed  for  completion :  December  18,  1919. 

Amount  of  contract:  $3,570. 

Unit  price:  Lump  sum. 

Completed:  December  18,  1919. 


APPROPRTATIONB. 

Total  appropriations  for  Black  Rock  Harbor,  Conn.,  to  Aug.  18, 
1894  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  414) * $72, 550. 00 

Previous  projects,  Bridgeport  Harbor  (see  H.  Doc.  No.  1491,  03d 
Cong.,  3d  sess.,  p.   413) 318,000.00 

Present  project: 

Mar.   3,   1899 $50,000.00 

June  6,   1900 50,000.00 

Mar.   3,   1901 50,000.00 

Mar.   3.   1905 10,000.00 

June  30,   1906 72,500.00 

Mar.   2,   1907 113, 000. 00 

Mar.  2,  1907  (allotted  Jan.  1,  1908) '9,781.96 

May  27,  1908 40,000.00 

Mar.  3,  1909  (allotted  Apr.  23,  1909) '10, 000. 00 

Mar.    4,   1909 100,000.00 

June  25,  1910  (river  and  harbor  act) 100,000.00 

June  25,  1910  (sundry  civil  act) 25,000.00 

Aug.  8,  1917   (allotted  Sept.  13.  1917) 24,000.00 

Mar.   2,    1919 111,300.00 

765, 581. 96 

Total    of   appropriations 1, 156, 131. 96 

Amount  withdrawn  (1910) 10,000.00 

Transferred  under  river  and  harbor  act  of  Mar.  4, 

1915    50, 000. 00 

60, 000. 00 

Net    total 1, 096, 131. 96 

Receipts  from  sales,  etc.,  $26,358.76. 

1  Includes  $3,500  allotted  from  appropriation  of  Jaly  18,  1802,  for  examinations,  snr- 
veys,  and  contingencies,  for  repair  of  sea  wall. 

*  Allotment  of  $10,000,  of  which  $218.04  was  retamed  to  Treasury. 
•Withdrawn. 
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26.  SOUTHPORT  HARBOR,  CONN.     (E8.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  operations.    Expenditures  were  for  administration. 
The  project  is  completed.    No  further  report  will  be  submitted. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  e3d  Cong.,  8d  sess.,  p.  557).  $31, 087. 48 

Present  project : 

June  13,  1902  (allotted  Nov.  8,  1902) $8,889.00 

Mar.  3,  1905  (allotted  June  17,  1905) 9.000.00 

Mar.  2.  1907  (allotted  Apr.  1,  1907) 2,000.00 

June  25, 1910  (allotted  July  28, 1910 500. 00 

July  25,  1912 15,(X)0.00 

Transferred  from  Greenwich  Harbor  (1908) • 459.51 

35,848.51 

Total  of  appropriations 06, 985. 94 


27.  WESTPORT  HARBOR  AND  SAUGATUCK  RIVER,  CONN.     (B9.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

There  were  no  operations  and  no  expenditures  made. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  576)-  $19, 444. 00 

Present  project : 

July  13,  1892 $7,000.00 

Aug.  18,  1894 3, 000. 00 

June  3,  1896 3,000.00 

Mar.  2.  1907  (allotted  Apr.  1,  1907) 2,000.00 

June  25,  1910  (allotted  July  28,  1910) 500.00 

Mar.  4,  1913  (allotted  June  3,  1913) 250.00 

Transferred  from  Greenwich  Harbor  (1908) 270.99 

16,020.99 

Total  of  appropriations 35,464.99 

Receipts  from  sales,  etc.,  $126.13. 


28.  NORWALK  HARBOR,  CONN.     (ElO.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

There  were  no  operations  during  the  year.     Expenditm-^  were 
for  administration  and  surveys.  ^  9' '"^^  ^y  ^^OOglL 
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OONTRACrre  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1401,  63(1  Cong.,  3d  sess., 
p.  510)  : 

To  Mar.  4,  1915 $202,413 

July  27,  1916 L 5,000 

Aug.  8,  1917  (allotted  Sept  13,  1917) 8,000 

$215. 413 

Present  project: 

Mar.  2,  1919 88.000 

Total  of  appropriations 303,413 

Receipts  from  sales,  etc.,  $1,013.08. 


29.  FIVEMILE  RIVER  HARBOR,  CONN.     (Ell.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  operations.  Expenditures  were  for  administration 
and  survey.  Funds  have  been  transferred  to  Greenwich  Harbor 
and  no  further  report  will  be  submitted. 

CONTRACTS  IN  FORCE. 

None. 

APPROPRIATIONS. 


Aug.  11,  1888 $5, 000. 00 

Sept.  19,  1890 5, 000. 00 

July  13,  1892 5, 000. 00 

Aug.  18, 1894 2, 500. 00 

June  3, 189% 2,  500. 00 

Mar.  3, 1899 2,  500. 00 

June  13, 1902  (allotted  Nov. 

8,    1902) 4,500.00 

Mar.  3,  1905  (allotted  June 

17,  1905) 6, 000. 00 

Mar.  2, 1907  (allotted  Apr.  1, 

1907) 7,000.00 

June  25, 1910  (allotted  June 

28,  1910) 5. 000. 00 


Feb.  27,  1911  (allotted  Apr. 

27,  1911) $2,000.00 

Mar.  4,  1913  (allotted  June 

3,  1913) 2, 350. 00 


Total    of    appropria- 
tions   49, 350. 00 

Transferred     to     Stamford 

Harbor 209.  56 

Transferred    to    Greenwich 
Harbor   (1920) 2,803.35 


Net  total 46, 337. 09 

Receipts  from  sales,  etc.,  $105.11. 


30.  STAMFORD  HARBOR,  CONN.     (E12.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  operations.  Bids  were  canvassed  on  February  9, 
1920,  for  dredging  m  the  entrance  and  East  Branch  channels  in  ac- 
cordance with  the  project  adopted  by  the  river  and  harbor  act  of 
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March  2,  1919.  As  the  estimated  cost  to  complete  the  project,  based 
on  the  most  favorable  bid  received,  was  more  than  40  per  cent  in 
excess  of  the  estimate  in  the  report  on  ihe  project,  the  prosecution 
of  the  work  was  prevented  by  the  restriction  contained  in  the  last 
paragraph  of  section  one  of  the  said  act.  All  bids  were  rejected. 
The  repeal  of  this  provision  in  the  act  of  June  6,  1920,  will,  it  is 
expected,  permit  the  commencement  of  operations  during  the  fiscal 
year  1921.  Survevs  were  made  in  connection  with  the  modification 
and  extension  of  the  harbor  lines. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIOm. 

Previous  projects  (see  H.  Doc.  No.  1491,  68d  Cong., 
3d  sess.,  p.  558) : 

To  March  4,  1915 $180,360.53 

August  8,  1917   (aUotted  Sept.  13,  1917) 14,000.06 

$194,860.58 

Existing  project : 

Mar.  2,  1919 188,000.00 

Total  of  appropriations 377,360.58 

Receipts  from  sales,  etc.,  $420.45. 


31.  GREENWICH  HARBOR,  CONN.     (B12.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Dredging  under  contract  with  John  P.  Sanderson  was  be^un 
July  7,  1919,  and  completed  May  4,  1920.  A  channel  110  feet  wide 
and  12  feet  deep  was  dredged  from  the  deep  water  in  the  outer 
harbor  up  to  the  yacht  club  and  thence  with  full  project  dimensions 
as  far  as  the  upper  end  of  the  project.  A  total  oi  137,893  cubic 
yards  of  mud,  sand,  and  gravel  was  removed  under  the  contract. 

CONTRACT  IN  FORCE. 
KAINTENANCE  DREDGING. 

Contractor:  John  P.  Randerson. 
Date  of  contract :  June  23,  1919. 
Date  of  approval :  July  3, 1919. 
Date  fixed  for  commencement :  July  28, 1919. 

Date  fixed  for  completion:  Indefinite;  15,000  cubic  yards  during  tbe  first 
month ;  20,000  yards  per  month  thereafter. 
Amount  of  contract :  137,393  cubic  yards. 
Unit  price :  24.  5  cents  per  cubic  yard,  scow  measurement 
Completed :  May  4, 1920. 

9030— ENG 1020— PT  2 5 
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APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d 
sess    u    462 )  * 

To  Mar.  4,  1915 $28, 667. 00 

Aug.  8. 1917  (allotted  Sept  13.  1917) 8,000.00 

$31, 667. 00 

Present  project : 

Mar.  2,  1919 35,000.00 

Transferred  from  Fivemile  River  Harbor  (1920) 2,803. 86 

Total  of  appropriations 60, 470.  55 

Transferred  to  Stamford  Harbor  (1908) 939.97 

Transferred  to  Southport  Harbor  (1908) ^ 459.51 

Transferred  to  Westport  Harbor  and  Saugatuck  River 

(1908) 270.99 

1,670.47 

Net  total 67, 799.  88 

Receipts  from  sales,  etc.,  $247.26. 
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IMPKOVEMENT  OF  HI  VERS  AND  HAUBOUS  IN  THE  FIRST  NEW  YOUK, 

N.  Y.,  DISTRICT. 


REPORT  OF  VOL.  EDWARD  BURR,  CORPS  OF  ENGINEERS. 


IMPBOVEMENTB. 


[T%^  letters  and  flexures  In  parentheses  after  the  titles  indicate  the  ^roup,  and  the 
numerical  order  in  the  group,  to  which  the  respective  improvements  belong*  for  purposes 
of  appropriation.  ] 
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FOa   DBHCRIPTIOX   OV   lUPROVEMENTS    IN   THIS   DI8TBICT,   SEE   PAGBS   227   TO   346. 


PORT  CHESTER,  MAMARONECK,  AND  ECHO  BAY  HARBORS,  EAST 
CHESTER  AND  WEST  CHESTER  CREEKS,  AND  BRONX  RIVER,  N.  Y. 
(GROUP    A.) 

1.  PORT   CHESTER   HARBOR,    N.   Y.     (Al.) 

OPERATIONS   DURING  THE    FISCAL   YEAR. 

None.    The  balance  of  funds  available  was  insufficient  to  prosecute 
any  work  of  improvement.    Deterioration  of  the  dredged  channel 

2153 
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was  negligible  and  maintenance  operations  were  therefore  unneces- 
sary. The  expenditures,  amounting  to  $66,  were  in  payment  of  the 
cost  of  a  rough  examination  of  the  dredged  channel  and  of  contingent 
expenses  pertaining  to  the  maintenance  of  the  improvement. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doe.  1491,  f>3d  Cong.,  3(1  sess.,  p.  528) $91,500 

Existing  project: 

June  25,  1910 $45,000 

July  25,  1912 10,000 

Mar.  4, 1913 15, 000 

Oct  2, 1914  (allotted  Oct.  7,  1914) 10,000 

Mar.  4,  1915  (allotted  Apr.  1,  1915) 10,000 

Mar.  4,  1915  (allotted  Mar.  20,  1917) 7,000 

Mar.  4, 1915  (allotted  Mar.  6, 1918) 500 

July  27,  1916 ^     27,500 

125,000 

Total 216,500 

Receipts  from  sales,  etc.,  $653.57. 


2.  MAMARONECK  HARBOR,   N.   Y.     (A2.) 
OPERATIONS   DURING  THE    FISCAL   YEAR. 

None.  The  project  is  practically  completed,  and  dredging  for 
maintenance  was  unnecessary.  The  expenditures,  amounting  to 
$104.49,  were  in  payment  of  the  cost  of  a  rough  examination  of  the 
dredged  channel  and  contingent  expenses  pertaining  to  the  main- 
tenance of  the  improvement. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  481) $40,000 

Existing  project : 

July  25,  1912 $29,500 

Oct.  2, 1914  (allotted  Oct.  7, 1914) 3, 000 

Mar.  4, 1915  (allotted  Apr.  1, 1915) 14, 800 

.July  27,  1916 7,000 

I  54,300 

Total 94,300 

Receipts  from  sales,  etc.,  $28.26. 


3.  ECHO  BAY  HARBOR,  N.  Y.     (A3.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None.  The  project  was  completed  in  1911.  Dredging  for  main- 
tenance was  unnecessary.  The  expenditures,  amounting  to  $38.95, 
were  in  payment  of  contingent  expenses  pertaining  to  the  mainte- 
nance of  the  improvement. 
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APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  448) $51,000 

Existing  project,  June  25,  1910 ^18,110 

Total eO.llO 

Receipts  from  sales,  etc.,  $1,071.07. 


4.  EAST  CHESTER  CREEK,  N.  Y.     (A4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Privately  owned  gas  and  watef  mains  which  had  rendered  dredging 
operations  in  the  vicinity  of  Fulton  Avenue  Bridge  impracticable, 
having  been  removed,  proposals  for  dredging  for  improvement  at 
tnd  above  the  bridge  and  for  maintenance  immediately  below  it  were 
invited  bv  advertisement,  bids  to  be  opened  July  1, 1920. 

Expenditures  amounting  to  $1,241.46  were  in  payment  of  the  cost 
of  a  survey  of  the  creek  and  of  oflBce  expenses  and  contingencies  per- 
taining to  new  work  and  maintenance  of  the  improvement. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  1491,  Oad  Cong.,  3d  sess.,  p.  445) $115,  500 

Kxisting  project : 

June  25,  1910  (allotted  Aug.  10,  1910) $24,000 

Feb.  27.   1911 10,000 

July  25,    1912 10,000 

Mar.  4,  1913 ^-    20, 000 

Oct  2,  1914  (allotted  Oct  7,  1914) 20,000 

Mar.  4, 1915  (allotted  Apr.  1, 1915) 6, 000 

July  27,  1916 6,000 

Aug.  8.  1917 11,000 

June  5,  1920  (allotted  July  12,  1920) 2,  500 

108,500 

Total - 224. 000 

Receipts  from  sales,  etc.,  $38.91. 


5.  WESTCHESTER  GREEK,  N.  Y.     (A5.) 

OPERATIONS  DURING  THE  FI80AL  TBAB*  ' 

None.  The  expenditures,  amounting  to  $46.06,  were  in  the  pay- 
ment of  the  cost  of  a  rough  examination  of  the  dredged  channel  and 
of  contingent  expenses  pertaining  to  the  maintenance  of  the  im- 
provement. 

APPROPRIATIONS. 

Jane  25. 1910 $10,000 

Wk  27,  1911 32,780 

iiily»,  1912 12.000 

Oct  2, 1914  (aUotted  Oct.  7,  1914) 36,500 

Total 91. 280 

Beoelptg  from  sales^  etc.,  $22.85. 

» Transferred  $4,000  to  other  works  under  act  of  Mar.  4,  1915. 
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6.  BRONX  RIVER,  N.  Y.     (A6.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

None.  Active  field  operations  have  been  held  in  abeyance  pending 
the  transfer  to  the  United  States  of  lands  needed  for  right  of  way. 
Under  date  of  September  11,  1919,  the  city  of  New  York  deeded  to 
the  United  States  the  uplands  lying  within  the  bulkhead  lines  of  the 
Bronx  River  between  the  southerly  side  of  Westchester  Avenue  and 
the  East  River.  The  title  to  these  lands  has  been  examined  and  its 
validity  was  approved  by  the  United  States  Attorney  General  by  let- 
ter dated  June  2, 1920.  Necessary  steps  have  been  taken  to  have  the 
deed  recorded  in  the  office  of  the  Kegister  of  Deeds  of  Bronx  County. 

The  expenditures,  amounting  to  ^,392.71,  were  in  payment  of  the 
cost  of  a  survey  made  prelimmary  to  advertising  for  proposals  of 
dredging  and  rock  removal,  office  expenses  and  contingencies  pertain- 
ing to  the  work  of  improvement. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Ck>ng.,  dd  seas.,  p.  414) $96, 500 

Existing  project : 

Mar.  4,  1918 . $130,000 

Mar.  4,  1915  (allotment  Apr.  1,  1915) 100,000 

July   27,   1916 250,000 

480,000 

Total -A 576, 500 

Receipts  from  sales,  etc.,  $2,108.56. 


7.  HAKBOK  AT  FLUSHING  BAY,  N.  Y. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  dredging  between  Broadway  and  Main  Street  Bridges  has  been 
held  in  abeyance  pending  the  transfer  to  the  United  States  of  the 
lands  needed  for  right  of  way.  Under  date  of  March  21, 1919,  the  au- 
thorities of  the  city  of  New  York  authorized  proceedings  to  acquire 
title  thereto.  The  proceedings  have  progressed  to  such  extent  that 
title  can  now  be  vested  in  the  city. 

No  work  has  been  done  on  the  dike  under  the  existing  project,  as 
action  has  not  appeared  necessary  under  the  conditions  now  pre- 
vailing. 

The  expenditures,  amounting  to  $78.51,  were  in  the  payment  of 
office  expenses  and  contingencies  pertaining  to  the  maintenance  of  the 
improvement. 

APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Conj;.,  3(1  sess.,  p.  451) __  $178,900 

Mar.   4,   1913 $255,700 

Transferred  under  river  and  harbor  act  of  Mar.  4.  1915-     110,000 

146.700 


Total  of  appropriations 324,000 

Receipts  from  sales,  etc.,  $40.45. 
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8.  HEMPSTEAD  HARBOR,  N.  Y. 
OPERATIONS    DURING   THE   FISCAL    TEAR. 

None.  Expenditures,  amounting  to  $55.26,  were  in  payment  of  the 
cost  of  a  rough  examination  of  the  dredged  channel  and  contingencies 
pertaining  to  the  maintenance  of  the  improvement. 


APPROPRIATIONS. 
Present  project: 

•June  25,  1910 $23,500 

Feb.  27,  1911 23. 500 

Mar.    4,   1913 5,000 

Total  of  appropriations 52,000 

Receipts  from  sales,  etc.,  $9.22. 


9.  HUNTINGTON  HAUBOU,  X.  Y. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None.     No  funds  were  available. 


APPROPRIATIONS. 

Previous  projecU  (see  H.  Doc,  No.  1491,  63d  Cong.,  3d  sess.,  p.  466—  $22, 500. 00 

Present  project  :• 

Sept.   19.  1800 $10,000 

July  13,  1802 6,000 

Aug.  18,  1894 : . 2,000 

June  3,  1896 5.000 

Mar.  3.  1899 7,500 

June  13.  1902  (allotted  Aug.  5,  1902) 2,500 

Mar.  3,  1905  (allotted  July  20,  1905) 2,500 

Mar.  2,  1907  (allotlfed  Mar.  29.  1907) 3,500 

June  25,  1910  (allotted  Aug.  8,  1910) 2,500 

Mar.   4,   1913 5.000 

Mar.  4,  1915 5.000 

50,500.00 

Total  of  airappropriutlons  and  allotments 73,  (XX).  00 

Nov.  30,  1912,  transferred  from  Onarsle  Bay,  N.  Y 2,916. 19 

Grand    total 75,916.19 

Receipts  from  sales,  etc.,  $2.80. 


10.  PORT  JEFFERSON  HARBOR,  N.  Y. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None.  The  expenditures,  amounting  to  $27.78,  were  in  payment 
of  the  cost  of  a  rough  examination  of  the  dredged  channel  and  con- 
tingencies pertaining  to  the  maintenance  of  the  improvement. 
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APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  529)-.  $80, 200. 00 

Present  project : 

Sept.  19,   1890 $25,000.00 

July  13,  1892 10.000.00 

Aug.  18,  1894 7,500.00 

June  3,   1896 7,500.00 

Mar.   3,   1899 7,500.00 

June  13,  1902  (allotted  Aug.  5,  1902) 10.500.00 

Apr.  28,  1904  (allotted  Sept  13,  1904) 1,956.35 

Mar.  3,  1905  (allotted  July  20.  1905) 8,500.00 

Mar.  2.  1907  (allotted  Mar.  29,  1907) 21,100.00 

June  25,   1910 1,600.00 

July    25,    1912 5,000.00 

July  27,  1916 5,000.00 

111.156.86 

Total  of  all  aW)ropriations  and  allotments 191,356.85 

Transferred  under  river  and  harbor  act  of  Mar.  4.  1915 2,000.00 

Grand    total 189,356.85 

Receipts  from  sales,  etc.,  $4. 


11.  MATl:iTUCK  HARBOR,  N.  Y. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

None.  Proposals  for  dredging  shoals  which  have  formed  in  the 
entrance  channels  were  invited  by  advertisement,  bids  to  be  opened 
JuW  24, 1920. 

The  expenditures,  amounting  to  $248,  were  in  the  payment  of 
the  cost  of  a  survey  of  the  creek  from  the  mouth  to  the  site  of  the 
old  mill  dam  now  marked  by  a  drawbridge  at  WaterviUe,  approxi- 
mately 1  mile  above  the  mouth,  and  of  office  expenses  and  contin- 
gencies pertaining  to  the  work. 


APPROPRIATIONS. 

Present  project: 

June  3,  1896 $10,000 

Mar.  3.  1899 5,000 

Mar.  3.  1905  (allotted  July  20,  1905) 20,000 

Mar.  2,  1907  (allotted  Mar.  29,  1907) 40,000 

Mar.  3,  1909  (allotted  Apr.  9,  1909) l 6,000 

June  25,  1910  (allotted  Aug.  8,  1910) 28, TOO 

July  25,  1912 10.000 

Mar.  4,  1913 10,000 

July  18,  1918 6,000 

Total  of  all  appropriations  and  allotments 129,750 

Receipts  from  sales,  etc.,  $13.96. 


12.  GREAT  SOUTH  BAY,  N.  Y. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None.    A  rough  examination  of  the  dredged  channel  was  made  at 
a  cost  of  $15.75.    There  were  no  exi)enditui»s. 
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APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  460) $40,000 

Preeent  project: 

June  13,  1902 $66,000 

Mar.  3.  1905 2, 000 

Mar.  2,  1907 2, 000 

Mar.  3,  1909 3, 000 

June  25,  1910 50,000 

Mar.  4,  1913 5, 000 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 5,000 

133,000 

Total  of  all  appropriations  and  allotments 173,000 

Receipts  from  sales,  etc.,  $184.17. 


18.  BROWNS  CREEK,  N.  Y. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

None.     No  funds  were  available. 


APPROPRIATIONS. 
Present  project: 

Sept.  19,  1890  _- $12, 000 

July  13,  1892 5, 000 

Aug.  IS,  1894 . 4, 000 

June  3,  1896 4, 000 

Mar.  3,   1899 3.000 

Mar.  3.  1905 3, 000 

Mar.  2,  1907 5, 000 

June  25, 1910 3, 000 

Mar.  4. 1913 10, 000 

Mar.  4.  1915  (allotted  Apr.  2. 1915) . 2, 000 

Total  of  all  appropriations  and  allotments 51,000 

Receipts  from  sales,  etc.,  $2.38.  • 


14.  JAMAICA  BAY,  N.  Y. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None.  The  Govemment  plant  adapted  to  work  in  the  entrance 
channel  was  employed  on  more  urgent  work  elsewhere  and  the  city 
of  New  York  was  not  prepared  to  prosecute  work  in  the  main  interior 
chtnndi  in  accordance  witii  the  terms  of  the  adopted  project. 

On  Norember  29^  1919,  a  report  was  submitted  on  the  reexamination 
of  the  project  for  improvement  in  accordance  with  the  requirements 
of  a  resolution  of  the  Committee  on  Rivers  and  Harbors,  House  of 
H^femitatives,  dated  October  8,  1919. 

The  expenditures,  amountihg  to  $2,389.70,  were  in  the  payment  of 
the  ooit  of  a  survey,  offices  expenses,  and  contingencies  pertaining  to 
the  maintenance  ot  the  improvement. 
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APPROPRIATIONS. 

Prior  to  present  project  (see  H.  Doc.  No.  1491,  63d  Cong., 

3d  sess.,  p.  470  and  p.  419,  "  Canarsle  Bay  ") $85,  210.  00 

Nov.  30, 1912,  transferred  to  Huntington  Harbor,  N.  Y  __      2, 916. 19 

$82. 29S.  81 

Present  project: 

June  25, 1910 250,500.00 

July  25,  1912 ^ 1 300,000.00 

Mar.  4,  1913 300,000.00 

Total 850, 500. 00 

Transferred  under  river  and  harbor  act  of  Mar. 

4, 1915 150,  000.  00 

700,500.00 

Net  total 782,793.81 

Receipts  from  sales,  etc.,  $195.18. 


15.  SHEEPSHEAD  BAY,  N.  Y. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None.    Work  of  maintenance  was  not  necessary.    An  examination 
of  the  dredged  channel  was  made  by  sounding,  at  a  cost  of  $88.33. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Gong.,  3d  sess.,  p.  554) $26,  000 

Present   project: 

July  25,  1912 $13,600 

Mar.  4,  1915 5,000 

18,600 

Total  of  all  appropriations  and  allotments 44,600 

Receipts  from  sales,  etc.,  $3.70. 


la  NEW  YORK  HARBOR:  AMBROSE,  MAIN  SHIP,  BAYSIDE.  AND  GED- 
NEY  CHANNELS,  INCLUDING  UPPER  BAY  (ANCHORAGE  CHANNEL) 
AND  CRAVEN  SHOAL,  AND  CHANNEL  BETWEEN  STATEN  ISI^VND 
AND  HOFFMAN  AND  SWINBURNE  ISLANDS. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  entrance  channels  have  been  completed.  In  testing  pumps  on 
the  Raritan^  5,557  cubic  yards  of  material,  bin  measurement,  were 
removed  from  Ambrose  Channel,  at  a  cost  of  $1,108.32,  and  9,724 
cubic  yards  were  removed  from  Gedney  Channel,  at  a  cost  of 
$2,110.77,  both  chargeable  to  maintenance. 

Seagoing  dredges  Raritan  and  Atlantic  were  operating  under  lease 
to  the  Hudson  River  Channel  improvement  up  to  May  1,  1920,  when 
the  Raritan  was  transferred  to  the  Upper  Bay  Channel,  opposite  the 
anchorage  grounds,  and  the  Atlantic  was  transferred  to  Craven  Shoal 
for  work  there.  Up  to  the  close  of  the  fiscal  year  the  Raritan  had 
removed  and  disposed  of  239,347  cubic  yards  of  material,  bin  measure- 
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ment,  at  a  cost  of  $48,761.47,  and  the  Atlantic  had  removed  and  dis- 
posed of  185,671  cubic  yards  of  material,  bin  measurement,  at  a  cost 
of  $49,155.30— unit  costs  of  $0,204  and  $0,265,  respectively. 

Contract  was  entered  into  on  December  6,  1919,  with  P.  Sanford 
Ross  for  dredging  in  the  channel  between  Staten  Island  and  Hoff- 
man and  Swinburne  Islands;  active  operations  were  commenced 
December  20,  1919.  Interference  by  ice  floes  and  unusually  severe 
winter  conditions  caused  the  suspension  on  January  17, 1920,  of  work 
which  was  not  resumed  until  April  6, 1920.  At  the  close  of  the  fiscal 
year  6,300  feet  in  length  of  channel,  extending  southward  from  the 
northern  limits  of  the  adopted  improvement,  had  been  dredged  to 
project  width  and  depth.  There  were  removed  and  disposed  of  in 
this  work  234,449.1  cubic  yards  of  material,  consisting  of  sand,  mixed 
with  a  small  j>ercentage  of  mud  and  gravel,  at  a  cost  of  $46,857.68. 

Drift  material  removed  from  the  Ix)wer  Bay,  Narrows,  and  Upper 
Bay  opposite  anchorage  grounds  amounted  to  158,785  cubic  feet; 
the  cost  of  removal  was  $13,073.23.  Details  are  given  in  report  on 
"  CoUec  tion  and  removal  of  drift,"  printed  on  page  2173  of  this  report. 

The  map  of  the  survey  of  Ambrose  Channel,  made  in  June,  1919, 
was  completed.  It  shows  that  the  project  depth  of  the  channel  has 
not  only  been  maintained,  but  that  there  has  been  an  increase  in 
depth  in  some  parts. 

OONTRAOT  IN  FORGE. 


<tatncfor:  P.  Sanford  Roob  (Inc.). 

Date  of  contract:  December  8.  1910. 

Date  of  approval:  December  U,  1919. 

Date  fbced  for  commencement :  January  12, 1920. 

Date  fixed  for  completion :  July  12,  1920. 

Amount  of  contract :  65.5,000  cubic  yards,  place  measurement,  of  dredging. 

Unit  prices :  $0,168  per  cubic  yard,  place  measurement  Bowlders  and  frag- 
ments of  rock  exceeding  1  cubic  yard  up  to.  and  including  8  cubic  yards  in  size, 
if  wholly  removed,  $8  per  cubic  yard ;  bowlders  and  fragments  of  rock  exceed- 
ing 3  cubic  yards,  if  wholly  removed,  |10  per  cubic  yard. 

Completed  to  June  30,  1920 :  About  44  per  cent. 


APPROPRIATIONS. 


Applications. 


For  G«diieT  and  Main  Ship  Channols  and  maintenance,  prior  to  Dec.  31, 

1902  (as  per  H.  Doc.  No.  1491 ,  63d  Cong. ,  3d  sess. ,  p.  508) , 

For  maintenance  allotted — 

Sept  2, 1903,  from  emorgencv  appropriation , 

Mav  21 ,  1904.  from  general  appropriation  for  repair  and  maintenance. . . 

Jan.  26, 1905.  (jrom  general  appropriation  for  repair  and  maintenance. . . , 
For  maintenance , 

Do 

Do 

For  maintenance,  including  Ambrose  Channel 


For  maintenance  of  entrance  channels,  for  removing  Craven  Shoal  and  for 
improvement  of  anchorage  diannel 

For  maintenance  of  entranoe  channels,  and  for  improvement  of  Craven 
BboaKtaamieland  Anchorage  Channel 


Total  of  appropriations 

Amount  withdnwn  and  allotted  elsewhere  (act  of  Mar.  4, 1915) . 


Net  total. 


Date. 


June  6,1900 
Apr.  28,1W4 

do : 

Mar.  3,1905 
Mar.  2,1907 
Mar.  3,1909 
June  25,1910 
Feb.  27,1911 
July  25,1912 
Mar.  4,1913 
July  27,1916 

Aug.     8,1917  i 


Amount. 


$2,061,530.00 

1,500.00 

15,000.00 

15,000.00 

75,000.00 

125,000.00 

100,000.00 

200,000.00 

100,000.00 

200,000.00 

200,000.00 

40,000.00 

40,000.00 


Mar.     2,1919  300,000.00 


3,473,030.00 
300,000.00 


3,173,030.00 
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AppUcations. 


For  Bast  (Ambrose)  Channel  dredging. 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 


Total  of  appropriations 

Amount  withdrawn  and  allotted  elsewhere 


(act  of  ICar.  4,1916). 


Total. 


(liannel  between  Staten  Island  and  Hoffman  and  Swinburne  Islands: 

ActAug.  8,1W7 

Act  July  18,  ms 


Total 

Booeipts  from  sales,  etc. ,  tl  ,567,4M.05.s 


Date. 


Mar. 
Mar. 
June 
Mar. 
Apr. 
Mar. 
June 
Mar. 
May 
Mar. 
June 


3,1990 

3,1001 
28,1902 

3,1903 
28,1004 

3,1905 
30,1006 

4,1907 
27,1008 

4,1000 
23,1910 


Amoont. 


Sli 


,000,000.00 
130,000.00 
125,000.00 
733,000.00 
50,000.00 
096,530.88 
265,000.00 
470,000.00 
683,490.00 
627,000.00 
324,510.00 


5,104,530.88 
180,000.00 


4,024,590.88 


50,000.00- 
75,000.00 


125,000.00- 


1  Appropriation  $150,000,  of  which  S25,000  was  diverted  to  removal  of  rook  off  Pier  A. 
t  Appropriation  $715,510,  of  whiefa  $18,070.12  was  diverted  to  ^emo^'al  of  rock  off  Pier  A. 
•  Includes  $1,03,067.80  reimbursed  on  aoeoont  of  maintenanee  and  operation  of  dredges  leased  to  other 
works. 


17.  NEW  YORK  HARBOR— <:;ONEY  ISLAND  CHANNEL. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  dredging  was  done.  The  channel  already  dredged  meete,  to  a 
reasonable  degree,  the  needs  of  existing  traffic.  The  last  examiBEtioii) 
of  the  dred^d  channel,  made  in  1916,  indicated  no  notable  changes. 
The  expenditures,  amounting  to  $5.28,  were  in  part  payment  of  office 
expenses  and  contingencies. 


APPROPRIATIONS. 

June  28,  1906  (survey) IIO.OOO* 

Mar.  2,  1907 188,300' 

Total  appropriations 198. 30O 

Transferred  under  authority  of  act  of  Mar.  4,  1915 74,000 

Total 124. 30O 

Receipts  from  sales,  etc.,  $7.77. 


18.    NEW   YORK    HARBOR— BAY   RIDGE   AND   RED   HOOK   CHANNELS- 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None.  The  seagoing  dredges  it  is  proposed  to  use  in  prosecuting 
this  work  were  employed  on  urgent  work  elsewhere. 

There  were  removed  28,910  cubic  feet  of  drift,  at  a  cost  of  $l,762.7ft. 
(See  report  on  that  subject,  p.  2173.) 
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APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Ck>ng.,  8d  sess.,  p.  507), 
including  $75,000  (estimated)  applied  to  Buttermilk  Channel *  $1,246, 100 

Present  project : 

Mar.  3.  1899 $100,000 

June  6,  1900 202.000 

Mar.  3,  1901 - 140, 000 

June  28,  1902 100, 000 

Mar.  3,  1903 272, 000 

Apr.  28.  1904 175,000 

Mar.  3,  1905 200,000 

June  30,  1906 250,000 

Mar.  4,  1907 200, 000 

Mar.  4,  1909 310,000 

June  25,  1910 250, 000 

Mar.  4,  1911 241,000 

Mar.  4,  1913 300,000 

Oct  2,  1914  (allotted  Oct  7,  1914) 150,000 

Mar.  4,  1915  (allotted  Apr.  2, 1915) 125, 000 

July  27.  1916 150,000 

•3,225,000 

Total  of  all  appropriatfons  and  allotments 4, 471, 100 

Receipts  from  sales,  etc.,  $26310.13. 


19.  NEW  YORK  HARBOR— GO W ANUS  CREEK  CHANNEL. 
OPERATIONS  DURING  THE  FISCAIi  TEAR. 

None.  No  funds  were  available  until  June  10, 1920,  on  which  date 
an  allotment  of  $40,000  was  made  from  the  funds  appropriated  by 
the  river  and  harbor  act  of  June  5, 1920,  to  be  expended  in  prosecut- 
ing necessary  work  of  maintenance.  It  is  expected  that  proposals 
for  doin^  the  work  will  be  invited  by  advertisement  late  in  August 
or  early  m  September,  next. 


APPROPRIATIONS. 


Appropriations  prior  to  Mar.  4,  1915  (see  H.  Doc.  No.  1491,  63d 

(^ong.,  3d  sess.,  p.  507) *  $145, 000. 00 

Mar.  4.  1913  (allotted  Mar.  15,  1915) ♦3,228.76 

June  5,  1920  (allotted  June  10,  1920) 40,000.00 

Total  of  appropriations 188,22a  76 


20.  EAST  RIVER,  N.  Y. 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

(a)  BATTERY  TO  THROOS  NECK. 

Operations  under  contract  with  Eugene  Breymann  for  deepening 
the  Diamond  Beef  section  of  the  river  were  continued  until  January 

>  Does  not  inclode  $100,000  applied  to  Gowanus  Creek  Channel. 

'Does  not  Inclade  $45,000  applied  to  Gowanvs  Creek  Cliannel. 

'Estimated  amount  or  funds  appropriated  for  Gowanus  Bay  cliannels  and  applied  to 
Qowaiios  Creek. 

^Allotment  of  $4,000,  of  which  $771.24  was  returned  to  the  Treasury  to  credit  of 
•mvoprlatkm. 
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6,  1920,  on  which  date  the  contractor's  dredge  Eugene  was  sunk  by 
collision.  Considerable  difficulty  and  delays  from  various  causes 
were  experienced  in  raising  the  dredge ;  it  was  finally  delivered  at  a 
shipyard  for  repairs,  which  will  probably  not  be  completed  until 
about  September  next.  Unless  the  contractor  can  secure  another 
dredge  in  the  meantime,  work  under  the  contract  will  not  be  resumed 
irntil  then.  There  were  removed  and  disposed  of  up  to  the  date  of 
collision  134,819.7  cubic  yards  of  material  other  than  rock  and  94.79- 
cubic  yards  of  bowlders,  at  a  cost  of  $113,423.97,  including  the  cost 
of  engineering  and  superintendence  and  the  cost  of  examining  the 
dredged  area  by  sounding  and  sweeping. 

Drilling  and  blasting  operations  under  contract  with  the  New 
Jersey  Shipbuilding  &  Dredging  Co.  for  the  removal  of  ledge  rock 
overlying  tne  rapid  transit  tunnel  connecting  Old  Slip,  Maimattan,. 
with  Clark  Street,  Brooklyn,  to  a  depth  of  40  feet  at  mean  low  water ,^ 
were  commenced  on  November  1,  1919;  on  November  7  the  drill 
boat  was  collided  with  and  withdrawn  for  repairs.  Successive  colli- 
sions, each  of  which  necessitated  the  withdrawal  of  the  drill  boat 
for  extensive  repairs,  caused  suspensions  of  operations  from  Novem- 
ber 7,  1919,  to  December  13,  1919 ;  December  16,  1919.  to  April  1, 
1920;  and  April  2, 1920,  to  the  end  of  the  fiscal  vear.  Active  opera- 
tions had  not  been  resumed  when  the  last  two  collisions,  those  of  De- 
cember 16,  1919,  and  April  2,  1920,  occurred.  But  12  holes  covering 
an  area  oi  approximately  1,200  square  feet  were  drilled  and  blasted 
under  this  contract  during  the  year.  No  payments  have  been  made 
to  the  contractor;  expenditures  amounting  to  $1,561.34  were  in  pay- 
ment of  engineering,  superintendence,  and  contingencies. 

Under  contract  with  the  Bowers  Southern  Dredging  Co.  for 
dredging  in  Shell  Reef  between  Grand  and  East  Fifteenth  Streets 
to  a  depth  of  26  feet  at  mean  low  water,  a  section  of  the  reef  4,900 
feet  long  and  varying  from  100  to  200  feet  in  width,  extending  from 
Delancey  Street  at  the  Williamsburg  Bridge  to  East  Fifteenth  Street^ 
immediately  adjacent  to  the  pierhead  line,  was  excavated  to  the  re- 
quired depth  except  at  three  points,  where  small  areas  of  ledge  rock 
prevented  excavation  to  that  depth.  There  were  removed  and  dis- 
posed of  204,076  cubic  yards  of  material  other  than  rock  and  374.83 
cubic  yards  of  bowlders  at  a  cost  of  $218,935.56. 

Under  contract  with  Eugene  Breymann  for  dredging  in  Shell  Beef 
between  East  Fifteenth  and  East  Twenty-sixth  Streets  approxi- 
mately 3,400  feet  in  length  of  the  reef  was  deepened  to  25  feet  at 
mean  low  water  for  widths  varying  from  150  to  800  feet  extending 
out  from  the  pierhead  line,  except  at  two  points  where  small  areas  of 
rock  project  above  the  plane  of  required  depth.  Active  operations 
were  suspended  from  September  20,  1919,  to  November  17,  1919,  for 
the  purpose  of  repairing  the  dredge.  Operations  were  again  sus- 
pended on  Februaiy  6,  1920,  due  to  interference  by  ice  floes  and 
severe  weather  conditions;  advantage  was  taken  at  this  time  of  the 
opportunity  to  make  extensive  repairs  to  the  dredge,  which  did  not 
resume  active  operations  until  June  7,  1920.  There  were  removed 
and  disposed  or  during  the  year  144,857  cubic  yards  of  material 
other  than  rock  and  47.95  cubic  yards  of  bowlders,  at  a  cost  of 
$145,901.28. 
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Under  contract  with  The  Arundel  Corporation  for  excavating  a 
channel  40  feet  deep  at  mean  low  water  and  600  feet  wide  off  the 
mouth  of  Newtown  Creek  by  dredging  and  rock  removal,  active  oper- 
atioiis  had  not  been  commenced  at  the  close  of  the  fiscal  year.  Consid- 
erable delay  was  experienced  by  the  contractor- in  transferring  his 
plant  to  New  York  City,  where  it  arrived  April  26,  1920.  Since  its 
arrival  it  has  been  undergoing  extensive  repairs  and  modifications; 
theee  have  been  completed  and  it  is  expected  work  under  the  contract 
will  be  commenced  in  a  few  days. 

Under  contract  with  the  New  Jersey  Shipbuilding  &  Dredging 
Co.  for  excavating  an  emergency  channel  in  HeU  Gate  35  feet  deep  at 
mean  low  water,  104,946  square  feet  of  area  were  drilled  and  blasted 
and  117,814  square  feet  of  area  were  dredged  to  the  required  depth; 
this  depth  already  existed  in  part  of  the  area  covered  by  the  dredge 
and  is  included  in  the  foregoing  figures  representing  the  areas  drilled 
and  blasted  and  dredged.  TThere  were  removed  by  dredging  and  dis- 
posed of  21,604  cubic  yards  of  rock,  scow  measurement.  No  pay- 
ments were  made  to  the  contractor  prior  to  July  1,  1919.  Up  to 
July  1,  1920,  drilling  and  blasting  had  been  completed  over  an  area 
of  162,946  square  feet  and  dredging  had  been  completed  over  an  area 
of  151,814  square  feet,  at  a  cost  of  $518,174.58.  In  prosecuting  this 
work,  drilling  and  blasting  operations  were  suspended  from  August 
2,  1919,  to  September  8,  1919,  due  to  a  collision  which  necessitated 
extensive  repairs  to  the  drill  boat,  and  on  October  28,  1919,  the  boat 
was  transferred  to  other  work  off  Old  Slip  in  the  East  River  under 
a  contract  for  dredging  and  rock  removal  with  the  same  company 
at  that  locality.  Upon  the  completion  of  the  repairs  necessitated  by 
the  last  collision  off  Old  Slip  (see  report  pertaining  to  that  locality) 
the  drill  boat  resumed  operations  in  Hell  Gate  on  tfune  12, 1920.  On 
June  2,  1920,  the  dredge,  having  completed  the  removal  of  all  rock 
previously  drilled  and  blasted,  was  transferred  to  the  site  of  the 
work  off  Barretto  Point  included  in  a  contract  with  the  same  com- 
pajQY. 

Tne  contract  for  work  off  Barretto  Point  provided  for  the  re- 
moval of  rocks  and  reefs  to  a  depth  of  40  feet  at  mean  low  water. 
Drilling  and  blasting  operations  were  commenced  April  24,  1920, 
and  on  May  1,  1920,  the  drill  boat  was  sunk  by  collision;  it  was 
raised  on  May  29,  1920,  and  removed.    On  June  12,  1920,  the  dredge 

Breviously  at  work  in  Hell  Gate  arrived  at  the  site  of  the  work  off 
»arretto  "Point  and  commenced  active  operations  on  June  15,  1920. 
There  were  removed  and  disposed  of  during  the  year  89.1  cubic 
yards  of  rock,  place  measurement,  at  a  cost  of  $3,309.06.  The  work 
done  was  confined  to  the  removal  of  an  isolated  rock  and  the  re- 
moval of  part  of  the  material  overlying  scattered  rock  shoals. 

Work  under  emergency  contract  for  the  lease  of  plant  to  be  oper- 
ated in  removing  a  nest  of  bowlders,  some  of  which  were  too  large 
for  removal  by  dredging  machines,  in  progress  on  June  30,  1919, 
was  completed  July  7,  1919.  During  the  fiscal  year  there  were  re- 
moved and  disposed  of  29.16  cubic  yards  of  bowlders,  making  a  total 
of  93.57  cubic  yards  removed  under  the  lease  at  a  cost  of  $4,563,  of 
which  amount  $2,090.50  was  expended  during  this  fiscal  year.  An 
examination  of  the  river  bottom'  made  after  the  completion  of  the 
work  showed  that  a  depth  of  40  feet  and  over  existed  over  the  whole 
of  the  area  previously  covered  by  the  nest  of  bowlders. 
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Experience  has  demonstrated  that,  due  to  swift  currents  and 
highly  congested  traffic  conditions  in  Hell  Gate  and  in  other  parts 
of  the  river,  it  is  impracticable  to  prosecute  rock  removal  operations 
by  the  use  of  plant  of  the  desi^  ordinarily  used  in  this  class  of 
work.  Plant  of  suitable  design  is  not  owned  by  the  United  States, 
and  the  amount  of  such  plant  owned  or  controlled  by  contractors  is 
very  limited.  It  has  accordingly  been  decided  to  construct  a  rock 
removal  plant  capable  of  successful  operation  under  the  conditions 
mentioned.  Contract  was  entered  into  with  Victor  R.  Browning  & 
Co.  on  June  10,  1920,  for  the  construction  of  a  dipper  dredge,  work 
on  which  has  been  commenced.  Plans  and  specifications  for  a  rock 
drilling  plant  of  special  design  have  been  practically  completed. 
It  is  expected  that  the  complete  rock  removal  plant,  consisting  of 
dredge,  drill  boat,  scows  and  auxiliaries,  will  be  placed  in  commis- 
sion l)efore  the  close  of  the  fiscal  year  ending  June  30,  1921.  The 
expenditures,  amounting  to  $9,130.40,  were  in  payment  of  the  cost 
of  engineering  and  contingencies. 

A  towboat,  the  Major  Frazer^  purchased  from  United  States 
Shipping  Board,  arrived  at  New  York  City  April  29,  1920;  its  cost, 
delivered,  amounted  to  $99,885.35.  This  boat  is  to  form  part  of  the 
rock  removal  plant;  in  the  meantime  it  has  been  leased,  under  date 
of  June  8,  1920,  to  the  Bowers  Southern  Dredging  Co.,  at  a  rental 
rate  of  $71.26  per  calendar  day.  The  boat  is  usea  by  the  dredging 
company  in  towing  material  dredged  under  its  contract  with  the 
United  States  for  work  on  Shell  Reef. 

The  following  field  work  was  done  by  the  use  of  Government  plant 
and  the  hire  of  labor : 

(a)  48,020  cubic  feet  of  drift  were  removed  at  a  cost  of  $5,122.45. 
(See  report  on  that  subject,  p.  2173.) 

(6)  Tidal  and  current  phenomena  were  investigated  at  a  cost  of 
$2,081.07. 

((?)  Surveys  to  locate  reported  obstructions,  to  secure  data  needed 
in  preparing  plans  for  the  projected  40- foot  channel  and  for  deepen- 
ing the  approaches  to  wharves  were  carried  on  at  a  cost  of  $109,876.83. 

Rapid  progress  on  survey  work  in  the  East  River  can  not  be  made 
owing  to  the  swift  currents  and  to  the  congested  traffic  conditions. 
Also  a  number  of  rock  pinnacles  having  been  struck  in  recent  years 
by  deep-draft  vessels  in  unlooked  for  localities,  and  the  existence  of 
others  having  been  disclosed  by  survey,  it  is  necessary  to  examine  the 
whole  of  the  areas  to  be  deepened  under  the  adopted  project  both-  by 
sweeping  and  by  boring.  The  survey  work  is  now  confined  to  that 
necessary  in  connection  with  contract  work  and  to  sweeping  areas 
included  in  the  project  for  improvement  with  a  view  of  locating  un- 
charted obstructions  which,  wlien  found,  are  examined  by  soundings 
and  probings. 

Data  pertaining  to  terminal  and  transfer  facilities  required  by  the 
river  and  harbor  act  of  July  18,  1918,  were  collected  and  compiled 
and  the  report  thereon  submitted  March  27,  1920. 

Property  of  the  United  States  pertaining  to  the  two  districts  of 
New  York  City  was  cared  for  by  a  storekeeper  and  watchmen,  the 
cost  of  which  was  paid  pro  rata  from  funds  appropriated  for  works 
of  river  and  harbor  improvements  in  these  districts. 
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CONTRACTS  IN  FORCE. 
IIURDGING. 

rontnicior:  Eugene  Breymanii. 

Date  of  contract :  January  29,  1918. 

Date  of  approval :  February  7,  1918. 

Date  fixed  for  commencement :  March  30, 1918. 

Date  fixed  for  completion :  To  l»e  prosecuted  at  a  rate  of  150,000  cubic  yards 
per  Dionth.    Time  limit  waived. 

Amount  of  contract :  831,000  cubic  yards,  scow  measurement,  of  dredging,  in 
ctiannel  from  deep  water  in  the  Upper  Bay  to  deep  water  In  the  East  River  off 
Old  Slip,  exclusive  of  allowable  overdepths. 

Unit  price:  65  cents  per  cubic  yard,  scow  measurement.  Bowlders  one-half 
cubic  yard  to  3  cubic  yards  in  size,  $6  per  cubic  yard ;  over  3  cubic  yards,  $8 
per  cubic  yard. 

<\nnploted  to  June  30,  1920:  AlK)ut  95  per  cent 

Contractor:  Eugene  Breymann. 

Imte  of  contract :  December  23, 1918. 

Date  of  approval :  January  25,  1919. 
.  Date  fixed  for  commencement:  February  14,  1919;  waived. 

Date  fixed  for  completion :  November  13,  1919 ;  waived. 

.\monnt  of  contract :  283,000  cubic  yards,  scow  measurement,  of  dredging,  in 
Shell  Reef,  between  East  Fifteenth  and  East  Twenty-sixth  Streets. 

Unit  price :  $0.99  i)er  cubic  yard,  scow  measurement.  Bowlders  over  1  cubic 
yard  up  to  and  Including  3  cubic  yards  in  size,  $8  per  cubic  yard ;  over  3  cubic 
yards,  |iO  per  cubic  yard. 

<'oropleted  to  June  30,  1920 :  About  62  per  cent. 

(Vintractor:  Bowers  Southern  Dreilplng  Co. 

Date  of  contract:  July  11, 1919. 

Date  of  approval :  July  22,  1919. 

Date  fixed  for  commencement :  August  28,  1919. 

Date  fixed  for  completion :  January  27, 1921. 

Amount  of  contract :  575,000  cubic  yards,  scow  measurement,  of  dredging,  in 
Sbell  Reef,  between  Grand  and  East  Fifteenth  Streets. 

Unit  prices:  $1.02  per  cubic  yard,  scow  measurement.  Bowlders  over  1 
cubic  yard  up  to  and  including  3  cubic  yards  In  size,  $8  per  cubic  yard ;  over  3 
cubic  yards,  $10  per  cubic  yard. 

Oompleted  to  June  30,  1920 :  About  35  per  cent. 

ROCK  RBAIOVAL.  ^ 

Contractor :  New  Jersey  Shipbuilding  &  Dredging  Co. 

Date  of  contract:  March  30, 1918. 

Date  of  approval :  May  4, 1918. 

Date  of  commencement :  May  24,  1918. 

Date  fixed  for  completion :  July  24^  1920 ;  waived. 

.\inount  of  contract :  311,000  square  feet  of  area  to  be  deepened  in  Hell  Gate 
to  35  feet  at  mean  low  water  by  dredging  and  rock  removal. 

Unit  price :  $3.20  per  square  foot  of  area  cleared  to  depth. 

Completed  to  June  30,  1920 :  About  52  /per  cent  of  drilling  and  blasting  and 
49  per  cent  of  dredging. 

Sui^lemental  agreement  modifying  paragraph  17  of  the  specifications  as  to 
payments  was  entered  into  August  16.  1919,  and  approved  August  21,  1919. 

ORKDGING  AND  ROCK  REMOVAL. 

<.V>utractor :  New  Jersey  Shipbuilding  &  Dredging  Co. 

Date  of  contract :  September  2, 1919. 

Date  of  approval :  September  19,  1919. 

Date  fixed  for  commencement :  November  24,  1919. 

l^te  fixed  for  completion :  November  24,  1921. 
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Amount  of  contract :  21,831  cubic  yards  of  ledge  rock  and  overlying  material, 
place  measurement,  off  Old  Slip. 

Unit  price :  $29.60  per  cubic  yard,  place  measurement 

Completed  to  June  30,  1920 :  But  12  holes  bad  been  drilled  and  blasted  when 
plant  was  withdrawn  for  extensive  repairs  made  necessarj'  by  heavy  collisions. 
Work  had  not  l>een  resumed  at  the  close  of  the  fiscal  year. 

Contractor :  The  Arundel  Corporation. 

Date  of  contract :  December  30,  1919. 

Date  of  approval :  January  10, 1920. 

Date  fixed  for  commencement :  March  14, 1920 ;  waived. 
,    Date  fixed  for  completion :  September  14,  1921 ;  waived  to  October  14,  1921. 

Amount  of  contract :  60,500  cubic  yards,  place  measurement,  of  material  other 
than  rock,  and  12,200  cubic  yards,  place  measurement,  of  ledge  rock  off  Newtown 
Creek. 

Unit  prices :  Material  other  than  rock,  $3.90  per  cubic  yard,  place  measure- 
ment ;  ledge  rock,  $37  per  cubic  yard,  place  measurement. 

Completed  to  June  30,  1920 :  Work  not  yet  commenced. 

Contractor:  New  Jersey  Shipbuilding  &  Dnxlging  Co. 

Date  of  contract:  February  10,  1920. 

Date  of  approval:  March  1,  1920. 

Date  fixed  for  commencement:  May  9,  1920. 

Date  fixed  for  completion :  May  9,  1922. 

Amount  of  contract :  18,500  cubic  yards,  place  measurement,  of  material  other 
than  rock,  and  19,000  cubic  yards,  place  measurement,  of  ledge  rock,  off  Bar- 
retto  Point. 

Unit  prices:  Material  other  than  rock,  $2.90  per  cubic  yard,  place  measure- 
ment ;  ledge  rock,  $32.32  per  cubic  yard,  place  measurement 

Completeil  to  June  30,  1920:  Drilling  and  blasting,  0.1  per  cent;  dredging, 
1  per  cent. 

LEASE  OF   PLANT. 

Contractor:  Merritt  &  Chapman  Derrick  &  Wi-ecklug  Co. 
Date  of  contract:  December  11,  1918. 

Emergency  contract  for  tlie  iiire  of  plant  to  be  used  in  the  removal  of  a  nest 
of  large  bowldera  in  vicinity  of  Coenties  Reef;  estimated  coat,  $5,000. 
Completed:  July  7,  1919. 

rONSTKTJCTION  OF  DBEDGE. 

(Jontractor:  Victor  K.  Browning  &  Co. 

Date  of  contract:  June  10,  1920. 

Date  of  approval :  June  22,  1920. 

Datg  fixed  for  completion :  April  25,  1921. 

Amount  of  contract :  $606,000. 

Completed  to  June  30,  1920:  0.1  per  cent. 


AI'I-KOPRIATIONS. 

By  other  than  river  and  harbor  acts  prior  to  1852-      $13, 861. 59 
Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong., 

3d  sesa,  p.  446) 6,226,357.45 

$6,289,219.04 

Existing  project: 

Oct  2.  1914  (allotted  Mar.  28,  1918) 135,308.08 

July  27,  1916 200, 000. 00 

June  12,  1917  (sundry  civil  act) 200,000.00 

Aug.  8,  1917 1,250,000.00 

July  1,  1918  (sundry  civil  act) 300,000.00 

July  18,  1918 2,200,000.00 

Mar  2.  1919 4,000,000.00 

8.285,80a08 

Total 14,524,527.07 

Receipts  from  sales,  etc.,  $16,480.64. 
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(b)    C0ENTIE8  REEF. 

Under  the  contract  with  the  Great  Lakes  Dredge  &  Dock  Co.  for 
the  removal  of  Coenties  Reef  by  the  United  States  to  a  depth  of  35 
feet  below  mean  low  water,  and  by  the  city  of  New  York  below  that 
depth  to  a  depth  of  40  feet  the  contractor  withdrew  his  drilling  plant 
on  June  14,  1918.  in  the  belief  that  all  drilling  and  blasting  opera- 
tions had  been  completed;  this  will  not  be  known  definitely  until 
further  dredging  is  done.  The  dredge  had  been  withdrawn  for  em- 
ployment elsewhere  on  war-emergency  work  during  the  time  drilling 
and  blasting  operations  were  in  progress  on  the  reef.  Dredging  op- 
erations have  not  been  resumed  "since  then,  pending  adjustment  of 
the  contractor's  claims  for  additional  compensation  under  the  laws 
of  the  United  States  and  the  State  of  New  York.  It  is  expected- 
that  a  S4itisfactory  settlement  of  these  claims  will  be  reached  shortly. 

An  examination  of  the  area  covered  by  the  work  was  made  by 
sounding  and  sweeping  to  ascertain  the  depth  available  for  naviga- 
tion; the  leafd;  depth  disclosed  by  the  sweep  was  30.7  feet;  the  gen- 
eral depth,  however,  exceeded  this  up  to  40  feet  and  over  below 
mean  low  water.    The  cost  of  this  wort  was  $980.35. 

CONTRACT  IN  FORCK. 

i!oii tractor:  (Jreat  Lakes  Drinlg*'  &  Dock  Co. 

Date  of  coiitmct:  May  22,  1016. 

Date  of  aF)proval :  May  25, 1916,  by  the  Chief  uf  Kngiiu»ers,  and  Jiiiie  8,  1916, 
by  the  city  of  New  York. 

Date  fixed  for  commencement:  July  14,  1916. 

Date  fixed  for  completion :  October  13, 1917 ;  time  limit  waived. 

Amount  of  contract :  Removal  of  reef  to  a  depth  of  40  feet  below  mean  low 
water  for  the  lump  sum  of  $196,900,  of  which  the  United  States  is  to  pay 
$73,678.04  for  tlie  removal  of  the  reef  to  a  depth  of  35  feet  below  mean  low 
water,  and  the  city  of  New  York  ia  to  pay  $123,221.96  for  the  removal  of  the 
ie**l,  iM'tween  the  planes  of  35  and  40  feet  below  mean  low  water,  as  provided 
for  In  a  separate  contract  between  the  Great  Lakes  Dredge  &  Dock  Co.  and  the 
rity  of  New  York. 

On  June  30,  1920,  drilling  and  binntlne:  i»i)erations  proi)ai)ly  c^jniploted; 
dredging  about  75  per  cent  coniplete<l. 


APrWlPRIATTONS. 

iK:t.  2,  1914   (allotted  Apr.  8.  1015) ^$100,(501.97 

Mar.  4,  1913  (allotted  Apr.  S,  1915) '28,000.00 

Total 1-8,  001.  97 

Receipts  from  saleK.  etc.,  $15.25. 


21.  WALLAKOUT  CHANNEL,  N.  Y. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None.     The  expenditures,  amounting  to  $17.42,  were  in  payment  of 
contingent  expenses. 

>  AlloUment  of  $264,000,  of  wbich  $135,308.03  was  allotted  to  East  River,  N.  Y.,  Mar. 
28.  1918. 

»By  tranafer,  anthoriied  by  joint  reaolntlon  of  Mar.  8,  1915.  of  fanda  appropriated 
Mar.  4,  1918,  for  **  BemovlDg  obatructloDs  In  East  River  and  Hell  Gate,  N  .Y.^ 
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APPEOPRIATIONS. 

Prewiit  project:  Mar.  3,  1899 $40,0U0 

Trunnferred  under  river  and  harbor  act  of  Mar.  4,  1915 3,000 

Net  total -     37.000 

lte<-elptH  from  sales,  etc.,  $0.50. 


22.  NEWTOWN  CUKKK,  N.  Y. 
<il'ERATIONS  DURING  THE  FISCAL  YEAR. 

Proposals  for  dredging,  invited  by  advertisement,  were  opened 
August  20,  1919.  The  prices  bid  were  excessive;  ^11  bids  were  re- 
jected. 

Modified  harbor  lines  in  the  vicinity  of  Mussel  Island  were  ap- 
proved bv  the  Secretary  of  War  January  21,  1920.  This  modifica- 
tion resulted  in  shifting  the  channel  provided  for  under  the  existing 
project  to  the  eastward;  this  change  in  location  did  not  result  in  an 
increase  in  the  estimate  of  cost  of  the  work  of  improvement  as 
adopted  by  Congress,  and  was  accordingly  approved  by  authority 
of  the  Secretary  of  War  March  22,  1920.  As  approved,  the  modified 
harbor  lines  do  not  become  effective  until  the  projected  channel  in  its 
new  location  has  been  dredged. 

In  the  work  of  drift  removal  (see  reiK)rt  on  the  subject,  p.  2173), 
1,800  cubic  feet  of  drift  were  picked  up  and  disposed  of  at  a  cost 
of  $158.80. 


APPROPRIATIONS. 

ProvlouH  projects  (H<*e  H.  Doc.  No.  1491,  03il  Coug.,  8d  sess., 

p.    506) $525,900 

July  27,  1910 10,000 

July   18,  1918 .  15,000 

$550,900 

I'renent  project: 

Mar.  2,  1919 205,000 


Total  of  all  appropriations  and  allotments .._     755.900 

UtH'oipts  from  sales,  etc.,  $393.17. 


28.  HARLEM  RIVER,  N.  Y. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None.  Work  of  improving  the  channel  north  of  High  Bridge 
has  been  suspended,  pending  the  transfer  of  lands  to  the  United 
States  for  right  of  way  at  Johnson's  Iron  Works  and  the  removal 
of  piers  obstructing  navigation  at  High  Bridge. 

A  public  hearing  was  held  March  20,  1920,  on  the  proposed  re- 
moval of  the  obstructing  piei^s  at  High  Bridge;  as  a  result  of  the 
hearing  the  city  authorities  propose  to  submit  preliminary  plans 
alKuit  Septeml>er  1,  1920,  or  earlier,  outlining  proposed  changes  in 
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the  structure,  having  in  view  modifications  which  it  is  believed  will 
provide  a  safe  and  satisfactory  channel  at  the  site  of  the  bridge.^ 

In  the  work  of  drift  removal  (see  repctrt  on  that  subject,  p.  2173), 
50  cubic  feet  of  drift  were  picked  up  and  disposed  of  at  a  cost  of 
$10.67. 

Tidal  movements  in  the  Harlem  River  are  intimately  connected 
with  those  in  the  East  River  at  and  in  the  vicinity  of  Hell  Gate. 
Investigations  to  determine  tidal  phenomena  characteristic  of  the 
Harlem  were  continued  concurrently  with  those  in  the  East  River. 
The  cost  of  this  work  amounted  to  $190. 

Da^a  pertaining  to  terminal  and  transfer  facilities  required  by  the 
river  and  harbor  act  of  July  18, 1918,  were  submitted  March  27, 1920. 


APPROPRIATIONS. 

Previous  project  (set>  B,  Doc.  1491,  03d  Cong.,  3d  sess.,  p.  463) $21. 000 

Bxlstiiig  project : 

June  18,  1878 $300,000 

Mar.  3.  1879 100,000 

Aug.  11,    1888 70,000 

Sept.  19,  1890 250,000 

July  13,    1892 ,175,000 

Aug.  18.    1894 125,000 

June  3,  1896 125,000 

Mar.  3,  1899 100,000 

June  13,  1902 75.000 

Mar.  3,  1905 75,000 

Mar.  2,  1907 150,000 

Mar.  3.  1909  (allotted  Apr.  3,  1909) 22,000 

June  25,  1910 150,000 

Feb.  27,    1911 75,000 

July  25,  1912 25,000 

Mar.  4,  1913 105,000 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 50,000 

Mar.  4.  1915  (allotted  Apr.  1,  1915) 75,000 

July  27.  1916 260,000 

2,297,000 

Total 2, 318,  000 

Receipts  f^m  sales,  etc.,  $5,641.29. 


24.  HUDSON   RIVER  CHANNEL,   NEW   YORK  HARBOR. 
OPERATIONS  DURING  FISCAL  YEAR. 

Dredging  along  the  Weehawken-Edgewater  water  front,  in. prog- 
ress on  June  30^  1919,  by  the  use  of  seagoing  dredges  Atlantic  and 
Rojntan^  was  continued  up  to  and  including  December  24,  1919,  on 
which  date  the  shoal  obstructing  the  channel  previously  dredged  to 
a  width  of  250  feet  had  been  removed  and  the  remaining  300  leet  in 
width  included  in  the  project  had  been  somewhat  deepened.  Both 
dredges  were  then  transferred  to  and  commenced  the  work  of 
widening  the  channel  of  40  feet  depth  along  the  Manhattan  shore 
Mween  the  Batterv  and  Canal  Street.  The  funds  available  for  the 
prosecution  of  work  on  this  project  bv  the  use  of  Government  plant 
having  been  exhausted  by  tne  1st  of  May,  the  Raritan  was  trans- 
ferreato  the  Upper  Bay  Channel  opposite  the  Anchorage  Grounds 

(an  extension  of  the  Ambrose  Channel),  and  the  Atlantic  was  trans- 
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f erred  to  Oraven  Shoal,  in- the  Lower  Bay.  The  work  done  by  these 
dredges  resulted  in  widening  the  channel  of  36  feet  depth  about 
300  feet :  no  increase  in  the  width  of  the  channel  of  40  feet  depth  had 
been  secured.  The  two  dredges  removed  727,511  cubic  yards  of 
raaterial,  bin  measurement,  from  the  Weehawken-Edgewater  water 
front,  at  a  cost  of  $188,594.26,  a  unit  cost  of  25.9  cents  per  cubic 
yard,  and  740,559  cubic  yards  from  the  Battery-Canal  Street  section, 
at  a  cost  of  $184,447.42,  a  unit  cost  of  24.9  cents  per  cubic  yard.  Of 
this  cost,  $222,166.27  is  chargeable  to  new  work  and  $150,875.41  to 
maintenance ;  included  in  the  above  figures  is  the  cost  of  examining 
the  dredged  areas  by  sounding,  amounting  to  $6,958.10  for  the  Wee- 
hawken-Edgewater water  front  and  $1,408.79  for  the  channel  between 
the  Battery  and  Canal  Street. 

A  contract  was  entered  into  with  Fred  E.  Jones  on  February  19, 
1920,  for  dredging  along  the  Manhattan  water  front,  immediately 
adjacent  to  the  approved  pierhead  line  between  West  Nineteenth  and 
West  Sixty-first  Streets.  Work  under  the  contract  was  commenced 
March  18,'  1920.  At  the  close  of  the  fiscal  year  a  channel  100  feet 
wide  and  6,900  feet  long,  extending  southward  from  West  Sixty-first 
Street,  had  been  dredged  to  the  project  depth  of  40  feet  at  mean  low 
water.  There  were  removed  and  disposed  of  in  this  work  253^18.6 
cubic  yards,  scow  measurement,  of  material,  mainly  mud,  at  a  cost 
of  $13*9,739.06. 

Under  date  of  September  26,  1919,  a  contract  was  entered  into 
with  the  Merritt  &  Chapman  Derrick  &  Wrecking  Co.  for  the 
removal  of  three  wrecks  lying  within  the  area  to  be  dredged  along  the 
Manhattan  water  front.  Removal  was  satisfactorily  completed  Octo- 
ber 17,  1919,  at  a  cost  of  $5,055. 

In  the  work  of  drift  removal  (see  report  on  that  subject,  p.  2173). 
42,250  cubic  feet  of  drift  were  picked  up  and  disposed  of,  at  a  cost 
of  $4,397.91. 

Investi<i:ations  pertaining  to  tidal  phenomena  characteristic  of  the 
Hudson  River  between  the  mouth  of  Spuyten  Duyvil  (Harlem 
River)  and  the  Battery,  in  progress  June  30,  1919,  were  continued. 
The  cost  of  this  work  amounted  to  $1,617.16. 

The  report  on  water-terminal  facilities  required  by  the  river  and 
harbor  act  of  July  18,  1918,  was  submitted  March  27,  1920. 

CONTRACT  IN  FOROR. 
DREDGING. 

Contraottir:  Fretl  E.  Jones. 

Date  of  contract :  February  19,  1920. 

Date  of  approval :  March  6,  1920. 

Date  fixed  for  commencement :  April  9,  1920. 

Date  fixed  for  completion ;  AprU  9,  1921. 

Amount  of  cf»ntract:  G94,444  cubic  yards  of  dredging,  Including  bowlders,  If 
encountered. 

Unit  prices:  $0.54  per  cubic  yard,  scow  measurement,  for  driHiging.  For 
removal  of  bowlders  and  fragments  of  rock  exceeding  1  cubic  yard  up  to  and 
including  3  cubic  yards  In  size,  $8  per  cubic  yard :  exceeding  3  cubic  yards  In 
size,  $10  per  cubic  yard. 

Completed  to  June  30,  1920 :   About  36  per  cent. 

KEKOVA^  OF  WRECKS. 

CJontractor :   Merritt  &  Chapman  Derrick  &  Wrecking  Co. 
Date  of  contract :   September  26,  1919. 
Date  of  approval:   (Emergency  contract). 
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Date  fixed  for  coiuuienc-ement :    October  0,  1919. 
Date  fixed  for  compietlon:   November  28,  1919. 

Amount  of  contract:    Removal  and  disposal  of  wreck  and  wreckage  of  otie 
canal  boat  nnd  two  scows  for  $4,950. 
Contract  completed  October  17,  1920. 


APPROPRIATIONS. 

Previous  projects : 

Mar.  3,  1875 $25,000.00 

July  1,  1902  (joint  resolution—allotment) *  25, 000. 00 

Mar.  3,  1905  (allotment) "18.979.12 

$68, 979. 12 

Existing  project: 

Mar.  4.  1913 200,000.00 

Aug.  1,  1914 150,000.00 

Oct  2,  1914  (allotted  Oct.  7.  1914) 125,000.00 

Mar.  3,  1916 100,000.00 

July  27,  1916 450,000.00 

Aug.  8,  1917 810,500.00 

JuJy  18,  1918 200,000.00 

.Tune  5,  1920  (nllotted  June  10,  1920) 300,000.00 

2, 335, 500. 00 

Total 2,404,479.12 

Receipts  from  sales,  etc.,  $827.96. 


25.     NFAV  YOHK  HAUBOU— <X»LLEOTI(>.N  AND  UKMOVAL  OF  DIUFT. 
OPERATIONS  DURING  THE  FISCAL  YKAK. 

This  work  was  carried  on  by  the  following  plants : 

U.  S.  S.  .UflHi>cr«.  with  crow,  at  such  tinu»s  as  she  could  be  simriMl  from  other 
duties. 

U.  S.  S.  Rockaway,  with  crew,  when  she  was  nut  roquirerl  for  other  work. 

These  boats  collected  and  disposed  of  304,325  cubic  feet  (2,378 
cords)  of  driftwood  at  a  cost  of  $27,398.56 — an  average  cost  of  $0.09 
per  cubic  foot  or  $11.52  per  cord.  The  material  collected  included 
piles,  pile  butts,  dock  timbers  (old  and  new),  abandoned  float  stages, 
gangplanks,  etc.,  most  of  which  was  worthless  except  for  firewood; 
it  was  deposited  on  private  wharves  by  consent  of  the  owners,  and 
was  free  to  all  comers  who  subsequently  removed  it  for  use  as  fire- 
wood. 

The  amount,  cost,  and  location  of  the  work  done  during  the  fiscal 
year  are  as  follows: 


Locality. 


Lower  Bay 

Narrows  and  Upper  Bav 

OowBDUs  Bay  (Bay  Ridge  and  Red  Hook  Channels) . 

East  River 

Newtown  Creek 

Harlem.  River 

Hudson  River  Channel 

Staten  Island  Soond 

Black  Tom  in  Upper  Bay 

NewaricBay 


Cubic  feet 

of  drift 

removed. 


7,760 

151,025 

28,910 

48, 0  0 

1,800 

50 

42,250 

11,420 

12,490 

000 


Total. 


304,325 


Cost. 


$737.19 

13,336.04 

1,752.76 

5,122.46 

158.80 

10.67 

4,397.91 

1,325.87 

1,457.76 

99.11 


27,398.56 


*  DiTerted  from  appropriation  for  Ambrose  Channel.  New  York  Harbor. 
•Of  the  original  allotment  of  $20,000,   there  was  transferred  to   Ambrose  Channel 
$1,020.88. 
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The  work  done  and  its  cost  are  divided  among  the  two  Xew  York 
districts,  as  follows : 


Locality. 


Comparative  statement  of  cost. 


I  Cubic  feet  i 
'  of  drift  ; 
,  removed. 


Cost. 


District  No.  1 

279,815      824,515.82 
24,510          2,882.74 

District  No.  2 

Total 

304,325  1      27,388.66 

Fiscal  year. 

Cubic  feet 

of  drift 

removed. 

Cost. 

1916 

32,411 
315,060 
420,299 
327,726 
299,515 
304,325 

12,888.17 
27,675.26 
34,016.09 
29,127.46 
29,202.93 
27,396.66 

1916 

1917 

1918 

1919 

1920 

Total 

1  699  335 

150,308.46 

APPROPRIATIONS. 


Xone;  the  cost  of  the  work  is  i)aid  for  out  of  allotments  from 
several  appropriations  for  works  of  improvement  and  maintenance  in 
New  York  Harbor  and  in  tributary  waters. 


SAUGERTIES,   RONDOUT,   PEEKSKILL,   AND   TARRYTOWN   HARBORS. 
AND  WAPPINGER  CREEK,  N.  Y.     (GROUP  B.) 

26.  TARRYTOWN  HARBOR,  N.  Y.    (Bl.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

None.  Specifications  have  been  drafted  with  a  view  of  inviting 
proposals  for  dredging  for  maintenance  and  continuing  the  work  oi 
improvement. 

APPROPRIATIONS. 

Mar.  3,  1905. $10,000 

Mar.  2,  1907 16,000 

.Tune  25,  1910 10,000 

Mar.  4,  1915  (aUotted  Apr.  1,  1915) 3,000 

.Tilly  27,  1916 10, 000 

Total 49,000 

Rec'eipts  from  sales,  etc.,  $14.70. 

27.  PEEKSKILL  HARBOR,  N.  Y.    (B2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None.  Specifications  have  been  drafted  with  a  view  of  inviting 
proposals  for  maintenance  dredging. 
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APPROPRIATIONS. 

June  3.  1896 $10,000 

Mar.  3.  1899 10,000 

June  13,  1902  (allotted  July  2,  1902) 3,000 

Mar.  3,  1905  (allotted  May  11,  1905) 2,500 

Mar.  2,  1907  (allotted  Mar.  29.  1907) 3,000 

June  25.  1910  (allotted  July  30,  1910) 1,500 

Feb,  27. 1911  (allott^  Mar.  31,  1911) 2,000 

July  27,  1916 1,000 

A»K.*  a  1917 3,^ 

Total 36,  500 

Receipts  from  sales,  etc.,  f4.10. 


28.  WAPPINGER  CREEK,  N.  Y.     (B8.) 
OPERATIONS    DURING    FISCAL    YEAR. 

None.    Specifications  have  been  drafted  with  a  view  of  inviting 
proposals  for  maintenance  dredging. 


APPROPRIATIONS. 

SepL  19.  1890 1 $13,000 

Jime  13,  1902 1, 500 

Mar.  3,  1905 3,000 

Mar.  2,  1907 8.000 

Jnne  25,  1910 5,000 

Mar.  4.  1913 3.600 

July  27,  1916 8,500 

Total 32,600 

Receipts  from  sales,  etc.,  $5.93. 


29.  SAUGERTIES  HARBOR,  N.  Y.     (B4.) 
OPERATIONS    DURING    FISCAL    YEAR. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  551) $57,000 

Rxisttng  project : 

June  13,  1902 $20,000 

June  13, 1902  (allotted  May  31,  1904) ._ 3,000 

Mar.  3,  1905 5,000 

Mar.  2,  1907 20,000 

June  25,  1910 12,500 

July  2.5,  1912 2,500 

Mar.  4,  1913 2,500 

.Tuly  27,  1916 11,250 

76,750 

Total 133,750 

Receipts  from  sales,  etc.,  $5.65. 
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30.  KONDOUT   HAUIJOK,  N.    Y.    (B6.) 
OPERATIONS   DURING   THE    FISCAL   YEAR. 

None. 


APPROPRIATIONS 


June  10,  1872 

Mar.  3,  1873 

.Tune  8,  1875   (allotments) 

Aug.  14,  1876 

June  15, 1878 

Aug.  2,  1882 

July  5,  1884 

An??.   5,   1886 

Aug.  11,  1888 

Sept.  19,  1890 

July  13,  1892 

Aug.  18,  1894 

June  3,  1896 

June  13, 1902  (allotted  July  2, 

1902)    ._ -  ^_ « 

June  13, 1902  (allotted  JnneTa 

1904)  


$10,000 

20,000 

'1,000 

30,000 

30,000 

2,000 

1,000 

2,500 

5,000 

5,000 

5,000 

5,000 

2,500 

^500 

3,800 


Mar.  3, 1905  (allotted  May  11, 

1905) 115^000 

Mar.  2, 1907  (allotted  Mar.  29, 

1907 ) 3, 000 

June  25,  1910  (allotted  July 

30,  1910) ^ 1,500 

Feb.  27,  1911   (allotted  Mar. 

31,  1911) 4,000 

July  25,  1912 11, 000 

Mar.  4, 1913 5, 000 

Mar.  4,  1915  (allotted  Apr.  1, 

1915) 8,000 

July  27,  1916 4, 250 

Total 172,050 

Receipts  from  sales,  etc.,  $5.80. 


31.  iirnsoN  Hivi:u,  x.  y. 


OPERATIONS  I)URIX(;  FISCAL  YEAR. 

The  work  was  carried  on  under  contract  and  by  administration 
under  the  following  headings: 

(1)  Chainiel  excavation  from  Watertoicl.  N.  V.,  to  near  the  site  of  tlie  former 
State  dam. 

(2)  Removal  of  isolated  rock  areas  between  the  site  of  the  former  State 
dam  and  Breaker  Island. 

(3)  Widening  the  channel  so  as  to  form  a  harbor  at  Troy,  N.  Y. 

(4)  Widening  tl»e  channel  to  full  project  width  in  front  of  Troy,  N.  Y. 

(5)  Channel  excavatirm  to  full  projei-t  widtli  from  a  point  near  the  northern 
end  of  Base  Island  Dike  to  Albany,  N.  Y. 

(6)  Channel  excavation  soutli  of  Albany. 

(7)  Repairing  dikes. 

(8)  Engineering,  surveys,  and  contingencies. 

Operations  are  shown  under  these  captions. 

(  1  )   CIlANXKIi  EX(  ANATION  FKOM   WATKKFOIU),  N.  Y.,  TO  NKAR  THE  SITK  OF 
THE  FOR^fER  STATE  DAM. 

Under  contract  with  the  (ireat  Lakes  Dredge  &  Dock  Co.,  dated 
Auffiist  8,  1918,  for  dredging  in  the  channel  between  Waterford, 
N.  1 .,  and  the  new  dam  at  Troy,  N.  Y.,  work  was  completed  Novem- 
ber 26,  1919.  There  were  removed  in  accordance  with  contract  re- 
quirements 3,215  cul)ic  yards  of  material  at  a  cost  of  $4,202.05.  includ- 
ing supervision. 

^  Allotments  of  1762.18  from  appropriation  for  repairs  harbors  on  Atlantic  coast,  and  of 
1287.82  from  contingencies  of  rivers  and  harbors,  etc..  made  June.  1875.  Date  of  acta 
not  known. 
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Operations  under  this  contract  disclosed  the  presence  of  isolated 
areas  of  ledge  rock  extending  above  ffrade,  removal  of  which  was 
not  required  under  the  contract.  These  areas  were  drilled  and 
blasted  by  the  use  of  Government  plant  and  Jiired  labor  at  a  cost  of 
$6,683.15,  including  supervision  but  excluding  depreciation  of  plant. 

(2)    REMOVAL  OF   ISOf^TEl)  K')CK   AR£A8   BETWEEN   THE   RITE  OF  THE 
FORMER   SIATE   DAM    AND   BREAKER   ISLAND. 

There  were  removed  by  the  use  of  (Joveriunent  plant  and  hired 
labor  130  cubic  yards  of  rock  from  the  reach  of  the  river  between 
the  site  of  the  former  State  dam  and  Breaker  Island  at  a  total  cost 
of  $2,780.06,  or  a  unit  cost  of  $21.38  yer  cubic  yard,  including  super- 
vision but  excluding  depreciation  of  plant.  Dredged  material  was 
deposited  in  an  embankment  on  the  west  side  of  the  river  north  of 
the  dam  at  Troy. 

(  3 )  WIDENINC;  CHANNEL  SO  AS  TO  l'X>RM  A  HAUHOR  AT  TROY,  N.  Y. 

Under  contract  with  the  Uunbar  &  Sullivan  Dredging  Co.,  dated 
July  24,  1918,  for  dredging  and  rock  removal,  work  was  completed 
on  July  21,  1919.  There  were  removed  in  accordance  with  contract 
requirements,  428.5  cubic  yards  of  rock  and  786  cubic  yards  of  soft 
material,  at  a  total  cost  of  $3,898.24. 

Under  contract  with  the  Great  Lakes  Dredge  &  Dock  Co.,  dated 
April  8, 1920,  for  dredging  and  rock  removal,  work  was  commenced 
May  3,  1920.  There  were  removed  in  accordance  with  contract  re- 
quirements 2,936  cubic  yards  of  soft  material  at  a  cost  of  $7,270.94, 
including  supervision. 

(4)    WIDENING   CHANNEL  TO   FUlX  AVIDTH    IN   KROXT  OF  TROY,   X.   Y. 

Under  contract  with  James  Stewal-t  &  Co.  (Inc.),  dated  March  17, 
1917.  for  dredging  and  rock  removal,  no  work  was  done  during  the 
fiscal  year.  This  contract  was  annulled  by  supplemental  agreement 
dated  July  31, 1919. 

Under  contract  with  the  Great  Lakes  Dredge  &  Dock  Co.,  dated 
^Vpril  8,  1920,  for  dredging  and  rock  removal,  work  was  commenced 
May  3,  1920.  There  were  removed  in  accordance  with  contract  re- 
quirements 1,579.5  cubic  yards  of  rock  and  8,519  cubic  yards  of  soft 
material,  at  a  cost  of  $18,147.11,  including  supervision. 

Under  contract  with  Great  Lakes  Dredge  &  Dock  Co.,  dated 
August  8,  1918,  for  dredging  in  the  channel  at  the  Congress  Street 
Bridge^  Troy,  N.  Y.,  work  was  completed  November  26,  1919.  There 
were  removed  in  accordance  with  contract  recjuirements  8,981  cubic 
yards  of  material  at  a  cost  of  $8,881.35,  includuig  supervision. 

<ri)     CHANNEL  EXCAVATION  TO  FULL  PKOJECT  WIDTH  FROM  A  POINT  NE.\R 
THE  NORTH  END  OF  HASE  ISLAND  DIKE  1T»  ALBANY. 

The  XT.  S.  hydraulic  dredge  General  G.  L.  GUlenpie  was  engaged 
in  1920  in  dredging  at  Base  Island  Dike  north  of  Albany.  At  this 
looality'^7,392  cubic  yards  of  material  were  removed  at  a  total  cost 
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of  $14,564.82,  or  a  unit  cost  of  $0,254  per  cubic  yard,  including  sdper- 
vision  but  excluding  depreciation  of  plant.  Dredged  material  was 
deposited  behind  Base  Island  Dike. 

(tf)    CHANNEL  BXCAVATIOX  RY  ADMINISTRATION   SOUTH  OF  ALBANY. 

The  U.  S.  hydraulic  dredge  General  G,  L,  Gillespie  was  engaged 
in  1919  in  dredging  between  Cedar  Hill  and  a  point  one  and  one- 
half  miles  south  of  Castleton.  In  this  reach  428,372  cubic  yards  of 
material  were  removed  at  a  total  cost  of  $73,909.83,  or  a  unit  cost 
of  $0,172  per  cubic  yard,  including  supervision 'but  excluding  depre- 
ciation of  plant.  Dredged  material  was  deposited  in  shoal  water 
along  the  shore  of  the  river  and  behind  Campbell,  Cedar  Hill,  and 
Castleton  Dikes. 

(7)    REPAIRING   DIKES. 

By  the  use  of  Government  plant  and  hired  labor  minor  repairs 
were  made  to  several  of  the  dikes  in  the  vicinity  of  Albany.  The 
cost  of  this  work  was  $8,477.42,  including  supervision  but  excluding^ 
depreciation  of  plant. 

(  S  )    GENERAL  ENGINEERING,  ETC. 

A  complete  hydrographic  survey  of  the  river  between  Waterford 
and  Hudson  was  made  to  determine  the  condition  of  the  channel. 
Preparation  of  maps,  inspection  of  dredging,  and  construction  inci- 
dent to  private  work  done  under  permit  were  continued.  Current 
meter  observations  were  taken  of  the  river  above  the  dam  at  Troy^ 
and  the  operation  of  automatic  gages  between  Troy  and  the  Battery^ 
New  York,  in  connection  with  the  collection  of  data  relative  to  the 
tidal  action  in  the  Hudson  River  was  continued. 

CONTRACTS   IN   FORCE. 
DREDGING. 

Contractor:  Great  Lakes  Dredge  &  Dock  Co. 

Date  of  contract :  August  8,  1918. 

Date  of  approval :  August  24,  1918. 

Date  fixed  for  commencement :  September  11,  1918. 

Date  fixed  for  completi<m  :  December  24,  1918 ;  waived. 

Amount  of  contract :  60,000  cubic  yards  in  area  A ;  3,000  cubic  yards  in  area 
C ;  0,000  cubic  yards  in  area  D. 

Unit  prices:  $0.79  per  cubic  yard  for  area  A,  except  ledge  rock;  $0.79  per 
cubic  yard  for  area  C,  except  ledge  rock;  $0.79  per  cubic  yard  for  area  D^ 
except  ledge  rock;  bowlders  one-half  cubic  yard  and  over,  $6  per  cubic  yard. 
^     Completed  November  26.  1919. 

DBEDOIIfO  AND  ROCK  REMOVAL. 

Contractor:  James  Stewart  &  Co.  (Inc.). 
Date  of  contract :  March  17,  1917. 
Date  of  approval :  April  5,  1917. 
Date  fixed  for  commencement :  May  1,  1917. 
Date  fixed  for  completion :  December  15,  1918 ;  waived. 

Amount  of  contract :  90,000  cubic  yards  of  rock.  Class  I ;  220,000  cubic  yards 
of  other  materials,  Class  II. 
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Unit  prices:  Class  I,  $2.64  per  cubic  yard,  place  measurement;  Glass  II,  $0.56 
per  cubic  yard,  scow  measurement. 
Contract  annulled  July  31,  1919. 

Contractor :  Dunbar  &  Sullivan  DredRin^  Co. 
r>ate  of  contract :  July  24, 1918. 
Date  of  approval :  August  1, 1918. 
I>ate  fixed  for  commencement :  September  4,  1918. 
r>ate  fixed  for  completion  :  July  5,  1919 ;  waived. 

Amount  of  contract :  24,000  cubic  yards,  Class  I ;  00,000  cubic  yards,  Class  II. 
Unit  prices :  Cla.ss  I,  $4.42  per  cubic  yard,  place  measurement ;  Class  II,  $0.98 
per  cubic  yard,  scow  measurement. 
Completed :  July  21,  1919. 

Contractor:  Great  I^kes  Dredge  &  Dock  Co. 

Oate  of  contract :  April  8, 1920. 

Date  of  approval :  April  28,  1920. 

r>ate  flx«l  for  commencement :  June  3.  1920. 

I>ate  fixed  for  completion :  Febraary  3,  1922. 

Amount  of  contract:  49.700  cubic  yards,  CIas.s  I,  ledge  rock;  531,000  cubic 
3rards,  Class  II,  material  other  than  i-ock. 

Unit  prices:  Class  I,  $5,74  per  cubic  yard,  place  measurement.  <'hiss  II, 
^.70  per  cubic  yard,  scow  measurement. 

Completed  to  June  30,  1920:  3  per  cent. 


APPROPRIATIONS. 

Pr«»vious  pn>jects    (see  H,  Doc.  No.  1491,  H3d  C'ong.,  3d  sess., 

p.  465) $5,466,524.56 

Present  project : 

June  26,  1910 $1,350,000.00 

Feb.  27,  1911 ^ 750,000.00 

Mar.  4,  1913 1.000.000.00 

Aug.  1,  1914 150,000.00 

<3ct.  2,  1914  (allotted  Oct.  7,  1914) 750. 000.  00 

Oct.  2,  1914  (allotted  Apr.  12,  1915) 622,  220. 00 

Mar.  3,  1915 410,000.00 

Mar.  4,  1915  (allotted  Apr.  1,  1915) 877.  780.00 

July  27,  1916 640,000.00 

June  12,  1917 375,000.00 

6,925,000.00 

Total 12,  391,  524.  56 

IlHi»elpts  from  sales,  etc.,  $76,851.06. 


32.  <>PEKATING  AND  CAllE  OF  LOCK  AND  DAM  IN  HUDSON  UIVKH  AT 

TROY,  N.  Y. 

OPERATIONa  DURING  FISCAL  YEAR. 

The  lock  and  dam  was  operated  by  hired  labor,  under  the  indefi- 
nite appropriation  for  operating  and  care,  to  December  15,  1919, 
when  operations  were  suspended  for  the  winter.  Operations  were 
refiumed  May  8, 1920,  and  continued  until  the  close  of  the  fiscal  year. 

During  the  winter  the  lock  was  unwatered  for  the  purpose  of 
making  repairs  to  and  painting  the  valves  and  gates.  On  account 
of  the  severe  weather  conditions,  it  was  necessary  to  suspend  opera- 
tions on  March  8, 1920,  and  the  lock  was  allowed  to  fill.  Unwatering 
was  resumed  on  April  20.  1920.  On  the  morning  of  April  22,  1920, 
the  temporary  timber  cofferdam  which  had  been  erected  at  the  south 
«id  of  the  lock  gave  way.    The  force  of  the  inrushing  water  shoved 
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the  middle  and  upper  gates  off  the  sills,  tore  the  middle  gates  from 
the  upper  fastenings,  and  did  considerable  damage  to  the  operating- 
machmery.  The  gates  were  immediately  removed,  repaired,  painted^ 
and  replaced  by  the  use  of  hired  derrick  boat  and  hired  labor.  The 
cost  of  the  repairs  to  and  painting  the  gates  amounted  to  $10,623.SC\ 
and  the  cost  of  the  emergency  repairs' due  to  the  failure  of  the  south 
cofferdam  amounted  to  $7,595.32,  including  supervision. 

EXPENDITURES. 

The  total  expenditures  during  the  year  were  as  follows : 

Salaries  of  permanent  personnel  from  July  1, 1918,  to  June  30,  1919_  $10. 248. 51 

Cost  of  operating  supplies,  electricity  for  lighting,  etc 3,  570.08^ 

Unwatering  the  lock,  repairing  and  painting  the  gates,  including 

supervUBlon 10, 623. 80 

Emergency  repairs  due  to  failure  of  south  cofferdam,  including 

supervision 7,595.32 

Total 32,  046.  71 

Amounts  expended  under  allotments: 

Fiscal  year  ending  June  30 — 

1916 $5, 119.  53 

1917 11. 509. 99 

1918 10.  893.  41 

1919 14, 544. 08 

1920 32,046.71 

Total 74, 118. 72 


mniLIN<ITON  HARBOR,  VT.,  PLATTSBITRG  AND  PORT  HENRY  HAR- 
BORS, N.  Y..  AND  NARROWS  OF  LAKE  CHAMPLAIN,  N.  Y.  AND  VT. 
(OROT^P  C.) 

3.S.  NARROWS  OF  LAKE  CHAMPLAIN,  N.  Y.   AND  VT.    (01.) 

OPERATIONS  DURING  FISCAL  YEAR. 

XT.  S.  hydraulic  dredge  1)e  Wift  Clint  on  was  engaged  in  dredging 
the  new  channel  150  feet  wide  at  Maple  Bend ;  widening  the  bend  just 
south  of  the  "  Narrows  of  Dresden  " ;  widening  and  straightening  the 
bend  between  Beacons  Nos.  12  and  10 ;  and  in  straightening  the  chan- 
nel just  north  of  Beacon  No,  12.  During  the  fiscal  year  441,972 
cubic  yards  of  material  had  been  removed  at  a  cost  of  $114,041.03, 
or  a  unit  cost  of  $0,258  per  cubic  yard,  including  supervision.  The 
dredged  material  was  deposited  in  shoal  water  along  the  shores  of 
the  lake. 

Under  contract  with  the  American  Pipe  &  Construction  Co.,  dated 
June  10,  1919,  for  dredging  a  new  channel  between  Whitehall  and 
the  "  Elbow,"  work  was  commenced  July  2,  1919,  and  completed 
November  19,  1919.  There  were  removecl  in  accordance  with  con- 
tract requirements  620,336.7  cubic  yards  of  material  at  a  total  cost 
of  $104,836.34.  The  existing  fender  booms  were  maintained  under 
informal  agreement  with  the  Lake  Champlain  Transportation  Co. 
at  a  cost  of  $50. 
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CONTRACT  IN  FORCE. 

Name  of  contractor:  Amerioiui  Pip<»  &  C<mstnK-tlon  CJo. 
Date  of  contract :  June  10,  1919. 
Date  of  approval :  June  26,  1919. 
Date  fixed  for  commencement :  August  30,  1919. 
Date  fixed  for  completion :  June  27,  1920. 
Amount  of  contract :  650,000  cubic  yards. 

Unit  prices:  $0,159  for  all  material  except  ledge  rock;  .$G  i)er  (111)10  yanl  for 
bowlders  one-half  cubic  yard  in  size  and  over. 
Completed :  November  19,  1919. 


APPROPRIATIONS. 

Previous  project  (see  H,  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  422) $107,500 

ExistiDg  project : 

Aug.   8.   1917 $305,000 

July  18,  1918 200,000 

505,000 

Total 612, 500 

Rw^ipts  from  sales,  $54.13.  ^^ 


34.  BirULINGTON  HAHBOU,  VT.     ((:2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None, 


APPROPRIATIONS. 


July  4, 1836 $10, 000. 00 

Mar.  S,  1837 10, 000. 00 

July  7. 1838 50, 000. 00 

Jane  11,  1844 10,000.00 

Aug.  30, 1852 10, 000. 00 

May  19. 1864 308. 00 

June  28, 1864 18, 500. 00 

June  23. 1866 27, 672. 20 

Mar.  2, 1867 80, 000. 00 

July  11. 1870 25, 000. 00 

Mar.  8. 1871 30, 000. 00 

June  10, 1872 30, 000. 00 

Mar.  3. 1873 25,000.00 

June  23,  1874 25,000.00 

Mar.  8. 1875 25,000.00 

Aug.  14, 1876 20. 000. 00 

June  18,  1878 20,000.00 

Mar.  3,  1879 15,000.00 

June  14,  1880 10,000.00 

Mar.  8,  1881 10,000.00 

Aug.  2, 1882 12.000.00 

July  5. 1884 60. 000. 00 

Aug.  6. 1886 18, 750. 00 


Aug.  11,  1888 $35,000.00 

Sept.  19,  1890 20, 000. 00 

Aug.  18,  1894 10, 000. 00 

June  3, 1806 10, 000. 00 

Mar.  3,  1899 1.5. 000. 00 

June  6,  1900  (allotted  Oct. 

16.  1900) 5,000.00 

.Tune  13.  1902 .57,750.00 

Mar.  3, 1905 20. 000. 00 

Mar.  4,  1907 35. 000. 00 

May  27,  1908 16, 855. 00 

June  25, 1910 .52. 000. 00 

Feb.  27,  1911 2, 500. 00 

July  25,  1912 2, 000. 00 

Mar.  4, 1918 2, 000. 00 

July  27,  1916 22, 000. 00 

Total 832, 335. 20 

Returned  to  surplus  fund 

of  Treasury 6, 669. 13 

Net  total 825, 666. 07 

Receipts  from  sales,  etc.,  $163.35. 
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35.  PLATTSBUIIO  HAUBOH,  N.  Y.   (C3.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Under  a  contract  in  force,  in  connection  with  work  in  Bur- 
lington Harbor,  Vt.,  for  the  construction  of  a  nibble  mound  along 
the  lake  face  of  the  breakwater,  6,109.74  tons  of  rubblestone  were 
placed  at  a  cost  of  $11,996.67.  Expenditures  during  the  year 
amounted  to  $12,283.51,  all  for  maintenance. 

CONTRACT  IN  FORCE. 

(Vm tractor :  Jiimes  E.  Cashnian. 
Date  of  contract:  June  15,  1917. 
Date  of  approval :  June  23,  1017. 
I>ate  fixed  for  commencement:  July  7,  1917. 

Date  fixed  for  completion:  December  1,  1917,     Time  limit  waived. 
Amount  of  contract:  Furnishing  and  placinj?  about  6,800  short  tons  of  rubble- 
stone in  mound  along  face  of  breakwater. 

rult  price:  $1.90  per  short  ton  of  nibblef^one  in  plac<\ 
(\>mpleted  October  22.  1919.    • 


APPROPRIATIONS. 


.luly  4,  1836 $10,000.00 

Mar.  3,  1837 10. 000. 00 

July  7,  1838 27,500.00 

Mar.  3, 1843 2, 680. 01 

June  11,  1844 10,000.00 

May  19,  1864  (allotment).  2,000.00 

Mar.  2,  1867 26, 000. 00 

July  11,  1870 10, 000.  00 

Mar.  3.  1871 15. 000. 00 

June  10,  1872 10, 000. 00 

Mar.  3, 1873 10, 000. 00 

June  23, 1874 5. 000. 00 

Mar.  3,  1879 2,000.00 

June  14,  1880 1,000.00 

Aup.  5,  1886 5, 000. 00 


Aug.  11,  1888 $7, 000.  Of 

Sept.  10,  1890 32.500.00 

June  13. 1902 5. 000. 00 

June  25, 1910 25, 500. 00 

Mar.  4,  1913 4.000.00 

Mar.  4,  1915  (allotted  Apr. 

1,  1915) 2, 000. 00 

July  27,  1916 11, 000. 00 

Total 233,180.01 

Returned  to  surplus  fund 
of  Treasury 390. 92 

Net  total 232,788.09 

Receipts  from  sales,  etc.,  $383.35. 


36.  PORT  HENRY  HARBOR,  N.  Y.      (04.) 
OPERATIONS    DURING    THE    FISCAL    TEAR. 

None. 


APPROPRIATIONS. 

[United  States  fands.l 
Aujr.    8,    1917 $71,500 

[Contributed  fnnda.! 
Contributed 10,000 

Total 81,500 

Receipts  from  sales,  etc.,  $22.50. 
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IMPROVEMENT    OP    RIVERS   AND   HARBORS    IN   THE    SECOND   NEW 
YORK,  N.  Y.,  DISTRICT. 


REPORT  OF  COL,  J,  C.  SANFORD,  CORPS  OF  ENGINEERS, 


IMPROVEMENTS. 


(The  letters  and  figures- in  parentheses  after  the  titles  indicate  the  group  and  the  numer- 
ical orderin  the  group  to  which  fhe  respective  improYements  belong  for  purposes  of 


appropriation.  ] 

Page. 

L  Newark     Bay     and     Passaic 

River,  N.  J 2188 

2.  Hackensack  RlTer,  N.  J 2185 

3.  Arthur  Kill,  or  Staten  Island 

Sound,  N.  Y.  and  N.  J.(Al). 

4.  Channel    north    of    Shooters 

Island   between   New  York 
and  New  Jersey  (A2) _^ 

5.  Elizabeth  River,  N.  J.  (Bl)_- 
«.  Woodbridge  Creek,  N.  J.(B2)> 
7.  Raritan  Bay,  N.  J.   (B3) 


2180 


2188 
2189 
2190 
21 JM) 


Page. 
2191 
2192 


8.  Raritan  River,  N.  J.  (B4) 

9.  South  River,  N.  J.  (B5) 

10.  Cheesequake    Creek,    N.    J. 

(B6) 2193 

U.  Keyport  Harbor,  N.  J.  (B7)-    2193 

12.  Matawan  Creek,  N.  J.  (B8).    2194 

13.  Shoal  Harbor  and  Compton 

Creek,  N.  J.  (B9) 2195 

14.  Shrewsbury     River,     N.     J. 

(BIO) 2195 


FOB  Di>;CRTPTION    OF   IMPROVEMENTS   IN    THIS    DISTRICT   SEE   PAGES    34ri    TO    388. 


1.  NEWARK  BAY  AND  PASSAIC  RIVER,  N.  J. 


OPEBATION8  DURING  THE  FISCAL  YEAR. 

On  recommendation  to  the  department  approved  April  IB,  1917,  it 
was  decided  to  postpone  work  of  maintenance  dredging  in  the  6- foot 
channel  (project  oi  1872)  above  the  Montclair  &  Greenwood  Lake 
Railroad  bridge  until  conditions  become  more  urgent  or  prices  more 
favorable.  Xo  change  in  conditions  to  warrant  work  being  done 
appeared.  There  was  expended  under  the  project  for  maintenance 
during  the  year  $220.42. 

Xo  work  was  done  in  the  16-foot  channel  during  the  year.  This 
channel  is  in  fair  condition  and  has  project  depth  except  in  the  ex- 
treme upper  section  where  there  is  practically  no  commerce.  The 
widths  have  narrowed  somewhat.  The  expenditures  under  this 
project  during  the  fiscal  year  were  $1,098.58. 

Proposals  for  dredging  under  the  20-foot  project  were  opened  on 
July  21 ;  no  reasonable  bids  were  offered  and  department  approval 
was  given  to  reject  all  bids  and  to  postpone  the  work  until  a  more 
favorable  offer  could  be  secured.  The  work  contemplated  was  to 
restore  and  complete  the  project  from  the  upper  limit  of  the  bay 
to  Jackson  Street.  The  expenditures  under  this  project  during  the 
fiscal  year  were  $5,114.12  for  maintenance. 

No  work  was  done  under  the  project  for  Newark  Bay  adopted  by 
river  and  harbor  act  approved  March  2,  1919,  because  of  a  proviso 
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in  the  law  that  no  work  shall  be  bejnm  until  the  Secretary  of  War 
shall  have  been  satisfied  that  the  Central  Railroad  of  New  Jersey 
bridge  will  be  reconstructed  within  a  reasonable  time. 

Surveys  and  maps  have  been  prepared  so  that  the  work  can  be 
carried  forward  as  soon  as  some  definite  decision  is  reached,  as  to 
the  time  of  commencing  the  reconstruction  of  the  bridge.  There  was 
expended  during  the  year,  for  new  work,  $5.83. 

CONTRAOrS  IN  FORGE. 

None. 


APPROPRIATIONS. 
Projects  of  1872  and  laSO: 

June  10,  1872 $2.^000.00 

Mar,  3,  1873 25,000.00 

June  23,  1874 20,000.00 

Mar.  3.  1875 20,000.00 

Aug.  14,  1876 10,000.00 

June  18,  1878 10.000.00 

Mar.  3,  1879 2.000.00 

June  14,  1880 1 32,000.00 

Mar.  3,  1881 50.000.00 

Aug.  2,  1882 50,000.00 

July  5,  1884 28.000.00 

Aug.  5,  1886 26.2.50.00 

AuR.  11.  1888 35,000.00 

Sept.  19,  1890 45,100.00 

July  13,  1892   (projects  consolidated) 45,000.00 

Aug.  18,  1894 15,000.00 

June  3,  1896 15,000.00 

Mar.  3,  1899 15,000.00 

June  6,  1900  (allotment  May  22.  19a3) MO.OOO.OO 

June  13,  1902  (aUotment  Jan.  26,  1904,  and  June 

15,  1906) 10. 000. 00 

Mar.  3,  1905  (allotment  May  26.  1906) 12,  725. 40 

Mar.  2,  1907  (allotment  Sept.  16,  1907) 17,000.00 

Feb.  27,  1911 5,  000. 00 

July  25,  1912 5,000.00 

July  27,  1916 35,000.00 

Project  of  1902 : 

June  13,  1902 75, 000.  00 

Mar.  3,  1903 100,000.00 

Mar.  3,  1905 75, 000.  00 

Mar.  3. 1905  (aUotment  May  26,  1906) 27. 274.  60 

.Tune  30,  1906 46,000.00 

Mar.  2,  1907  (allotment  Sept.  16,  1907) 36,000.00 

Project  of  1907  : 

Mar.  2,  1907 200,000.00 

May  27,  1908 65,000.00 

Mar.  4,  1900 200,000.00 

.Tune  25,  1910 150,000.00 

Mar.  4,  1911 60,000.00 

Aug.  24,  1912 3.3,000.00 

June  23,   1913 50,000.00 

Aug.  1,  1914 92,000.00 

July  27,  1916 40,000.00 


'$563,075.40 


359, 274.  OO 


890.000.00 


^Does  not  include  $1,000  allotted  July  12,  1901,  which  was  subsequently  returned  tf> 

reasury. 

'  Of  tnia  amount  the  sum  of  $280,826.54  was  applied  to  previous  projects  of  1880. 
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Project  of  1912: 

Jaly  25.  1912 $5,000.00 

Mar.  4,  1913 300,000.00 

Oct.  2,  1914 150, 000. 00 

Mar.  4,  1915 100,000.00 

July  27,  1916 100,000.00 

June  5,  1920 170,000.00 

$825,000.00 

Project  of  1919: 

Mar.  2,  1919 105, 600.  00 

Total  of  appropriations 2,742,950.00 

Carried  to  surplus  fund  of  Treasury 480.00 


Received  from  sales,  etc.,  $50,535.24. 


2,  742,  470. 00 


2.  HACKENSACK  RIVER,  N.  J. 
OPERATIONS  DURING  THE   FISCAL  YEAR. 

Work  under  the  modified  project  of  1919  under  a  contract  for 
dredging  with  the  Great  Lakes  Dredge  &  Dock  Co.,  dated  July  15, 
1919,  was  commenced  on  September  23  and  continued  until  December 
20  when  work  was  suspended  for  the  winter  on  account  of  weather 
oonditions.  Dredging  was  resumed  on  April  9  and  continued  in 
progress  at  the  close  of  the  fiscal  year.  The  project  was  practically 
completed  between  the  Central  Railroad  of  New  Jersey  bridge  and  a 
point  about  4,000  feet  below  this  bridge;  176,403  cubic  yards,  scow 
measurement,  of  mud,  sand,  clay,  and  gravel  has  been  removed  under 
the  contract.  The  price  paid  was  16^  cents  per  cubic  yard,  scow 
measurement.  The  depth  made  was  between  16  and  17  feet  at  mean 
low  water.  The  dredged  material  was  pumped  on  lands  at  Droyer'a 
Point  belonging  to  the  city  of  Jersey  City  for  which  the  city  paii  the 
contractor  10  cents  per  cubic  yard.  The  plant  employed  consisted 
of  one  hydraulic  dredge,  with  tug  boat,  coal,  oil  and  water  boat,  pipe 
line,  and  other  usual  appurtenances.  The  expenditures  during  the 
fiscal  year  were  $22,660.59. 

CONTRACTS  IN  FORCE. 

Contractor:  Great  Lakes  Dredge  &  Dock  Co. 

Date  of  contract :  July  15,  1919. 

Date  of  approval :  August  5«  1919. 

Date  of  commencement :  August  27,  1919,  extended  to  S^tember  27, 1919, 

Date  fixed  for  completion :  August  7,  1920. 

Amount  of  contract :  400,000  cubic  yards. 

Unit  price:  16^  cents  per  cubic  yard,  scow  measurement. 

Completed  at  end  of  fiscal  year :  44  per  cent. 


APPROPRIATIONS. 
Project  of  1912 : 

July  25,  1912 $50,000' 

Mar.  4,  1918 50,  OOO 

July  27. 1916 6,  OOO 

106,000 
Project  of  1919: 

Mar.  2, 1919 88,  OOO 

Total  of  appropriations 194,  OOO 

Receipts  from  sales,  etc,  $60.76. 
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ARTHUR  KH.L,  OR  STATEX  ISLAND  SOUND.  AND  CHANNEL  NORTH 
OF  SHOOTERS  ISLAND,  BETWEEN  NEW  YORK  AND  NEW  JERSEY. 
(GROUP  A.) 

3.  ARTHUR  KILL,  OF  STATEN  ISLAND  SOUND.     (Al.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Under  the  project  of  June  13,  1902,  further  investi^tion  was 
conducted  by  the  department  with  a  view  to  settlement  oi  the  claim 
of  William  H.  Taylor  in  connection  with  his  contract  dated  October 
14,  1903,  which  was  completed  August  27,  1910,  final  payment  on 
which  has  not  been  accepted  by  the  contractor.     Dredging  under 
the  25-foot  project  of  March  4,  1913,  under  a  contract  dated  April  5, 
1916,  modified  *by  supplemental  contract  dated  January  17,   1919, 
with  Eugene  Breymann,  for  the  removal  of  150,000  cubic  yards  of 
rock    and    overlying   material    from   the    rock    area   southeast   of 
Shooters  Island  and  between  the  Baltimore  &  Ohio  Railroad  bridge 
and  vicinity  of  Pralls  Island,  was  suspended  until  April  23,  1920, 
when  a  drill  boat  was  placed  on  the  area  southeast  of  Shooters  Island 
and  continued  in  operation  until  May  8,  1920,  when  it  was  taken  off 
the  work  for  repairs.    On  May  27,  1920,  the  contractor  made  appli- 
cation for  annulment  of  his  contract  in  accordance  with  section  8  of 
the  river  and  harbor  act  of  July  18,  1918.     Work  was  suspended 
during  the  remainder  of  the  year  pending  decision  of  the  department 
on  this  application  from  the  contractor.    The  total  amount  of  ma- 
terial removed  and  accepted  to  date  on  the  contract  previous  to»  this 
year  is  128,093  cubic  yards.    The  depth  made  was  about  25  feet  at 
mean  low  water.    The  material  dredged  was  disposed  of  by  dumping 
it  at  sea  or  at  Old  Slip,  New  York  City,  under  the  direction  of  the 
supervisor  of  Xew  York  Harbor.    The  plant  employed  consisted  of  1 
large  scoop  dredge,  1  drill  boat,  1  tugbboat,  and  several  dump  scows. 
No  expenditures  were  made  during  the  fiscal  year. 

Under  project  of  March  4,  1913,  a  contract  dated  August  6,  1917, 
with  Eugene  Bre\Tnann  for  dredging  and  removal  of  rock  and 
bowlders,  amounting  to  17,200  cubic  yards,  exclusive  of  overdepth,  in 
the  three  areas  between  a  point  opposite  .the  center  of  Pralls  Island 
and  Carteret  was  suspended  during  the  entire  year.  The  contractor's 
dredge  Toledo^  which  is  the  only  one  he  has  in  this  section  of  the 
country  capable  of  doing  the  work  under  this  contract,  was  engaged 
on  a  contract  in  East  River  under  the  first  Xew  York  district  during 
the  summer  and  fall  of  1919.  This  work  takes  precedence  over  the 
work  in  Staten  Island  Sound.  There  is  still  some  drilling  and  blast- 
ing to  be  done  under  this  contract  before  the  dredging  can  be  com- 
pleted. This  drilling  and  blasting  was  not  started  l^fore  the  end 
of  the  fiscal  year  on  account  of  necessary  repairs  required  to  be  made 
on  the  drill  boat.  The  total  amount  of  material  removed  and 
accepted  to  date  on  this  contract  previous  to  this  year  is  20,033 
cubic  yards,  place  measurement.  The  depth  made  was  about  25 
feet  mean  low  water.  The  material  dredged  was  disposed  of  by 
flumping  at  sea  under  the  direction  of  the  supervisor  of  New  York 
Harbor.  The  plant  employed  consisted  of  1  dipper  dredge,  2  tow- 
boats,  1  water  scow,  1  gasoline  launch,  6  dump  scows,  and  1  drill  boat. 
Tlie  expenditures  during  the  fiscal  year  were  $19,904.31,  all  for  new 
work. 
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Under  project  of  March  4,  1913,  a  contract  dated  June  24,  1919^ 
was  entered  into  with  Henry  A.  Van  Alstyne  for  dredging  about 
1,452,000  cubic  yards,  scow  measurement,  exclusive  of  301,000  cubic 
yards  of  allowable  overdepth,  in  the  area  extending  from  the  vicinity 
of  Lakes  Island  opposite  Chrome,  N.  J.,  to  opposite  Ploughshare 
Point.  Perth  Amboy,  N.  J.,  including  the  areas  undredged  in  the 
turning  basin  at  the  mouth  of  Fresh  Kills.  Work  was  conrmenced 
under  this  contract  on  July  7, 1919,  suspended  on  January  5, 1920,  on 
account  of  bad  weather,  resumed  on  March  11  and  continued  to  the 
end  of  the  fiscal  year.  The  total  amount  of  material,  mud,  sand, 
gravel,  and  clay  removed  and  accepted  to  date  under  this  contract  is 
861,544  cubic  yards,  scow  measurement.  The  depth  made  is  about  26 
feet  mean  low  water.  The  material  was  disposed  of  by  pumping 
it  ashore  behind  suitable  bulkheads  on  the  adjacent  meadowlands  on 
Ixith  the  New  York  and  New  Jersey  sides  of  the  waterway.  The  area 
dredged  extends  from  and  includes  the  turning  basin  at  Fresh  Kills 
to  the  mouth  of  Woodbridge  Creek,  N.  J.,  thence  a  small  amount  of 
dredging  in  the  channel  to  Ploughshare  Point,  Perth  Amboy,  N.  J. 
Only  partial  width  was  made  from  the  United  States  Metal  Kefining 
Co.  dock  to  Tufts  Point,  Chrome,  N.  J.  The  plant  employed  con- 
sisted of  1  hydraylic  dredge  during  the  entire  period,  1  hydraulic 
dredge  from  September  22  to  October  29,  1920,  1  towboat,  3  -motor 
boats,  1  houseboat,  1  floating  shop,  1  water  barge,  and  2  coal  barges. 
The  expenditures  during  the  fiscal  year  were  $181,965.34,  all  for  new 
work- 

Theie  was  also  expended  the  sum  of  $1,859.05  for  a  harbor  line 
survey  and  for  general  office  expenses,  and  the  sum  of  $3,207.30,  for 
removal  of  drift;  a  total  of  $5,066.35. 

The  total  amount  expended  during  the  year  and  charged  to  new 
work  was  $206,936. 

CONTRACTS  IN  FORCE. 

('imtra(*tor:  William  H.  Taylor, 
bate  Of  contract :  October  14,  1903. 
Hate  of  approval :  October  27,  1903. 
I^ate  fixed  for  commencement:  November  28,  1903. 
Imte  of  completion  :  August  27.  1910. 

Dredfring  about  3,535,000  cubic  yards  of  material,  at  14.8  cents  per  cubic 
yaiti.  scow  measurement. 
Final  payment  pending. 

Contractor:  Eugene  Breymann. 

Date  of  contract :  April  5,  1916.    Modified  by  supplemental  contract  approved 
Felimary  1. 1919. 
Date  of  approval :  April  15,  1916. 

Date  fixed  for  commencement:  May  9,  1916.     (Waived  to  July  30,  1916.) 
Date  fixed  for  completion:  November  24,  1917.     (Waived.) 
Amount  of  contract :  160,(X)0  cubic  ^ards,  place  measurement. 
Tnit  price:  49J  cents  per  cubic  yard,  place  measurement. 
Completed  at  end  of  fiscal  year :  80.0  per  cent.  ' 

t'ontractor:  Eugene  Breymann. 
Date  of  contract:  August  6,  1917. 
Date  of  approval :  August  21,  1917. 
Date  fixed  for  commencement :  September  5,  1917. 
iHite  fixed  for  completion :  May  15,  1918.     (Waived.) 

Amount  of  contract:  17,200  cubic  yards,  place  measurement,  exclusive  of 
allowable  overd^th. 
Tnit  price,  $5,86  per  cubic  yard. 
Completed  at  end  of  fiscal  year:  64.62  per  cent. 
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Contractor :  Henry  A.  Van  Alstyne. 
Date  of  contract :  May  21,  1919. 
Date  of  approval :  June  19,  1919. 
Date  fixed  for  commencement :  July  9,  1919. 
Date  fixed  for  completion :  June  14,  1921. 

Amount  of  contract:  1,452,000  cubic  yards,  scow  measurement,  exclusive  of 
allowable  overdepth,  amounting  to  301,000  cubic  yards. 
Unit  price :  25  cents  cubic  yard,  scow  measurement 
Completed  at  end  of  fiscal  year :  49.15  per  cent 

SUPPLEMENTAL  CONTRACTS. 

Contractor:  Eugene  Breyman. 

Date  of  contract :  January  17, 1919. 

Date  of  approval :  February  1,  1919. 

Date  fixed  for  commencement :  None. 

Date  fixed  for  completion :  Same  as  contract  dated  August  6,  1917,  which  is 
in  force  under  waiver  of  time  limit 

Amount  of  contract:  About  12,000  cubic  yards,  place  measurement 

Unit  price :  49}  cents  per  cubic  yard,  place  measurement. 

Completed  at  end  of  fiscal  year :  0  per  cent. 

For  modification  of  contract  dated  April  5,  1916,  with  Eugene  Breymann, 
under  section  8  of  river  and  harbor  act  approved  July  18,  1918,  to  permit 
dredging  for  an  additional  1  foot  overdepth. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess., 

p.  588) '$1,002,610.85 

Present  project: 

Mar.  4,  1913 $500,000.00 

Oct  2,  1914 400. 000. 00 

Mar.  4,  1915 '400,000.00 

July  27,  191C 500,000.00 

1,800,000.00 

Total  of  appropriations 2, 802, 610. 85 

Nov.  30,  1915,  to  surplus  fund  of  Treasury 70.00 

Total •  2,  802, 540. 85 

Receipts  from  sales,  etc.,  $544.96. 


4.  CHANNEL   NORTH   OP   SHOOTERS   ISLAND   BETWEEN  NEW   YORK 
AND  NEW  JERSEY.     (A2.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Under  the  project  of  June  25,  1910,  a  contract  dated  April  2, 1920, 
was  entered  into  with  the  Great  Lakes  Dredge  4S:  Dock  Co.  for  the 
removal  of  a  shoal  believed  to  be  loose  rock  and  containing  about 
1,000  cubic  yards,  scow  measurement,  in  Kill  van  KuU  near  the 
easterly  end  of  the  channel  north  of  Shooters  Island.  Work  was 
commenced  on  April  3,  1920,  and  discontinued  on  April  5.  Only  a 
few  yards  of  material  were  removed,  as  the  shoal  was  found  to  con- 
sist principally  of  ledge  rock  which  was  not  required  to  be  removed  by 
the  terms  of  the  contract.    Authority  was  given  by  the  department  to 

>  Does  not  Include  $49,889.15  transferred  to  channel  north  of  Shooters  Island,  but  In- 
cludes $50,000  expended  under  project  of  June  28,  1874. 
« Includes  $25,000  transferred  from  project  of  1902. 
•Includes  $208.91  applied  on  previous  projects. 
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terminate  the  contract  by  supplemental  agreement,  but  this  had  not 
been  consummated  at  the  end  of  the  fiscal  year.  Maintenance  work 
on  this  channel  was  not  attempted  on  account  of  the  rapid  shoaling, 
which  makes  the  maintenance  cost  very  high  and  out  of  proportion 
to  the  very  small  amount  of  commerce  which  passes  through  the 
channel.  The  expenditures  during  the  year  were  $4.60,  all  for  new 
work. 

CONTRACTS  IN  FORCK. 

Contractor:  Great  Lakes  Dredge  &  Dock  Ck). 

I>ate  of  contract :  April  2,  1920. 

E)«te  of  approval :  Emergency  contract. 

I>ate  fixed  for  eommeneenient :  April  12,  1920. 

Ehite  fixed  for  completion :  April  22,  1920. 

Amount  of  contract :  1,000  cubic  yards. 

Unit  price:  $4.50  per  cubic  yard. 

Ck)mpleted  at  end  of  fiscal  year :  Termination  of  contract  pending. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  558)-  1 50, 000. 00 

Present  project: 

June  24,  1910 $100, 000. 00 

Mar.  4,  1911 90,000.00 

July  25.  1912 •  19, 889, 15 

Aug.  24,  1912-^ 30,000.00 

Mar.  4,  1913 '30,000.00 

269,889.15 

Total  of  appropriations 319,889.15 

Receipts  from  sales,  etc.,  $4.69. 


KBYPORT  AND  SHOAL  HARBORS,  WOODBRIDGB,  CHBBSEQUAKB. 
MATAWAN,  AND  COMPTON  CREEKS.  ELIZABETH,  RARITAN,  SOUTH, 
AND  SHREWSBURY  RIVERS,  AND  RARITAN  BAY,  N,  J.     (GROUP  B.) 

5.  ELIZABETH  RIVER,  N.  J.     (Bl.) 

OPERATIONS  DURING  THE  FISCAL  TEAR, 

No  dredging  has  been  done  on  this  improvement  during  the  fiscal ' 
year.    A  system  of  harbor  lines  for  the  section  of  the  river  under 
improvement  was  approved  by  the  New  York  Harbor  Line  Board  on 
Feoniary  18,  1920,  but  the  location  and  references  in  the  field  had 
not  been  completed  at  the  end  of  the  fiscal  year. 

The  expenditures  during  the  fiscal  year  were  $3.76. 

OONTRAC5TS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  447).  $59,944.45 
Present  project,  Mar.  4,  1913 15,443.00 


Total  of  appropriations 75, 387. 45 

Receipts  from  sales,  etc.,  $1.10. 

>  Carried  also  under  head  of  Arthur  Kill  or  Staten  Island  Sound. 

•  By    transfer  from   appropriation    for   •*  Improving   Arthur    Kill,    N.    Y.   and    N.    J." 
<21-foot  project). 
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6.  WOODBRIDGE  CREEK,  N.  J.     (B2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  dredging  was  done  on  this  improvement  during  the  fiscal  year. 
The  expenditures  during  the  fiscal  year  were  $50.  • 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Previous  project  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  581) $19,000 

Present  project : 

June  13.  1902 $10,000 

Apr.  28,  1904  (allotment  for  sur>-ey  of  Sept.  1,  1004) 250 

Apr.  28,  1904  (allotment  Nov.  18,  1904)__. 7,500 

Mar.  3,  1905 6.000 

Mar.  2,  1907 .. 19.000 

Mar.  3,  1909  (allotment  Mar.  19.  1909) 6,000 

June  25,  1910 3.00O 

Feb.  27,  1911 3,000 

July  25,  1912 6,000 

Mar.  4,  1913 _'___. 3.000 

Oct.  2,   1914 6,000 

Mar.  4,  1915 6,000 

July  27,  1916 3,000 

Aug.  8,  1917   (allotment) 3,000 

81,750 

Total  of  appropriations 100,750 

Receipts  from  sales,  etc.,  $8.69. 


7.  RARITAN  BAY,  N.   J.     (B3.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  dredging  work  was  done  on  this  improvement  during  the  fiscal 
j^ear.    The  expenditures  during  the  fiscal  year  were  $7.45. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Mar. 

Auff. 

July 

Aiifi. 

Aus. 

Sept. 

July 

Aup. 

.lune 

Mar. 

June 

Mar. 

Mar. 


3,  1881 $50, 000 

2,  1882 50,000 

5,  1884 20, 000 

f),  1886 37,500 

n,  1888 25,000 

19,  1890 40,  000 

13,  1892 40,000 

18,  1894 40,000 

3,  1896 75, 00(? 

3.  1899 65,000 

13,  1902 45,000 

3,  1905 50, 000 

2.  1907 25.000 


Mar.  8,  1909  (allotment  Mar. 

19,  1909) $20,000 

June  25, 1910 20, 000 

Feb.  27,  1911 20, 000 

July  25,  1912 10, 000 

Mar.  4,  1913 20,000 

Oct.  2,  1914 20,000 

Mar.  4,  1915 20,000 

July  27,  1916 20, 000 

Aug.  8,  1917  (allotment) 40,000 

Total  of  appropriations.  752, 500 
Receli)ts  from  sales,  etc.,  $25.07, 
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8.  RARITAN  RIVER,  N.  J.     (B4.) 
OPERATIONS  DURING  THE  EISCAL  YEAR. 

Dredging  to  carry  out  the  project  as  modified  by  the  act  of  March 
2,  1919,  under  a  contract  with  the  Atlantic,  Gulf  &  Pacific  Co.,  dated 
August  23, 1919,  was  commenced  on  September  2  and  continued  until 
December  27,  w^hen  work  was  suspended  for  the  winter  on  account 
of  weather  conditions.  Owing  to  heavy  ice  work  was  not  resumed 
until  March  29.  It  continued  in  progress  until  April  10,  when,  in 
accordance  ,with  department  approval  it  was  temporarily  suspended 
and  had  not  been  resumed  at  the  close  of  the  fiscal  year.  The  main 
channel  was  completed  from  deep  water  at  Keasby  to  the  Washing- 
ton Canal,  a  distance  of  about  4  miles.  The  depth  made  was  about 
16  feet  and  width  200  feet.  About  1,900  feet  of  the  lower  end  of  the 
south  channel  was  completed.  The  depth  made  was  about  lOJ  feet 
and  width  150  feet.  The  total  amount  removed  under  the  contract 
is  812.952  cubic  yards,  scow  measurement,  of  which  199,182  cubic 
yards  were  taken  from  the  south  channel  and  613,770  cubic  yards 
were  taken  from  the  main  channel.  The  material  consisted  of  sand^ 
mud«  shells,  gravel,  and  clay.  It  was  removed  by  the*  hydraulic 
method  and  disposed  of  by  pumping  directly  on  the  adjoining 
meadowlands.  The  plant  employed  consisted  of  one  20-inch  and  one 
18-inch  hydraulic  dredge,  with  tugs,  oil  boat,  coal  and  water  boat, 
pipe  lines,  and  other  usual  appurtenances.  There  was  expended  for 
new  work  during  the  year  $117,373.01  and  for  maintenance  $2,953.33; 
total,  $120,326.34. 

The  maintenance  work  was  done  in  the  main  channel  in  connection 
with  the  above  contract  in  accordance  with  department  approval 
given  April  1.  Material  excavated  above  the  10- foot  contour  was 
charged  to  jnaintenance  of  the  old  10-foot  project.  This  quantity 
amounted  to  19,985  cubic  yards. 

CONTRACTS  IN  FORCE. 

Contract«>r:  Atlantic,  Gulf  &  Pacific  Co. 

Date  of  contract:  August  23,  1919. 

Date  of  approval :  September  2,  1919. 

Date  of  commencement :  October  11.  1919. 

Date  fixed  for  completion :  July  10,  1921. 

Amount  of  contract:  1,511,081  cubic  yards,  scow  measurement. 

Unit  price:  14.89  cents  per  cubic  yard,  scow  measurement. 

Completed  at  end  of  fiscal  year :  53  per  cent. 


APPROPRIATIONS. 

Previou.s  project  (see  H.  Doc.  No.  14fil,  63d  Cong.,  3d  sess.,  p.  rm)-      $13, 963. 00 

Project  of  1878: 

June  18,  1878 $200,000.00 

Mar.  3,  1879 60,000.00 

June  14,  1880 100,000.00 

Mar.  3,  1881 25,000.00 

Aug.  2.  1882 25,000.00 

July  5,  1884 35,000.00 

Aug.  5.  1886 26,  250.  00 

Aug.  11,  1888 50,000.00 

Sept.   19.  1890 50,000.00 
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Project  of  1878— Continued. 

July  13,  1892 $40,000.00 

Aug.  18,  1894 20,000.00 

June  3,  1896 20,000.00 

Mar.  3,  1899 20,000.00 

June  13.  1902  (allotment  Aug.  1,  1902) 20,000.00 

Mar.  3,  1905  (allotment  Aug.  12,  1905) 22,000.00 

Mar.  2,  1907  (allotment  Mar.  20,  1907) 16,975.42 

Mar.  3,  1909  (allotment  Mar.  20,  1909) 10,000.00 

June  25,  1910  (allotment  Aug.  23,  1910) 21,994.39 

Feb.  27,  1911  (allotment  Mar.  9,  1911) 10, 000. 00 

July  25,  1912  (allotment  Aug.  30,  1912) 5, 000. 00 

Mar.  4,  1913  (allotment  Apr.  4,  1913) 1 10.000.00 

Mar.  4,  1915 *  3, 000. 00 

Project  of  1919 : 

Mar.  2,  1919 250,000.00 

$1, 040, 219.  Si 

Total  of  appropriations 1,054,182.81 

TransferretJ  under  authority  of  river  and  harbor  act  Mar.  4, 1913.  9, 635. 90 

1, 044, 546. 91 
Receipts  fronr  sales,  etc.,  $7,954.07. 


9.  SOUTH  RIVER,  N.  J.     (B5.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  done.  Maintenance  dredging  was  postponed  until 
-conditions  improve,  or  until  its  need  becomes  sufficiently  great  to 
warrant  its  prosecution  at  a  high  cost.  Considerable  shoaling  has 
occurred,  but  commerce  has  decreased  to  such  an  extent,  due  to  labor 
<;onditions,  that  the  need  for  dredging  did  not  appear  sufficiently 
urgent  to  warrant  the  payment  of  the  abnormal  prices.  The  ex- 
penditures for  maintenance  during  the  fiscal  year  werrf^$54.57. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  557)  __  $20,000. 00 

Present  project : 

June  14,  1880 $40,000.00 

Mar.  3,  1881 J 6,000.00 

Aug.  2,  1882 10,000.00 

Aug.  5,  1886 5,000.00 

Aug.  11,  1888 5,000.00       . 

Sept.  19.  1890 5, 000. 00 

July  13,  1892 7,000.00 

Aug.   18,   1894 5,000.00 

June  3,  1896 5, 000,  00 

Mar.  3,  1899 5,000.00 

June  13,  1902  (allotment  Aug.  1,  1902) 5, 000. 00 

Mar.  3, 1905  (allotment  Aug.  12,  1905) 5, 000.  00 

Mar.  2, 1907  (allotment  Mar.  20,  1907) 13, 178.  63 

Mar.  3, 1909  (allotment  Mar.  25, 1909) 5, 000.  00 

June  25, 1910  (allotment  Aug.  23.  1910) 19, 380. 63 

^  Original  allotment  $10,000,  of  which  |7,000  was  transferred  to  other  works. 
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Present  project — Continued. 

Feb.  27.  1911  (allotment  Mar.  9,  1911) $5,  000. 00 

July  25,  1912 87,000.00 

Mar.  4.  1913  (allotment  Apr.  4,  1913) 8, 000. 00 

$240,  559.  26 

Total  of  appropriations 260,559.26 

Transferred  under  authority  of  river  and  harbor  act  of  Mar.  4, 191 5_    38, 000. 00 

222,  559.  26 
Receipts  from  sales,  etc.,  $607.46. 


10.  CHEESEQUAKE   CREEK,   N.   J.      (B6.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  done  on  this  improvement  during  the  fiscal  year.    No 
expenditures  were  made. 

CJONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

June  14,  1880 $20,000.00 

Mar.  3,   1881 5,000.00 

Aug.  2,  1882 . 15. 000. 00 

Map.  3, 1905  (allotment  Aug.  12, 1905) 5, 000. 00 

Mar.  3.  1905  (allotment  June  19,  1906) '747.32 

Mar.  2.  1907  (aUotment  Mar.  20,  1907) 3,604.96 

Jane  25,  1910  (allotment  Aug.  23,  1910) 5,000.00 

Fd).  27. 1911  (allotment  Mar.  9, 1911) 2,  .'500. 00 

Jnly  25, 1912  (allotment  Aug.  30,  1912) 1 2, 500. 00 

Mar.  4,  1913  (allotment  Apr.  4,  1913) 2, 500. 00 

Total  of  appropriations 61,852.28 

Receipts  from  sales,  etc.,  $1.45. 


11.  KEYPORT  HARBOR,  N.  J.     (B7.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Efforts  were  made  during  the  summer  and  fall  of  1919  to  secure  a 
satisfactory  offer  in  the  open  market  to  do  maintenance  dredging. 
No  bids  were  offered.  New  soundings  were  taken  and  specifications 
to  cover  the  work  were  again  advertised  under  date  of  April  26, 
1920.  Proposals  were  opened  on  May  26.  No  bids  were  offered. 
Attempts  have  since  been  made  to  secure  an  offer  in  the  open  market. 
The  work  is  unattractive  for  bidders  because  of  the  difficulty  in 
disposing  of  the  dredged  material,  and  under  present  conditions  the 
available  funds  will  not  suffice  to  do  the  work  needed.  The  work  is 
urgently  needed.  The  expenditures  during  the  fiscal  year  were 
$663.26. 

^Original  allotment  $1,000,  of  which  $252.68  was  returned  to  the  Treasury. 
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CONTRACTTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Aug.  2,  1882 $;iO.  47.">.  OO 

July  13,  1892 5,000.00 

Aug.  18,  1894 5,000.00 

June  3,  1896 2,500.00 

Mar.  3.  1899 2,500.00 

June  13,  1902  (allotment  Aug.  1,  1902) 5,000.00 

June  13,  1902  (allotment  May  31,  1904) 5.  000.  OO 

Mar.  3,  1905  (allotment  Aug.  12,  1905) 5.  000. 00 

Mar.  2,  1907  (allotment  Mar.  20,  1907) 8,705.97 

Mar.  3,  1909  (allotment  Mar.  25,  1909) 5,000.00 

June  25,  1910  (allotment  Aug.  23,  1910) 18,872.74 

Feb.  27,  1911  (allotment  Mar.  9.  1911) 5,000.00 

July  25,  1912  (allotment  Aug.  30,  1912) 5,000.00 

Mar.  4,  1913  (allotment  Apr.  4,  1913) 5.000.(X> 

Mar.  4.  1915 5.000.0O 

July  27,  1916  (allotment  Sept.  6,  1916) .5,000.00 

Aug.  8, 1917  (allotment) 5,000.00 

Total  of  appropriations 123,0.5:1  71 

Receipts  from  sales,  etc.,  $3.66. 


12.  MAT  AW  AX  CREEK,  N.  J.     (B8.) 
OPERATIONfi  Dl'RING  THE  FISCAL  YEAR. 

No  work  was  done  under  this  improvement  during  the  fiscal  year, 
and  no  expenditures  were  made. 

CONTRACTTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Mar.  3,  1881 $15,000.00 

Aug.  2.  1882 6,000.00 

Sept.  19,  1890 2.  500.  00 

July  13,  1892 9,620.00 

Aug.  18,  1894 3,000.00 

June  3,  1896 3, 000.  00 

Mar.  3,  1899 3.000.00 

June  13,  1902  (allotment  Aug.  1,  1002) 3,000.00 

June  13,  1902  (allotment  May  31.  1904) *2.684.3U 

Mar.  3,  1905  (allotment  Aug.  12,  1905) 3.000.00 

Mar.  2,  1907  (allotment  Mar.  20,  1907) 6,000.00 

Mar.  3,  1909  (allotment  Mar.  20,  1909) 3,000.00 

Jime  25,  1910  (allotment  Aug.  23,  1910) 6,000.00 

Feb.  27,  1911  (allotment  Mar.  9,  1911) .3,000.00 

July  25,  1912  (allotment  Aug.  30,  1912) 6.  000.  (¥[> 

Mar.  4,  1913  (allotment  Apr.  4,  1913) 3,000.00 

Oct.  2,  1914  (allotment  Oct.  26,  1914) 3,000.00 

Mar.  4,  1915 '11,000.00 

Total  of  appropriations 91,804.  .30 

Receipts  from. sales,  etc.,  $2.99. 

» Original  amount  $3,000,  less  $315.61  returned  to  Treasury  Jan.  3,  1903. 
*  $2,000  additional  by  transfer  from  Raritan  River,  May  31,  1916. 
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13.  SHOAL  HARBOR  AND  COMPTON  CREEK,  N.  J.     (B9.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Bids  for  maintenance  dredging  by  contract  were  to  have  been 
opened  on  July  2,  1919.  No  bids  were  offered.  Efforts  were  made 
throughout  the  balance  of  the  summer  and  fall  to  obtain  a  satisfac- 
tory offer  in  the  open  market  for  doing  this  work,  but  no  satisfactory 
offer  was  secured.  A  new  survey  was  made  in  the  spring  and  the 
work  was  again  advertised  under  date  of  April  26.  Bids  were  opened 
on  Ma}^  26  and  the  only  bid  offered,  that  of  John  P.  Randerson,  at 
65  cents  per  cubic  yard,  scow  measurement,  was  accepted.  A  contract 
was  entered  into  on  June  10,  which  was  approved  by  the  department 
on  June  24.  Work  under  the  contract  had  not  been  commenced  at 
the  close  of  the  fiscal  year.  The  expenditures  during  the  year  were 
$U6.99. 

CONTRACTS   IN   FORCE. 

Contractor:  John  P.  Randerson. 

Date  of  contract :  June  10,  1920. 

Date  of  approval :  June  24, 1920. 

Date  fixed  for  commencement:  July  15, 1920. 

Date  fixed  for  completion :  December  5,  1920. 

Amount  of  contract :  20,000  cubic  yards,  scow  measurement. 

Unit  price :  65  cents  per  cubic  yard,  scow  measurement 

Completed  at  end  of  fiscal  year :  0  per  cent. 


APPROPRIATIONS. 

Sfpt.  19,   1890 $5, 000.  00 

July  13,  1892 3,000.00 

Aug.  18.  1894 3,000.00 

June  3,  1896 5, 000.  00 

Mar.  3,  1899 I 8, 000. 00 

June  13,  1902  (allotted  Aug.  1,  1902) 8,000.00 

Mar.  3,  1905  (allotted  Aug.  12,  1905) 5,000.00 

Mar.  2,  1907  (allotted  Mar.  20, 1907) 9, 750. 57 

June  2.0, 1910  (allotted  Aug.  23,  1910) 8, 752. 24 

Feb.  27,  1911  (allotted  Mar.  9,  1911) 5,000.00 

July  25,  1912  (allotted  Aug.  30,  1912) 5,000.00 

Mar.  4,  1913  (allotted  Apr.  4,  1913) 5,000.00 

Oct,  2,  1914  (allotted  Oct.  26,  1914) 5,000.00 

Mar.  4,  1915  (by  transfer  May  31,  1916) 5,000.00 

July  27,  1916  (allotted  Sept.  6,  1916) 5,000.00 

Mar.  2,  1919  (allotted  Apr.  9,  1919) 5, 000. 00 

Total  appropriations 90, 502.  81 

Rt^lved  by  transfer  from  river  and  harbor  act  Mar.  4,  1913 9, 635.  90 

100, 138.  71 
Receipts  from  sales,  etc.,  ^.67. 


14.  SHREWSBURY  RIVER,  N.  J.     (BIO.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Bids  to  cover  maintenance  dredging  by  contract  under  the  project 
of  1887  were  opened  on  July  2,  1919.  No  reasonable  bids  were 
offered.    Bids  were  solicited  for  this  work  in  the  open  market  during 
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the  summer  and  fall  with  no  acceptable  offers.  The  shoal  areas  were 
again  sounded  in  the  early  spring  and  the  work  agaiiji  advertised 
under  date  of  April  26  and  bids  opened  on  May  26.  The  bid  of  John 
P.  Randerson  for  59  cents  per  cubic  yard,  scow  measurement,  was 
accepted.  A  contract  was  entered  into  on  June  10,  1920,  and  was 
approved  by  the  department  on  eTune  24, 1920.  Work  under  the  con- 
tract had  not  commenced  at  the  close  of  the  fiscal  year.  The  expendi- 
tures during  the  year  for  maintenance  under  the  project  as  existing 
before  March  2,  1919,  were  $1,676.34. 

Under  the  project  adopted  by  the  river  and  harbor  act  approved 
March  2, 1919,  work  was  done.  Surveys  and  tidal  observations  were 
completed  in  the  south  branch  of  the  river.  Specifications  to  cover 
dredging  to  complete  the  project  in  the  south  branch  between  the 
steamboat  dock  at  Sea  Bright  and  the  upper  limit  at  Branchport 
were  advertised  under  date  of  August  2,  1919,  and  proposals  were 
opened^ on  September  2.  The  proposal  of  the  lowest  bidder,  the 
American  Pipe  &  Construction  Co.,  was  accepted  and  a  contract  was- 
entered  into  on  September  26.  Work  under  the  contract  was  com- 
menced about  October  15  and  continued  in  progress  until  Decem- 
ber 19,  when  work  was  stopped  for  the  winter.  Dredging  was  re- 
sumed on  March  24  and  continued  in  progress  at  the  close  of  the- 
fiscal  year.  The  project  was  completed  from  the  steamboat  dock  at 
Sea  Bright  to  the  Pleasure  Bay  bridge,  a  distance  of  3f  miles.  The 
depth  made  was  about  8  feet,  and  width  150  feet.  There  was  removed 
under  the  contract  324,174  cubic  yards,  place  measurement.  This; 
consisted  of  sand  and  mud  and  was  disposed  of  by  pumping  on  the 
adjoining  meadow  lands.  The  plant  consisted  of  one  20-inch  hydraulic- 
dredge,  with  tugboat,  coal  and  water  boat,  and  other  usual  appurte- 
nances. There  was  expended  under  this  project  for  new  work  during: 
the  year,  $49,292.36. 

CONTRACTS  IN  FORCE. 

CJon tractor :  John  P.  RandersoD. 

Date  of  contract :  June  10,  1920. 

Date  of  approval ;  June  24,  1920. 

Date  fixed  for  commencement :  July  15,  1920. 

Date  fixed  for  completion :  December  5,  1920. 

Amount  of  contract :  26,661  cubic  yards,  scow  measurement 

Unit  price :  59  cents  per  cubic  yard,  scow  measurement 

Completed:  Nothing  done. 

Contractor :  American  Pipe  &  Construction  Co. 

Date  of  contract :  September  26,  1919. 

Date  of  approval :  October  7,  1919. 

Date  fixed  for  commencement :  October  26,  1919. 

Date  fixed  for  completion :  August  28,  1921. 

Amount  of  contract :  431,730  cubic  yards,  place  measurement 

Unit  price :  17|  cents  per  cubic  yard,  place  measurement. 

Completed :  76  per  cent. 

APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  .1491.  63d  Cong.,  3d  sess.,  p.  555> $20, 500» 

Existing  project : 

June  18,   1878 $18,000 

Mar.   3,    1879 10,000 

June  14,  1880 30.000 
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Existing  project— <3outinoed. 

Ijlar.    3,    1881 $80,  (KR) 

Aug.   2,    1882 30,000 

Aug.   o.    1886 10,000 

Aug.    11.    1888 10,000 

Sept.   19,   1890 10,000 

July  13,  1892 10,000 

Aug.    18.    1894 5,000 

June  3,    1896 15,000 

Mar.   3,   1899 10,000 

June  6,  1900  (allotment  June  30,  1900) 10,000 

June  13.   1902 75,000 

Mar.    3,    1905 20,000 

Mar.   2,   1907 10,000 

Mar.  3.  1909  (allotment  Mar.  19,  1909) 20,000 

June  25,   1910 10,000 

Feb.  27,  1911 10,000 

July    25,    1912 10,000 

Mar.   4,   1913 10,000 

Oct.  2,  1914 10,000 

Mar.   4,  1915 18, 000 

July  27,  1916 10,000 

Aug.  8,  1917  (allotment) 10,000 

July  18,  1918  (allotment) 10,000 

Mar.  2,  1919  (allotted  Apr.  9,  1919) 10,000 

Project  of  1919 : 

Mar.   2,   1919 100.000 

$587,000- 

Total  of  appropriations 607,600 

Receipts  from  sales,  etc.,  $51.77. 
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IMPROVEMENT  OF  RIVERS  AND  HARBORS  IN  THE  PHILADELPHIA, 

PA.,  DISTRICT. 


REPORT  OF  COL,  W,  B,  LADUE,  CORPS  OF  ENGINEERS,  UNITED  STATES 
ARMY,  DISTRICT  ENGINEER, 


IMPBOVEMENTS. 


Page. 

1.  Delaware  River,  N.  J.,  Lalor 

Street,    Trenton,    to    upper 
railroad  bridge 21»9 

2.  Delaware  River,  Pa.,  and  N. 

J.,     Philadelpbia,     Pa.,     to 
Trenton,  N.  J 2200 

3.  Delaware   River,  Pa.,  N.  J., 

and  DeL,  Philadelphia,  Pa., 

to  the  sea 2201 
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4.  Delaware  River,  at  Camden, 

N.  J 2211 

5.  Schuylkill  River,  Pa 2211 

6.  Ice  harbor  at  Marcus  Hook, 

Pa 2213 

7.  Constructing  pier  in  Delaware 

Bay,  near  Lewes,  Del i —    2214 

8.  Harbor  of  refuge,  Delaware 

Bay,  Del 2215 


JOB  A.  DESCRIPTION  OF  THE  IMPBOVEMENTS  IN  THE  DISTBICT,  SEE  PAGES  388  TO  414. 


L  DELAWARE   RIVER,   N,   J.,   LALOR   STREET.   TRENTON,   TO   UPPER 

RAILROAD  BRIDGE. 

OPERATIONS  DUKING  THE  FISCAL  YEAR. 

Drilling  and  blasting  ledge  rock  and  dredging  were  in  progress  at 
the  beginning  of  the  fiscal  year  under  lease,  dated  September  7, 1918, 
with  the  Auten  Engineering  &  Contracting  Co.  (Inc.),  of  New  York, 
X.  Y.,  for  furnishing  and  operating  1  dredge,  1  tug,  and  4  bottom- 
dump  scows,  and  for  operating  drill  boat  No.  5,  belonging  to  the 
United  States,  at  a  total  monthly  rental  of  $15,900,  coal  and  explo- 
sives being  furnished  by  the  United  States.  The  operation  of  the 
drill  boat  was  suspended  on  November  14,  1919,  and  that  of  the  rest 
of  the  plant  on  November  22,  1919,  owing  to  the  exhaustion  of  avail- 
able funds.  From  July  14, 1919,  to  August  21, 1919,  the  dredge,  tug, 
and  scows  were  operated  on  maintenance  dredging  on  Bordentown 
range.  During  the  fiscal  year  959  holes,  aggregating  approximately 
6^44  linear  feet,  were  drilled  and  blasted,  and  approximately  24,863 
cubic  yards  of  material  were  removed  from  the  channel  and  deposited 
at  dumps  from  3  to  4  miles  below  the  work.  It  is  estimated  that  the 
material  removed  consisted  of  approximately  16,506  cubic  yards  of 
sand,  gravel,  and  clay,  301  cubic  yards  of  bowlders,  and  8,056  cubic 
yards  of  blasted  rock,  making  a  total  of  69,033  cubic  yards  of  sand, 
gravel,  and  clay,  7,197  cubic  yards  of  bowlders,  and  17,821  cubic  yards 
9030— ENQ 1920— FT  2 8  2199 
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of  blasted  rock  removed  under  the  lease.    Expenditures  during  the 
year  amounted  to  $88,025.93,  all  for  new  work. 

liEASE  IN  FORGE. 

Lessor:  Auten  Engineering  &  Contracting  Co.  (Inc.),  of  New- 
York,  N.  Y. 

Consideration  of  lease:  $151,208.79. 

Unit  prices:  One  dredge  and  one  tugboat,  $11,500  per  month;  four 
scows,  $1,800  per  month;  drill  scow  (operating  only),  $2,600  per 
month. 

Date  of  lease :  September  7,  1918. 

Date  of  beginning  work :  September  24, 1918. 

Duration  of  lease :  llj  months  (approximately). 

Completed  at  end  of  fiscal  year :  100  per  cent. 


APPROPRIATIONS. 

Existing  project : 

July  25,  1912 $50,000.00 

Mar.  4,  1913 114,000.00 

Mar.  4,  1915 6,612.  oO 

July  27,  3916 40,000.00 

Mjir:  4,  1915  (allotment  Oct.  30,  1916^ 95,000.00 

July  18,  1918 150,000.00 

Mar.  2.  1910  (allotment  Jan.  12,  1920) 6,000.  00 

June  5,  1920 25.000.00 

Total 486, 612.  50 

Received  from  ssales,  etc.,  $3,518.28. 


2.  DELAWARE   RIVER,   PA.   AND   N.    J.,   PHILADELPHIA,   PA.,   TO 

TRENTON,  N.  J. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  dredging  plant,  consisting  of  the  dredge  Tlunncayie ,  tug,  and 
four  bottom  dump  scows,  owned  by  the  Auten  Engineering  &  Con- 
tracting Co.  (Inc.),  of  New  York,  N.  Y.,  which  was  being  operated 
by  the  owners  at  Trenton,  N.  J.,  under  lease  dated  Septemfer  7, 1918, 
was  temporarily  transferred  to  this  project  on  July  14,  1919.  The 
plant  was  operated  on  maintenance  dredging  in  the  channel  on  Bor- 
dentown  range  from  that  date  to  August  21, 1919,  inclusive.  Dredging 
was  done  to  a  depth  of  12  feet  in  the  western  half  of  the  channel  over 
a  distance  of  about  2,000  feet.  Approximately  30^985  cubic  yards  of 
material  were  removed  and  deposited  close  to  the  Pennsylvania  shore 
in  deep  holes  left  from  commercial  sand  dredging  operations.  A  com- 
plete examination  of  the  channel  was  made  in  June,  1920^  and  depths 
of  less  than  12  feet  at  mean  low  water  were  found  on  the  center  line 
of  the  channel  at  the  following  localities:  Mud  Island  range,  10.4 
feet;  Van  Sciver  range,  11.4  feet;  Grubb  range,  10.7  feet;  Kinkora 
range,  10.6  feet ;  Bordentown  range,  9.7  feet. 
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CONTRACTS  IK  FORCE. 

None. 


APPROPRIATIONS. 

Prior  to  present  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess., 
p.  443) 1  .$201,  000. 00 

Present  project ; 

June  25,  1910 $100,000.00 

Mar.  4,  1911 160,000.00 

Aug.  24,  1912 70,000.00 

Mar.  4,  1913 20,000.00 

July  27.  1916 25,000.00 

Aug.  8,  1917 40,  000.  00 

415, 000.  00 

Total  of  appropriations 616, 000.  00 

Amoant  carried  to  surplus  fund  of  Treasury 3, 376. 75 

Net  total 612, 623.  25. 

Received  from  sales,  etc.,  $605.53. 


3.     I>BI-AWARE    RIVER,    PA.,    N.   J.,    AND    DEL..    PHILADELPHIA,    FX,^ 

TO  THE  SEA. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

New  work, — Original  dredging  under  contract  was  in  progress 
throughout  the  year  except  during  the  winter  months.  No  dike  con- 
struction was  in  progress. 

Under  contract  dated  April  2,  1919,  with  the  Great  Lakes  Dredge 
&  Dock  Co.,  of  New  York,  N.  Y.,  for  dredging  the  eastern  half  of  the 
channel  in  Philadelphia  Harbor  (section  1),  channel  dredging  was 
commenced  July  16,  1919.  Work  was  suspended  for  the  season  De- 
cember 19, 1919,  and  resumed  April  19, 1920.  '  Approximately  535,765 
cubic  yards  of  material  were  removed  during  the  year.  Deductions 
for  excessive  overdepth  dredging  and  excessive  side  slope  dredging 
so  far  as  determined  amount  to  24,92i  cubic  yards,  leaving  a  net  total 
of  510,841  cubic  yards,  including  excessive  dredging  not  yet  deter- 
mined. The  work  to  be  done  under  this  contract  will  complete  to 
full  project  width  the  channel  between  Gloucester,  N.  J.,  and  Green- 
wich Point,  Philadelphia,  Pa.,  where  the  western  half  was  dredged 
in  1915.  A  length  of  approximately  one-half  mile  was  completed 
at  the  end  of  the  year. 

Work  under  contract  dated  April  1,  1919,  with  the  American 
Dredging  Co.,  of  Philadelphia,  Pa.,  for  dredging  on  New  Castle 
range  and  the  lower  end  of  Reedy  Island  range  (sections  2  and  4) 
was  continued,  and  section  2  was  completed  December  13,  1919. 
Work  in  section  4  was  suspended  for  the  season  December  17,  1919^ 
resumed  April  12,  1920,  and  completed  June  30,  1920.  Approxi- 
mately 2,091,773  cubic  yards  of  material  were  removed  during  the 
year,  making  a  total  of  2,507,033  cubic  yards  removed  under  the 

»  Of  this  amonnt  the  sum  of  |124,500,  appropriated  for  the  Improvement  of  the  Dela- 
ware BlTcr  from  Trenton  to  Its  mouth,  was  expended  on  this  part  of  the  river  prior  to 
adoption  of  the  existing  project. 
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contract.  A  deduction  of  229,223  cubic  yards  was  made  for  exces- 
sive overdepth  dredging  and  excessive  side  slope  dredging,  leaving 
a  net  total  of  2,277,810  cubic  yards.  The  length  of  channel  com- 
pleted to  project  dimensions  under  this  contract,  including  portions 


--    >-  ..    ..  ^      -.  range 

and  the  upper  portion  of  Reedy  Island  range  (section  3)  was  com- 
menced July  22,  1919,  suspended  for  the  season  December  18,  1919, 
and  resumed  April  16,  1920.  The  total  quantity  of  material  removed 
during  the  year  was  721,113  cubic  yards,  including  excessive  over- 
depth  dredging  and  excessive  side  slope  dredging  amounting  to 
107,146  cubic  yards,  or  a  net  quantity  of  613,967  cubic  yards.  At 
the  end  of  the  year  the  contract  was  completed  except  for  the  removal 
of  3,204  cubic  yards,  which  were  dredged  July  1  and  2,  1920.  The 
length  of  channel  completed  to  project  dimensions  under  this  con- 
tract, including  portions  with  a  natural  depth  of  35  feet  or  more,  is 
about  4.5  miles. 

Under  contract  dated  April  8,  1919,  with  the  Maryland  Dredging 
^  Contracting  Co.,  for  dredging  on  Liston  range,  channel  dredging 
was  commenced  July  21,  1919,  and  continued  until  stopped  by  tho 
sinking  of  the  contractor's  three  dredges  during  a  storm  on  August 
13,  1919.  The  dredges  were  raised,  and  placed  under  repair,  but 
dredging  was  not  resumed  during  the  season  of  1919.  The  U.  S. 
dredge  Corozdl^  leased  by  the  contractor  from  the  Philadelphia  En- 
gineer district  was  placed  on  the  work,  and  dredging  was  resumed 
June  1,  1920.  The  total  quantity  of  material  removed  during  the 
year  was  239,352  cubic  yards. 

No  w^ork  was  in  progress  under  contracts  dated  April  9  and  10, 
1919,  with  the  Maryland  Dredging  &  Contracting  Co.,  for  dredging 
on  Liston  range  (sections  8  and  9)  other  than  the  preparation  oi 
rehandling  and  depositing  basins,  which  were  also  used  in  connection 
with  the  contract  for  work  on  section  7. 

Under  contract  datefl  April  29, 1920,  with  the  American  Dredging 
Co.,  for  dredging  to  full  project  dimensions  in  Philadelphia  Harbor 
between  Jackson  and  Queen  Streets,  dredging  was  commenced  June 
10,  1920,  and  80,167  cubic  yards  were  removed  during  the  remainder 
of  the  year. 

Work  under  contract  with  the  Great  Lakes  Dredge  &  Dock  Co., 
for  dredging  and  rock  excavation  in  Philadelphia  Harbor  (Mame- 
luke Kock)  was  continued  until  January  2,  1920,  when  operations 
Tvere  suspended  for  the  season.  Work  had  not  been  resumed  at  the 
•end  of  the  fiscal  year,  pending  consideration  of  the  contractor's  claim 
for  relief  under  the  provisions  of  the  river  and  harbor  acts  of  July 
18,  1918,  and  March  2,  1919.  During  the  year  4,002  holes  aggregat- 
ing 36,609  linear  feet,  were  drilled  and  blasted,  making  the  total 
number  drilled  and  blasted  under  the  contract  12,405,  with  an  aggre- 
gate length  of  116,996  linear  feet  Dred^ng  in  the  channel  outside  of 
tke  rock  area  was  in  progress  at  the  beginning  of  the  fiscal  year,  and 
the  removal  of  the  blasted  rock  was  commenced  during  September, 
1919.  Approximately  22,309  cubic  yards  of  ledge  rock  and  80,265 
cubic  yards  of  other  material,  both  place  measurement,  were  removed 
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during  the  year.  At  the  time  work  under  the  contract  was  suspended 
approximately  89  per  cent  of  the  rock  area  had  been  covered  by  drill- 
ing and  blasting  operations  and  approximately  22,309  cubic  yards, 
place  measurement,  of  rock  and  91,543  cubic  yardsj  place  measure- 
ment, of  other  material  had  been  removed  by  dredgmg.  All  of  this 
material  was  deposited  at  Edgemoor,  Del.,  in  an  embankment  to  re- 
inforce the  old  timber  bulkhead  with  the  exception  of  21,610  cubic 
yards,  scow  measurement,  which  were  deposited  in  the  base  of  an 
embankment  in  extension  of  the  bulkhead  and  6,422  cubic  yards,  scow 
measiprement,  which  were  dumped  in  front  of  the  embanlunent  along 
the  timber  bulkhead  but  not  rehandled  at  the  close  of  the  seas(m. 

Work  under  contract  dated  February  1,  1917,  with  the  Maryland 
Dredging  &  Contracting  Co.,  for  dredging  and  rock  excavation  on 
Tinicum,  Chester,  and  Marcus  Hook  ranges,  which  had  been  sus- 
pended for  the  winter  on  December  12, 1918,  was  not  resumed  during 
the  fiscal  year. 

Maintenance. — Maintenance  dredging  with  the  U.  S.  seagoing  hop- 
per dredges  Delaware  and  Manhattan  was  continued  until  July  1^, 
1919,  when  it  became  necessary  to  suspend  operations,  due  to  the  dif- 
ficulty in  obtaining  fireroom  crews  at  the  prevailing  rates  of  pay,  and 
the  dredges  were  laid  up  at  the  Fort  .^liiBin  Military  Reservation. 
General  increases  in  pay  were  put  into  effect  and  maintenance  dredg- 
ing was  resumed  August  4, 1919.  Work  was  suspended  for  the  season 
December  19, 1919,  and  the  dredges  were  taken  to  Fort  Mifflin,  where 
annual  overhaul  and  repair  were  commenced  bv  the  crews.  The  ves- 
sels were  removed  to  the  Philadelphia  Navy  i  ard  January  10,  1920, 
for  such  repair  as  required  shipyard  facilities,  and  were  in  dry  dock 
from  February  9  to  March  9,  1920,  inclusive.  The  work  done  at  the 
Philadelphia  Navy  Yard  included  the  instaUation  of  oil-burnuig 
equipment  in  accordance  with  designs  furnished  by  the  Navy  Depart- 
ment. The  Delaware  was  given  a  trial  on  maintenance  dreclging 
March  17,  and  the  Manhattan  on  March  23,  1920.  The  oil-burning 
installations  failed  to  operate  satisfactorily  and  experiments  wore 
in  progress  in  an  effort  to  improve  them. 

On  account  of  the  scarcity  and  great  increase  in  the  cost  of  fuel 
oil  since  the  conversion  of  the  dredges  to  oil  burners  was  undertaken 
it  was  decided  to  abandon  the  use  oioil  for  the  present  and  the  dredges, 
were  converted  back  to  coal  burners,  retaining,  however,  the  oil  tanks 
and  piping  in  the  hold,  so  that  the  conversion  to  oil  burners  could 
be  readily  made  by  the  crews  whenever  desired.  Both  dredges  re- 
sumed work  April  12,  1920.  No  response  was  received  to  adver- 
tisement for  proposals  for  furnishing  coal  and  fuel  oil  for  the 
plant  and  it  was  necessary  to  purchase  coal  in  open  market  after 
March  31,  1920,  when  the  contract  with  the  Quemahoning  Coal  Co. 
expired  by  limitation.  The  price  of  coal  and  the  difficulty  in  obtain- 
ing it  continued  to  increase  and  it  was  decided  to  suspend  mainte- 
nance work  until  conditions  should  become  more  favorable.  The 
dredges  were  accordingly  laid  up  at  Fort  Mifflin  on  June  25,  1920, 
and  were  still  idle  at  the  end  of  the  year. 

At  the  beginning  of  the  fiscal  year  the  rehandling  machine  Cataract 
had  been  taken  to  Artificial  Island  after  extensive  repairs  commenced 
during  the  winter  season,  and  preparations  were  in  progress  to 
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resume  rehandling  material  from  maintenance  dredging.  Pumping 
was  commenced  July  7,  1919,  the  work  at  first  being  confined  to  the 
enlarging  and  deepening  of  the  rehandling  basins,  the  dredges  in 
the  meantime  depositing  in  the  area  between  Artincial  Island  and 
the  New  Jersey  shore,  as  near  the  lower  end  as  practicable.  Rehan- 
dling of  material  from  maintenance  dredging  was  conmienced  Oc- 
tober 15,  1919,  and  continued  until  December  17,  when  operations 
were  suspended  and  the  machine  taken  to  Fort  Mifflin,  where  annual 
overhaul  and  repair  were  commenced  by  the  crew.  Bepairs  were 
completed  at  a  shipyard  in  Wilmington,  Del.,  and  the  machine*was 
returned  to  Artificial  Island  March  19,  1920.  Pumping  was  resumed 
April  1, 1920.  A  second  rehandling  basin  was  excavated  in  order  to 
permit  the  dredges  to  dump  without  interfering  with  the  work  of 
the  Cataract,  one  basin  being  used  for  dumping  while  pumping  is  in 
progress  in  the  other.  At  the  end  of  the  fiscal  year,  after  suspension 
of  work  by  the  Delaware  and  Manhattan^  the  Ca;taract  was  engaged 
in  removing  shoals  from  the  entrance  channel  to  the  rehandlmg 
basins. 

Kepairs  were  made  to  the  pipe-line  trestle  and  bank  at  Artificial 
Island  as  required  during  the  year,  with  Government  plant  and  hired 
labor.  •  ^' 

The  total  quantity  of  material  removed  in  maintenance  dredging 
during  the  year  was  2,998,839  cubic  yards,  all  of  which  was  deposited 
between  Artificial  Island  and  the  New  Jersey  shore.  Approximately 
1,260,898  cubic  yards  of  this  were  pumped  ashore  on  Artificial  Island 
by  the  Caiaract. 

The  work  of  the  Delaware  and  Manhattan  resulted  in  maintaining, 
virtually  throughout  the  entii-e  year,  a  minimum  depth  of  30  feet 
:at  mean  low  water  over  a  width  of  200  to  400  feet  along  the  center 
line  of  the  channel.  The  plant  so  far  available  for  maintenance 
dredging  is  unable  to  maintain  this  depth  over  the  full  width  of  the 
channel  and  no  attempt  has  been  made  to  maintain  a  35-foot  depth 
in  the  portions  of  the  channel  which  have  been  completed  under 
the  existing  project. 

The  inadequacy  of  the  maintenance  plant  has  long  been  recognized 
and  steps  were  taken  during  the  year  to  acquire  additional  plant. 
The  bucket  ladder  dredge  Corozal  was  purchased  from  the  Panama 
Canal  and  brought  to  Philadelphia,  leaving  the  Canal  Zone  December 
12, 1919,  and  arriving  at  Philadelphia  January  8, 1920.  Pending  the 
construction  or  purchase  of  scows  for  use  with  the  CorozaZ^  this 
dredge  was  leased  to  the  Maryland  Dredging  &  Contracting  Co.,  be- 
ginning May  28,  1920,  for  use  on  contracts  for  dredging  on  Liston 
range. 

Preparation  of  plans  and  specifications  for  steel  and  wooden  dump 
scows  was  in  progress. 

Arrangements  were  made  for  the  purchase  of  the  new  steel  harbor 
tug  D  eland  from  the  United -States  Shipping  Board,  and  alterations 
were  made  during  construction  by  direct  arrangement  with  her 
builders.  The  tug  was  turned  over  to  the  Philadelphia  district  at 
New  Orleans  May  10,  1920.  The  tug  was  not  brougnt  to  Philadel- 
phia during  the  year,  however,  but  was  loaned  to  the  New  Orleans 
office. 
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In  addition  to  the  Deland^  a  second  tuf^  of  the  same  type,  the 
Degolia^  was  purchased  in  (ialveston  from  the  United  States  Ship- 
ping Board.  This  tug  was  brought  to  Philadelphia  April  15  to 
29,  1920,  and  laid  up  until  needecf.  Plans  and  specifications  for  a 
new  20-inch  hydraulic  pipe-line  dredge  were  prepared  and  were 
approved  bv  the  Chief  or  Engineers,  but  the  construction  of  the 
dredge  has  Been  deferred  for  the  present.  The  oil  barge  Belle  Terre 
was  purchased  in  New  York  from  the  Ordnance  Department,  but 
was*not  brought  to  Philadelphia  during  the  year,  being  chartered 
to  the  Water  Transjjortation  Service,  \  nited  States  Army,  at  Ho- 
boken,  N.  J.,  beginning  April  15,  1920.  Three  gasoline  launches,, 
known  as  the  Pennsyrove^  Brintol^  and  Edyemoor^  were  purchased 
for  use  on  survey  work. 

In  addition  to  the  Delaware  and  Manhattan^  the  other  principal 
items  of  floating  plant  underwent  general  overhaul  and  repair  at 
various  times  during  the  year.  Fo  far  as  practicable,  the  •repairs 
were  made  by  the  crews  of  the  vessc  Is. 

Work  was' commenced  July  9,  1919,  under  contract  dated  June  11, 
1919,  with  the  Delaware  Dredging  Co.,  of  Philadelphia,  Pa.,  for 
constructing  an  earth  dike  along  the  shore  of  the  Delaware  River 
at  Old  Man  Point,  X.  J.,  on  land  of  the  United  States  Ordnance 
depot  near  Pedricktown,  N.  J.  Work  was  in  progress  with  a  small 
dredge  during  the  remainder  of  the  year,  except  during  the  winter 
months.  At  the  end  of  the  year  the  dike  was  completed,  except  for 
topping  off  a  few  low  places.  It  will  form  the  river  side  of  an  im- 
pounding basin  for  the  reception  of  material  from  maintenance 
dredging.  A  sluice  was  built  through  the  embankment  with  Gov- 
ernment plant  and  hired  labor  during  the  year. 

Work  under  contract  dated  April  4,  1918,  with  D.  L.  Taylor  & 
Co.  (Inc.),  of  Baltimore,  Md.,  for  riprap  embankment  and  revet- 
ment work  at  Artificial  Island  was  completed  November  11,  1919. 
The  total  quantity  of  stone  placed  under  tnis  contract  was  68,933.318 
tons,  17,987.715  tons  being  placed  during  the  fiscal  year.  Under 
the  provisions  of  section  8  of  the  river  and  harbor  act  of  July  18, 
1918,  the  contractor  was  allowed  additional  compensation  amounting 
to  $100,731.62  on  claims  arising  from  this  contract.  A  further  claim, 
under  the  provisions  of  section  10  of  the  river  and  harbor  act  of 
March  2, 1919,  for  additional  compensation  amounting  to  $64,430.05, 
in  connection  with  this  contract  and  contract  dated  January  6,  1917, 
with  D,  L.  Taylor  &  Co.,  under  which  the  work  was  commenced, 
was  pending  at  the  end  of  the  year. 

Work  under  contract  dated  November  3,  1919,  with  the  Arundel 
(Corporation,  of  Baltimore,  Md.,  for  repairing  dike  at  Bulkhead  Bar 
with  riprap,  was  commenced  November  10,  1919,  and  suspended  for 
the  season  ^December  19,  1919.  Work  was  resumed  April  26,  1920, 
and  completed  June  19,  1920.  The  total  quantity  of  riprap  placed 
under  this  contract  was  14,342.96  tons. 

Fort  Mifflin  Military  Iteservation. — Work  under  contract  dated 
February  19,  1919,  with  the  Pittsburgh-Des  Moines  Steel  Co.,  of 
New  York,  N.  Y.,  for  furnishing  and  erecting  a  steel  tower  and 
water  tank  of  50,000  gallons  capacity  was  completed  July  26,  1919. 
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A  steam-driven  Luitwieler  pump  was  purchased  and  installed,  the 
foundation  and  pump  house  being  built  with  Government  plant  and 
hired  labor.  Water-supply  pipes  were  installed  and  additional  rail- 
road tracks  were  laid,  also  with  Government  plant  and  hired  labor. 

The  case  of  the  United  States  v.  Steamship  Panama  Transport^  to 
recover  cost  of  repairing  the  upper  pier  at  Fort  Mifflin,  whi  h  was 
damaged  by  the  steamer  on  October  30,  1916,  was  the  subject  of 
correspondence  between  the  district  engineer  and  the  United  States 
district  attorney  at  various  times  during  the  year.  Under  date  of 
July  14,  1919,  the  district  attorney  stated  that  no  evidence  would  be 
required  at  the  trial,  except  as  to  the  amount  of  damage,  the  other 
facts  in  regard  to  the  collision,  including  the  admission  of  negligence 
on  the  part  of  the  pilot  of  the  vessel,  having  been  stipulated  and 
agreed  to  between  counsels. 

Under  date  of  August  26,  1919,  the  United  States  district  attorney 
was  furnished  a  detailed  statement  of  the  cost  of  repairing  the  pier^ 
amounting  to  $20,610.10. 

In  addition  to  the  damage  to  the  Government  pier,  equipment 
belonging  to  the  United  States  Lighthouse  Department,  valued  at 
$230.28,  was  destroyed,  making  the  total  amount  of  the  United 
States  Government's  claim  in  this  case  $20,840.38.  Details  of  the 
olaim  of  the  United  States  Lighthouse  Department  were  also  fur- 
nished the  United  States  district  attorney.  Under  date  of  December 
8,  1919,  the  district  attorney  stated  that  the  case  was  entered  on  the 
argument  list  October  20,  1919,  but  could  not  say  when  it  would  be 
reached  for  trial. 

Harbor  lines. — A  slight  revision  of  the  harbor  lines  in  the  vicinity 
of  Newton  Creek,  N.  J.,  altering  the  location  of  the  outlet  of  the 
creek,  was  approved  by  the  Secretary  of  War  on  March  12,  1920. 
This  change  was  made  at  the  request  of  the  New  York  Shipbuilding 
Corporation,  of  Camden,  N.  J.,  to  conform  to  plans  for  the  exten- 
sion of  its  plant. 

A  similar  change  in  the  harbor  lines  at  the  mouth  of  Eidley  Creek, 
Pa.,  was  requested  by  the  Sun  Shipbuilding  Co.^  of  Chester,  Pa.,  in 
order  to  permit  the  construction  of  new  launching  ways  outside  of 
the  existing  harbor  line  on  the  south  side  of  Eidley  Creek.  The 
extension  of  the  ways  beyond  the  harbor  line  was  authorized  by  the 
Secretary  of  War  March  10,  1920,  and  surveys  were  made  to  de- 
termine the  new  location  for  the  outlet  of  the  creek,  but  formal 
revision  of  the  harbor  lines  had  not  been  completed  at  the  end  of 
the  year. 

Expenditures. — Expenditures  during  the  year  amounted  to  $2,275,- 
807.43,  of  which  $798,778.18  was  expended  in  connection  with  new 
work  and  $1,477,029.25  was  expended  in  connection  with  maintenance 
of  the  existing  channel. 
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Item. 


Ori^nal  dredcjng,  under  contract •. 

Rnrk  excavation,  under  contract 

Maintenance  dredfong  with  Government  plant,  includ- 
ing repai  re  t  o  dredging  plant : , . . 

Repairs  to  other  floating  plant 

Purrhase  of  dredge  Corozal  and  spare  parts 

Tran^ferrinf  dredge  Corozal  from  Panama  to  Phlladel- 
phit  and  fitting  out  for  work 

Purchase  of  tug  Deland,  including  alterations  made 
durine  construction 

Purchase  of  tug  DegoUa  and  transferring  tug  from  Gal- 
veston to  Philadelphia 

Purchase  of  oil  barge  Belle  Terre 

Oasoltne  launch  Pennsgrove 

Oasoline  launch  Bristol 

Gasoline  launch  Edgemoor 

CoDstraeting  earth  dike  at  Old  Man  Point,  N.  J.,  under 
contract. 


I«22,fi30.28 
132,214.85 


Ccnstmctbu;  sluice  through  earth  dike  at  Old  Man 
Point  with  Government  plant  and  hired  labor 

Ripnpping  bulkhead  at  Artificial  Island,  under  con- 
tract. 


Repairs  to  pipe  line  trestle,  bank,  etc.,  at  Artificial 
^Island  with  Government  plant. 


New  work. 


Maintenance. 


I 


Purchase 
of  plant. 


Operation,  | 
etc. 


Total. 


.1350,508.14 


S607,405.07 
14, OSS.  46 


Riprap  repairs  to  dike  at  Bulkhead  Bar,  under  contract  J 
Ccostniction  of  steel  tank  and  tower  at  Fort  Mifflin, 

ODder  contract 

Pmcfaa.«e  and  installation  of  steam  pump  at  Fort 

MifflLa,  includii^  repairs  to  boiler  on  hand 

C«stfuetion  of  pump  house  and  installation  of  water 

supply  pipes  at  Fort  MUlfin  with  Government  plant 

a«f  hired  labor 

l4^  railroad  tracks  and  miscellaneous  work  at  Fort 

Mifliin  with  Government  plant  and  hired  labor 

&ttneys  and  incidentals 

Operation  of  floating  plant  in  connection  wiUi  new 

work 

£*re  of  property ! 

£r«meering  and  contingencies,  superintendence  and 

mspection,  olBce  expenses  and  incidentals 


Total.. 


9,454.26 
5,122.32 


29,356.37 


798,778.18 


102,673.61 

95,000.00 

10,152.70 

494.23 

975.00 

975.00 


32,172.35 
1,122.62 
7,631.15 


I 


09.31 
117.34 
27.10 

8,337.79 

9,612.36 

180,243.04 

3,838.00 
54,360.70 

3,884.94 

8,840.81 


8622,630.28- 
132,214.95 

607,405.07 

14,065.46 

350,508.14 

32,172.36- 

103,796.23 

102,631. IS 

10,152.70 

563.54 

1,092.34 

1,002.10 

8,337.79 

9,612.36 

180,243.04 

3,838.00 
54,360.70 

3,884.94 

8,840.81 


3,228.88  .       3,228.88 


470.51 
15,367.21 


"^,"436"4i 
57,026.52 


470.51 
24,821.47 

5,122.32 
8,430.41 

86,381.89* 


560,778.68  1916,250.57 


2,275,807.43 


Improvement  of  water  terminal  facilities  at  the  port  of  Philadel- 
phia,— Mr.  Carroll  R.  Thompson,  assistai^t  director,  department  of 
wharves,  docks,  and  ferries,  city  of  Philadelphia,  submitted  the  fol- 
lowing brief  summary  of  the  progress  that  has  been  made  during  the 
fiscal  year  ended  June  SO,  1920,  in  the  reconstruction  and  rehabilita- 
tion of  the  city's  water  fronts : 

^»>r  and  bulkhead  construction  at  the  port  of  Philadelphia. — ^The  work  of 
(constructing  new  piers,  bulkheads,  and  other  harbor  facilities  was  proceeded 
with  during  the  year  as  rapidly  as  war  conditions  would  permit. 

During  the  fiscal  year  ending  June  "30,  1920,  the  municipality  expended  and 
placed  under  contract  work  amounting  to  $3,865,265.37.  Funds  amounting  to 
^7,500,000,  in  addition  to  the  above,  are  available  for  the  construction  and  im- 
provement of  new  municipal  piers  and  bulkheads  and  for  the  purchase  of  sites- 
>ipon  which  to  erect  them. 

During  the  fiscal  year  private  interests  commenced  the  construction  of  work^ 
the  cost  of  which,  when  completed,  will  amount  to  $453,961.45. 

Penn  Treaty  Park  Pier,  No.  57,  North  Delaware  River— 50  feet  wide  by  250 
feet  long— was  completed  at  a  cost  of  approximately  $90,000.  This  pier  will  be 
utilized  largely  for  river  service. 

Work  under  contracts  for  the  construction  of  the  substructures  of  Piers  Nos. 
82  and  84,  South  Delaware  River,  at  the  foot  of  Wolf  and  Porter  Streets  (for 
which  Arthur  McMullen  Co.  is  the  contractor),  is  in  progress,  Pier  No.  82 
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being  approximately  26.7  per  cent  completed,  and  Pier  No.  84  approximately 
43.8  per  cent  completed.  These  piers  will  be  each  300  feet  wide  by  900  feet 
long,  with  300  feet  dock  space  between  the  piers.  The  estimated  cost  of  the 
substructures  is  $2,800,000. 

Work  upon  the  single-deck  pier  at  the  foot  of  Kenilworth  Street,  known  as 
Pier  No.  30,  South  Delaware  River— 120  feet  wide  by  550  feet  long— (F.  W. 
Mark  Construction  Co.,  contractor)  is  progressing,  and  the  pier  Is  now  approxi- 
mately 51i  per  cent  completed.    The  contract  price  of  this  pier  is  $950,000. 

Under  date  of  August  9,  1919,  a  contract  was  awarded  to  the  McLean  Con- 
tracting Co.  for  the  construction  of  a  bulkhead  in  front  of  city  property  on  the 
west  side  of  the  Schuylkill  River,  south  of  Penrose  Ferry  Bridge,  the  limit  of 
which  contract  is  $400,01)0,  and  this  work  is  now  approximately  181  per  cent 
completed.  This  is  a  permanent  bulkhead,  and  the  city  will  utilize  the  land  in 
back  of  it  as  a  site  upon  which  to  construct  a  municipal  sewage  disposal  plant 

Council,  by  an  ordinance  approved  by  the  mayor  on  the  loth  day  of  June, 

1920,  authorized  the  construction  of  a  new  pier  on  the  site  of  Pier  No.  5,  South 
Delaware  River,  at  the  foot  of  Chestnut  Street.  The  estimated  cost  of  this 
pier— 80  feet  by  550  feet — is  approximately  $500,000,  and  the  work  of  tearing 
out  the  old  pier  and  reconstructing  the  new  one  will  be  begun  this  fall. 

A  bill  is  now  pending  in  city  council,  which  has  been  approved  by  the  commerce 
and  navigation  committee,  authorizing  the  condemnation  of  riparian  rights 
located  along  the  Delaware  River  from  Market  Street  to  property  owned  by  the 
city  of  Philadelphia  south  of  Municipal  Pier  No.  9,  North  Delaware  River,  at  the 
foot  of  Cherry  Street,  upon  which  the  department  will  contract  three  piers, 
one  of  them  a  pier  70  feet  wide  by  approximately  556  feet  long,  to  be  used  for 
river  trafRc,  and  the  other  two  approximately  160  feet  w^de  by  approximately 
540  feet  long,  for  overseas  service.  These  three  piers  will  have  170  feet  dock 
space  between  each  structure.  This  bill  will  probably  be  passed  by  city  council 
at  its  next  meeting — July  27 — and  the  work  will  be  started  early  In  the  year 

1921.  The  estimated  cost  of  this  improvement  is  approximately  $4,000,000. 
City  dredging  plant, — The  city  dredging  plant  did  valuable  work  in  maintain- 
ing suitable  depth  in  city  docks  and  docks  into  which  city  sewers  empty.    During 
the  year  1919  this  plant  dredged  and  pumped  ashore  543,733  cubic  yards  of 
material. 

CONTRACTS  IN  FORCE. 

DREDGING. 
[Section  1,  Philadelphia  Harbor.] 

Contractor*:  Great  Lakes  Dredge  &  Dock  Co.,  of  New  York,  N.  Y. 

Approximate  yardage:  716,000;  unit  price,  47.75  cents. 

Date  of  contract :  April  2,  1919. 

Date  of  approval :  April  26,  1919. 

Date  of  beginning  work  :  July  16,  1910. 

Rate  of  progress  required :  100,000  cubic  yards  per  month. 

Completed  at  end  of  fiscal  year :  71  per  cent. 

[Sections  2  and  4,  New  Castle  and  Reedy  Island  ranges.] 

Contractor:  American  Dredging  Co.,  of  Philadelphia,  Pa. 

Total  yardage;  2,277,810;  unit  price,  19.8  cents. 

Date  of  contract :  April  1,  1919. 

Date  of  approval :  April  26,  1919. 

Date  of  beginning  work :  May  24,  1919. 

Rate  of  progress  required :  375,000  cubic  yards  per  month. 

Date  completed:  June  30.  1920. 

Comi)leted  at  the  end  of  fiscal  year:  100  per  cent. 

[Section  3.  New  Castle  and  Reedy  Island  ranges.] 

Contractor :  American  Dredging  Co.,  of  Philadelphia,  Pa. 

Total  yardage:  617,171:  unit  price,  18.4  cents. 

Date  of  contract:  March  31,  1919. 

Date  of  approval :  April  26,  1919. 

Date  of  beginning  work :  July  22,  1910. 

Rate  of  progress  required :  175,000  cubic  yards  per  month. 

Completed  at  end  of  fiscal  year:  99  per  cent. 

Contract  completed  July  2,  1920. 
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[Section  7,  LlBton  range.] 

rontractor:  Maryland  DredRlnp  &  Contracting  Co.,  of  Baltimore,  Md. 

Approximate  yardage :  <S30,000 ;  unit  price,  25  cents, 

Date  of  contract:   April  8,  1919. 

Date  of  approval :  May  7,  1919. 

Pate  of  beginning  work:  Juiy  21,  1919. 

Rnte  of  progrejw  recpiired :  125,000  cubic  yards  per  month. 

Oomplet<»d  at  end  of  fiscal  year:  28  i>er  cent. 

[S«>ctlon  R,  Liston  rafafce.] 

<'ontractor:  Maryland  nre<lging  &  Contracting  Co.,  of  Baltimore  ,Md. 

Approximate  yardage :  l.fMK).(K)0:  unit  price,  25  cents. 

Pnte  i>f  contract :  April  9.  1919. 

Date  of  approval :  May  7,  1919. 

Date  fixed  for  ccmimencement :  July  8,  1919. 

Rate  of  progress  required:  125,000  cubic  yards  per  month. 

Completed  at  end  of  fiscal  year :  Basin  prepare<l. 

[Section  0,  Liston  range.] 

Contractor:  Maryland  Dredging  &  Ccmtracting  <'o.,  of  Baltimore,  M<1. 

Approximate  yardage:  950,000;  unit  price,  25  cents. 

Dnte  of  cmtract :  April  10.  1919. 

Date  of  approval :  May  7,  1919. 

Dnte  fixed  for  commencement:  July  8,  1919. 

Rate  of  progress  required  :  125.000  cubic  yards  i)er  month. 

Completed  at  end  of  fiscal  year :  Basin  prepared. 

[Philadelphia  Harbor — between  Jackson  and  Queen  streets.] 

Contractor :  American  Dredging  Co.,  of  Philadelphia,  Pa. 

Approximate  yardage:  900,000;  unit  price,  44.3  cents. 

Date  of  contract :  Apiil  29,  1920. 

Date  of  approval :  May  26.  1920. 

Date  of  beginning  work :  June  10,  1920. 

Rate  of  progress  required:  100,000  cubic  yards  per  month. 

Coniplete<l  i^t  end  of  fiscal  year :  8  per  cent. 

DREDOINO  AND  ROCK  REMOVAL. 

[Mameluke  Rock,  Philadelphia  Harbor.] 

Contractor :  Great  Lakes  Dredge  &  Dock  Co.,  of  New  Tork,  N.  Y. 
Approximate  yardage  to  3o  feet:  Dredging,  520,000;  ledge  rock,  65,000. 
Cnlt  prices :  Dredging,  40  cents  per  cubic  yard ;  rock  removal  to  35  feet,  $8.60 
per  cubic  yard:  rock  removal,  35  to  38  feet,  $4.25  per  cubic  yard. 
Date  of  contract :  November  27,  1916. 
Date  of  approval:  December  14,  1916. 
Date  of  beginning  work  :  June  14.  1917. 
Date  fixed  for  completion :  May  17.  1920. 
Completed  at  end  of  fiscal  year :  59  per  cent. 

[Tinicuni.  Marcus  Hook,  and  Chester  ranges.] 

Contractor:  Maryland  Dredging  &  Contracting  Co.,  of  Baltimore,  Md. 

Approximate  yardage:  Dredging  to  35  feet,  10,270;  unit  price,  60  cents;  rock 
removal  to  35  feet,  3.830;  unit  price  to  36  feet,  $14.95;  36  to  38  feet,  $7,475. 

Date  of  contract :  February  1,  1917. 

Djrte  of  approval :  February  10,  1917. 

Date  of  beginning  work :  August  14,  1917. 

Date  fixed  for  completion:  December  1,  1917.  (Waived  for  reasonable 
perio<l. ) 

Completed  at  end  of  fiscal  year :  25  per  cent. 
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RIPRAP  WORK  AT  ARTIFICIAL  ISLAND. 

Contractor:  D.  L.  Taylor  &  Co.  (Inc.),  of  Baltimore,  Md. 

Total  quantity :  68,933  tons  of  stone ;  unit  price,  $1.86  per  ton. 

Date  of  contract :  April  4,  1918. 

Date  of  approval :  May  4,  1918. 

Date  of  beffinning  work :  May  4,  1918. 

Date  fixed  for  completion  :  October  30,  1918.     (\Valve<l  for  reasonable  period.  > 

Date  completed  :  Novcml>er  11,  1919. 

Completed  at  end  of  fiscal  year:  100  per  cent. 

REPAIRING  'dike  AT  BULKHEAD  BAR. 

Contractor :  The  Arundel  Corporation,  of  Baltimore,  Md. 

Total  quantity:  14.343  tons  of  riprap;  unit  price,  $3.74  per  ton. 

Date  of  contract :  November  3,  1919. 

Date  of  approval :  November  29,  1919. 

Date  of  beginning  work :  Novemlx»r  10, 1919. 

Date  fixed  for  completion :  August  16,  1920. 

Date  completed :  June  19,  1920. 

Completed  at  end  of  fiscal  year :  100  per  cent. 

CONSTRUCTION   OF  EARTH  DIKE  AT  OLD   MAN   POINT,   N.   J.      ' 

Contractor :  Delaware  Dredging  Co.,  of  Philadelphia,  Pa. 

Approximate  linear  feet :  7,000 ;  unit  price,  $1.95. 

Date  of  contract :  June  11,  1919. 

Date  of  beginning  work :  July  9,  1919. 

Date  fixed,  for  completion  :  August  21,  1919.    (Waived  for  reasonable  period.) 

Completed'  at  end  of  fiscal  year :  90  per  cent. 

CONSTRUCTING  AND  ERECTENG  ONE   50,000-GALLON   WATER  TANK  AND  TOWER  AT  FORT" 

MIFFLIN. 

Contractor :  Pittsburgh-Des  Moines  Steel  Co.,  of  New  York,  N.  Y. 

Consideration  of  contract :  $6,755. 

Date  of  contract :  February  19.  1919. 

Date  of  approval:  March  6,  1910. 

Date  fixed  for  commencement :  April  7,  1919. 

Date  fixed  for  completion :  October  7,  1919. 

Date  completed :  July  26,  1919. 

Completed  at  end  of  fiscal  year:  100  per  cent. 

FLTINISHING  COAL  FOR  FLOATING  PLANT. 

Contractor :  Quemahoning  Coal  Co.,  of  Somerset,  Pa. 

Approximate  quantity :  30,000  tons. 

Unit  prices:  Class  1,  in  carload  lots  delivered  to  barges  at  contractor's  pier,. 
$5.25  per  ton  of  2,240  pounds ;  class  2,  delivered  into  bunker  holes  of  tugboats^ 
and  vessels  of  similar  type  at  contractor's  pier,  $5.50  per  ton  of  2,240  pounds. 

Date  of  contract :  May  19,  1919, 

Date  of  approval :  June  19,  1919. 

Date  of  beginning  work :  May  6,  1919. 

Date  fixed  for  completion :  March  31,  1920. 

Date  completed :  Expired  by  limitation  March  31, 1920. 

Completed  at  end  of  fiscal  year :  100  per  cent. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess., 
p.   442) *  $9,  794,  948.  71* 

Present  project : 

June  25,  1910 $800, 000.  00 

Feb.  27,  1911 800,000.00 

July  25,  1912 1, 300, 000. 00 

Aug.  24,  1912 450,000.00 


^  In  addition  to  this  amount,  $124,600  was  expended  on  that  part  of  the  Delaware- 
River  between  Philadelphia  and  Trenton  prior  to  adoption  of  existing  project. 
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Present  project — Continued. 

Mar.  4.  1913 $1,750,000.00 

June  23,  1913 2rH),(K»0.00 

Oct.  2,  1914  (allotaient  Oct.  7   1914) 1,  tKX).  0(K).  00 

Mar.  4,  1915  (allotment  Apr.  2,  1915) 1, 000,  (XK).  (K) 

Mar,  4,  1915  (allotment  IVc.  18,  1917) 218.74 

July  27,  1916 2, 100,  000.  (K) 

June  12,  1917 150.000.00 

Aug.  8.  1917 1,870,000.00 

July  1,  1918 150,000.00 

July  18,  1918 1,100,000.00 

July  18,  1918  (allotment  for  readjustment  of 

contract,  Apr.  21.  1920) 100,731.02 

Mar.  2.  1919 1,000,000.00 

June  5,  1920  (river  and  harbor  act) 000, 000.  00 

June  5, 1920  (sundry  civil  act) 300, 000.  00 

; $14, 720, 960. 36 

Total 24, 515,  899. 07 

PHILADELPHIA   HABBOR. 

Total  to  Mar.  3,  1905  (see  H.  Doc.  No.  1491,  63d 

Cong.,  3d  sess..  p.  443) 3,950.000.00 

Amount  carried  to  surplus  fund  of  the  Treasury—  4, 575.  25 

3,  945,  424.  75 

Net  total  of  appropriations 28,461,323.82 

Receipts  from  sales,  etc.,  $64,740.37. 


4.  DELAWARE  RIVER  AT  CAMDEN.  N.  J. 
OPERATIONS  DURING  THE  FISCAL  YEAR* 

No  work  was  done.  Proposals  for  the  work  were  invited  and  bids 
opened  on  April  19,  1920.  At  the  low  bid  received,  the  cost  of  the 
work  oontemplated  by  the  project,  including  the  charges  for  super- 
intendence and  inspection,  would  amount  to  approximately  $327,640, 
Available  fimds  were  not  sufficient  to  accomplish  anything  of  value, 
and  all  bids  were  rejected. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
Mar.  2,  1919 $71,080 


5.  SCHUYLKILL  RIVER,  PA. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Channel  dredging  by  the  American  Dredging  Co.,  of  Philadel- 
phia, Pa.,  imder  contract  dated  May  9, 1918,  and  supplemental  agree- 
ment dated  November  4,  1918,  was  in  progress  at  the  beginning  of 
the  fiscal  year  and  was  completed  on  November  11,  1919.  Approxi- 
mately 233,767  cubic  yards  of  material,  exclusive  of  excessive  over- 
depth  dredging,  were  removed  during  the  fiscal  year,  making  a  total 
of  1^606,404  cuoic  yards  removed  under  the  contract. 

Under  contract  dated  August  22, 1919,  with  the  Maryland  Dredg- 
ing &  Contracting  Co.,  of  Baltimore,  Md.,  for  dredging  to  a  depth  of 
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30  feet  at  mean  low  water  and  full  channel  width  between  the  en- 
trance of  the  reserve  basin  at  the  Philadelphia  Navy  Yard  and 
Penrose  Ferry  Bridge,  a  distance  of  about  4,850  feet,  work  was  begun 
on  October  20, 1919,  and  completed  on  May  27, 1^0.  Approximately 
598,716  cubic  yards  of  material,  exclusive  of  excessive  overdepth 
dredging,  were  removed  under  the  contract. 

Under  contract  dated  August  22, 1919,  with  the  American  Dredging 
Co.,  of  Philadelphia,  Pa.,  for  dredging  to  a  depth  of  30  feet  at  mean 
low  water^  the  uncompleted  portions  of  the  channel  between  Penrose 
Ferry  Bridge  and  Passyunk  Avenue  Bridge,  a  distance  of  about 
11,400  feet,  work  was  begun  on  September  29,  1919,  and  was  com- 
pleted at  the  end  of  the  fiscal  year,  excepting  the  removal  of  certain 
shoals  in  the  east  half  of  the  channel  above  Penrose  Ferry  Bridie. 
Approximately  1,009,215  cubic  yards  of  material  were  removed  under 
this  contract,  exclusive  of  excessive  overdepth  dredging. 

Under  contract  dated  August  22,  1919,  with  the  Maryland  Dredg- 
ing &  Contracting  Co.,  of  Baltimore,  Md.,  for  dredging  to  a  depth  of 
26  feet  below  mean  low  water  and  full  channel  width  between 
Passyunk  Avenue  Bridge  and  Gibsons  Point,  a  distance  of  about 
8,600  feet,  work  was  begun  on  December  9,  1919,  and  was  stiU  in 
progress  at  the  end  of  the  fiscal  year.  Approximatelv  254,230  cubic 
yards,  place  measurement,  exclusive  of  excessive  overdepth  dredging, 
were  removed  under  this  contract  during  the  fiscal  year. 

Under  contract  dated  August  2'2,  1919,  with  the  Maryland  Dredg- 
ing &  Contracting  Co.,  of  Baltimore,  Md.,  for  dredging  to  a  depth 
of  22  feet  at  mean  low  water  and  full  channel  width  between  Gibsons 
Point  and  Cleveland  Avenue,  work  was  begun  on  September  23, 1919, 
and  completed  on  February  22,  1920.  Approximately  370,156  cubic 
yards  of  material,  exclusive  of  excessive  overdepth  clredging,  were 
removed  under  the  contract.  Some  shoals  of  ledge  rock  were  found 
in  this  section,  along  the  edsres  and  at  the  upper  end,  the  removal  of 
which  was  not  required  under  the  terms  of  the  contract. 

The  expenditures  during  the  vear,  all  for  new  work,  were  $804,- 
325.89. 

Imy^rovement  of  water  terminal  and  other  farlUties  at  the  port  of 
Philadelphia, — Mr.  Carroll  R.  Thompson,  assistant  director,  depart- 
ment of  wharves,  docks,  and  ferries,  city  of  Philadelphia,  referring 
to  the  obligation  of  the  city  of  Philadelphia  to  maintain  the  com- 
pleted channel  until  the  city's  contemplated  sewage-disposal  plant  is 
put  in  operation,  states  that  funds  are  available  and  thef  depart- 
ment is  prepared  to  let  contracts,  as  soon  as  necessary,  for  the  main- 
tenance of  the  Schuylkill  River  Channel,  in  accordance  with  the 
provisions  of  the  river  and  harbor  act. 

CONTRACTS  IN  FORCE. 

DREDGING. 

[Between  mouth  and  Passyunk  Avenue  Bridge] 

Contractor:  American  Dredging  Co.,  of  Philadelphia,  Pa. 
Approximate  yardage :  710,000 ;  unit  price,  38  cents. 
Date  of  contract :  May  9,  1918, 
Date  of  approval :  June  3,  1918. 
Date  of  beginning  work :  July  17,  1918. 
Rate  of  progress  required :  100,000  cubic  yards  per  month. 
Supplemental  contract  dated  November  11,  1918,  approved  November  20  and 
22,  1918,  provides  for  increasing  dimensions  of  channel  to  be  dredged  from  2'i 
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feet  at  mean  low  water  and  varying  widths  to  30  feet  deep  at  mean  low  water 
and  full  project  width. 

Rate  of  progress  and  unit  price  not  changed. 

Total  yardage :  1.505.404. 

Date  of  actual  completion  of  work :  November  11,  1919. 

[Section  1.] 

Contractor :  Maryland  Dredging  and  Contracting  Co.,  of  Baltimore,  Md. 

Total  yardage:  598 J16;  unit  price,  22  cents. 

Date  of  contract :  August  22, 1919. 

Date  of  approval :  September  13, 1919. 

Date  of  beginning  work :  October  20, 1919. 

Date  of  actual  completion  of  work :  May  27,  1920. 

[Sections  2  and  S.] 

Contractor:  American  Dredging  Co.,  of  Philadelphia,  Pa. 
Approximate  yardage:   1,168,000;   unit  prices:   Section  2,  22.6  cents,  place 
measurement ;  section  3,  29.8  cents,  scow  measurement 
Date  of  contract :  August  22,  1919. 
Date  of  approval :  September  22,  1919. 
Date  of  beginning  work:  September  29,  1919. 
Rate  of  progress  required :  110,0(X)  cubic  yards  per  month. 
Completed  at  end  of  fiscal  year :  96  per  cent. 

[Section  4.] 

Contractor:  Maryland  Dredging  &  Contracting  Co.,  of  Baltimore,  Md. 

Approximate  yardage:  448,600:  unit  price,  29  cents,  place  measurement. 

Date  of  contract :  August  22,  1919. 

Date  of  approval:  September  13,  1919. 

Date  of  beginning  work :  December  9,  1919. 

Hate  of  progress  required :  45,000  cubic  yards  per  month. 

Completed  at  end  of  fiscal  year :  56  per  cent. 

[Section  5.] 

Contractor:  Maryland  Dredging  &  Contracting  Co.,  of  Baltimore,  Md. 

Total  yardage :  254,230 ;  unit  price,  45  cents. 

Date  of  contract :  August  22,  1919. 

Date  of  approval :  September  13,  1919. 

Date  of  beginning  work :  September  23,  1919. 

Date  of  actual  completion  of  work :  F'ebruary  22,  1920. 


APPROPRIATIONS. 

Prior  to  present  project  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,p.553)-    $52r>,  000 

Present  project: 

Aug.   8,    1917 $300,000.00 

July  8,  1918 300,000.00 

Mar.  2,  1919 1,000,000.00 

1, 600, 000 


Total   appropriations 2, 125,000 

Receivetl  from  sales,  etc.,  $27.50. 

6.  ICE  HARBOR  AT  MARCUS  HOOK,  PA. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Minor  repairs  were  made  to  the  masonry  ice  pier  immediately 
above  the  wharf  of  the  Sun  Oil  Co.,  and  to  the  outer  masonry  ice 
pier  opposite  the  upper  Government  wharf.  The  work  consisted 
in  resetting  loose  stones  and  replacing  missing  stones  with  concrete. 
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and  was  done  with  Government  plant  and  hired  labor  between  June 
22  and  28,  1920,  inclusive.    Amount  of  liabilities  incurred,  $397.44. 

CONTRACrrS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Mar.  2,  1829 $5, 000 

June  23.  18(56 5, 000 

Mar.  2,  1867 94, 000 

June  14,  1880 35, 000 

Mar.  3.  1881 30,000 

Aug,  2,  1882 15,000 

Aug.  5.  1886 15.000 


Aug.  11,  1888 $15,000 

Sept  19,  1800 5. 000 

June  25,  1910 600 

July  27,  1916 1, 000 

Total 220, 600 


7.  CONSTRUCTING  PIER  IN  DELAWARE  BAY,  NEAR  LEWES,  DEL. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

On  account  of  the  increased  cost  of  labor  and  materials  since  the 
report  on  reexamination  of  the  pier  (printed  in  H.  Doc.  No.  1059,64th 
Cong.,  2d  sess.),  thef  sum  of  $78,000  appropriated  for  repairs  in  ac- 
cordance with  this  report  is  insufficient  for  the  purpose  and  the  work 
of  complete  repair  was  not  undertaken. 

The  fender  system  and  floor  were  damaged  by  storm  on  August 
13,  1919.  Temporary  repairs  sufficient  for  present  needs  were  begun 
in  December,  1919,  and  progressed  slowly  until  January  30,  1920, 
when  work  was  suspended  on  account  of  weather  conditions.  Fur- 
ther damage  was  done  by  a  storm  on  February  4  and  5,  1920,  and  the 
material  for  repairs  stored  at  the  pier  washed  away.  The  greater 
part  of  it  has  been  i-ecovered.  The  additional  damage  was  such 
that  the  available  funds  were  insufficient  even  for  temporary  repair 
and  work  was  abandoned. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Mar.  3,  1837 $60,000.00 

July  15,  1870 225,000.00 

June  23,  1874 10,000.00 

Mar.  3,  1875 25, 000. 00 

Mar.  3,  lS7r» 15.  000.  00 

AuK.   14,   1876 30,000.00 

June  18,  1878 20, 000. 00 

^lar.  3.  1870 10,  500.  00 

June  14,  1880 10, 000.  00 

Mur.  3,  1881 10, 000. 00 

Aug.  2,  1882 13, 000. 00 

Apr.  4,  1890 10, 000.  00 

June  3,  1896 7, 660. 00 


June  25,  1910 $1, 500. 00 

Feb.  27,  1911 1, 000. 00 

Mar.    4,    1913     (allotment 

Apr.  27,  1916) 350.00 

July  27,  1916 10, 000. 00 

Aug.  8,  1917 68, 000. 00 

Total   of  appropria- 
tions   527, 010. 00 

Amount  carried  to  surplus 
fund  in  Treasury 820. 60 

Net  total 526, 189. 40 
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a  HARBOR  OF  REFUGE,  DELAWARE  BAT,  DEL. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  funds  applicable  to  this  improvement  were  available  during  the 
year. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Jane  3,  1896 $5,000.00 

June  4. 1897 394, 884. 00 

July  1,  1898 800, 000. 00 

Mar.  8, 1899 877, 000. 00 

June  6, 1900 460, 000. 00 

Mar.  3, 1901 218, 000. 00 

June  25, 1910 8, 000. 00 

Feb.  27,  1911 8,000.00 

Total  of  appropriations 2,255,334.00 

Amount  carried  to  surplus  fund  in  Treasury 1,128.06 

Net  total 2,254,205.34 

9030— ERO 1920— FT  2 9 
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IMPROVEMENT    OF   RIVERS   AND   HARBORS    IX    THE   WILMINGTON^ 

DEL.,  DISTRICT. 


REPORT  OF  MAJ,  E,  N.  JOHySTON,  CORPS  OF  ENGINEERS. 


IMFBOVEMENTS. 

IThe  letters  and  figures  In  parentheses  after  the  titles  indicate  the  group  and  the  nniner- 
ical  order  in  the  group  to  which  the  respective  improvements  belong  for  purposes  of 
appropriation.  ] 


Page. 

L  Cooper  River,  N.  J.  (Al) 2217 

2.  Woodbury  Creek,  N.  J.  (A2)-  2218 

3.  Mantua  Creek,  N.  J.  (A3) —  2219 

4.  Raccoon  Creek,  N.  J.  (A4)-.  2219 

5.  Oldmans  Creek,  N.  J.  (A5)..  2220 

6.  Salem  River,  N.  J.  (A6) 2220 

7.  Alloway  Creek,.N.  J.  (A7)—  2221 
a  Gohansey  River,  N.  J.  (A8).  2221 
9.  Maurice  River,  N.  J.  (A9)—  2222 

10.  Cold  Spring  Inlet,N.  J.  (Bl)-  2222 

U.  Absecon  Inlet.  N.  J.  (B2) —  2223 

12.  Absecon  Creek,  N.  J.  (B3)—  2224 

13.  Tuckerton  Creek,  N.  J.  (B4)-  2224 

14.  Toms  River,  N.  J.  (B5) 2225 

15.  Chester  River,  Pa 2226 

16.  Wilmington  Harbor,  Del 2226 

17.  Inland  waterway  from  Dela- 

ware River  to  Chesapeake 

Bay,  Del.  and  Md 2227 

18.  Operating  and  care  of  inland 

waterway   from    Delaware 
River  to  Chesapeake  Bay,? 

Del.  and  Md 2228 


Pago. 

19.  Appoquinimink    River,    Del. 

(CI) 2229 

20.  Smyrna  River,  Del.  (C2) 2229 

2L  Leipslc  River,  Del.  (C3) 2230 

22.  Little  River,  Del.  (04) 2230 

28.  St  Jones  River,  Del.  (05) ._  2230 

24.  Murderklll  River,  Del.  (06) _  2231 

25.  MispilUon  River,  Del.  (07) __  2232 

26.  Broadklll  River,.  Del.  (08)  __  2233 

27.  Inland    waterway    between 

Rehoboth    Bay    and   Dela- 
ware Bay,  Del 2234 

28.  Inland  waterway  from  Chin- 

coteagae  Bay,  Va.,  to  Dela- 
ware Bay,  Del 2234 

29.  Waterway  on   the  coast  of 

Virginia 2235 


FOB  DESCRIPTION  OF  IMPROVEMENTS  IN   THIS   DISTRICT,   SEE   PAGES    415    TO   483. 


COOPER,  SALEM,  COHANSEY.  AND  :MArHICK  RIVERS:  WOODBURY, 
MANTUA,  RACCOON,  OLDMANS,  AND  ALLOWAY  CREEKS.  N.  .L 
(GROUP  A.) 

1.  COOPER  RIVER.  N.   J.     (Al.) 
OPERATIONS    DURINO    THE    FISCAL   YEAR. 

Dredging  operations  under  contract  for  maintenance  were  in 
progress.  The  channel  was  redredged  to  project  dimensions  (70  feet 
wide  by  12  feet  deep)  from  the  12-foot  curve  in  Delaware  River, 
outside  the  mouth,  upstream  an  aggregate  distance  of  2,425  feet. 

2217 
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Under  open-market  agreement  the  upper  limit  of  the  project  was 
dredged  to  project  dimensions  a  distance  of  about  200  feet.  This 
was  new  work  and  completed  approximately  97  per  cent  of  the 
project.  Material,  consisting  of  mud,  sand,  clay,  and  gravel,  amount- 
ing to  18,790  cubic  yards  was  dredged  under  maintenance  and 
1,365  cubic  yards  under  new  work,  a  total  of  20,155  cubic  yards.  The 
amount  expended  was  $4,346.35,  for  maintenance. 

CONTRACTS  IN  FORCE. 

Contractor :  American  Dredging  Co. 
Date  of  contract  (emergency)  :  December  3,  1919. 

Date  fixed  for  commencement :  January  7,  1920  (waived) ;  commenced  April 
13,  1920. 

Date  fixed  for  completion:  April  7,  1920  (waived). 
Amount  of  contract :  %000  cubic  yards. 
Unit  price :  38  cents  per  cubic  yard,  place  measurement. 
Completed  June  30,  1920 :  75  per  cent. 


APPROPRIATIONS. 
Existing  project : 

June  3,  1896 *  $34, 500. 00 

Mar.  3,  1909  (allotted  Apr,  21,  1909) 5,000.00 

June  25,  1910 8.000.00 

Feb.  27,  1911 5,000.00 

July  25,  1912 5,000.00 

Mar.  4,  1913 5,000.00 

July  27,  1916 .,  oTOOO.OO 

Aug.  8, 1917  (allotted  Oct.  4.  1917) 5,000.00 

Mar.  2,  1919  (allotted  Apr.  1,  1919) 5,000.00 

Mar.  2, 1919  (allotted  Dec.  2, 1919) 5,000.00 

Total 82, 500. 00 

Receipts  from  sales,  etc.,  $8. 


2.  WOODBURY  CREEK,  N.  J.     (A2.) 
OPERATIONS   DITRING   TlfE   FISCAL  TEAR. 

None  were  in  progress.    The  amount  expended  for  office  expenses 
and  inspections  was  $72.19,  all  of  which  was  for  maintenance. 

CONTRACTS   IN  FORCE. 

None. 


APPROPRIATIONS. 
Previous  projects: 

Aug.  2,  1882 $5,000.00 

Junes,  1896 '2,500.00 

$7, 500.  00 

*  Of  the  appropriation  of  $37,000,  approyed  June  8,  1896,  the.  sum  of  $2,500  waa  applied 
to  the  dike  at  mouth  of  Woodbury  Creek,  N.  J. 
•Allotted  from  appropriation  of  $37»000  for  Cooper  River. 
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Existing  project : 

Mar.   4.  1913 $38,000.00 

July  27,  1916 6,000.00 

Aug.  8,  1917  (allotment  Oct.  4,  1917) 2,000.00 

$46, 000. 00 

Total 53,500.00 

Transferred  under  river  and  harbor  act  of  Mar.  4,  1915 6,000.00 

47, 500. 00 
Carried  to  surplus  fund  (previous  proJe<-t) 4,549.69 

Net  total 42.950.31 

Received  from  sales,  etc.,  $476.22. 

3.  MANTUA  CREEK,  N.  J.      (A3.^ 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None  were  in  progress.    The  amount  expended  for  office  expenses 
and  inspections  was  $151.75,  all  of  which  was  for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project    (amount  as  per  H.   Doc.   No.  1491,  6Sd  Cong.,  3d 
sess.,  p.  482) ^- : $3,000 

Existing  project: 

Mar.  3,  1899 $25,000 

June  13,  1902 35,000 

Mar.  2,  1907 34,450 

Mar.  3, 1909  (allotment  Jan.  28, 1910) 7,000 

June  25,  1910 28, 000 

Feb.  27,  1911 6. 000 

July  25,  1912 3, 000 

Mar.  4,  1913 15,000 

July  27,  1916 10,000 

Mar.  2, 1919  (allotment  Apr.  1,  1919) 5,000 

168. 450 

Total 171,450 

Transferred  under  river  and  harbor  act  of  Mar.  4,  1915 15,000 

156,450 
Carried  to  surplus  fund  (existing  project) 200 

Net  total 156, 250 

Receipts  for  sales,  etc.,  $4,029.22. 


4.  RACCOON  CREEK,  N.  J.     (A4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None  were  in  progress.    The  amount  expended  for  office  expenses 
and  inspections  was  $1,495.46,  all  of  which  was  for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 

Previous  project  (amount  as  per  H.  Doc.  No.  1491,  63d  Cong.,  3d 
sess.,  p.  533) $3, 000.  00 

Existing  project: 

June  13,  1902 $15, 000. 00 

Mar.  3,  1905 15, 000. 00 

Mar.  2,  1907 15,000.00 

June  25,  1910 12, 500. 00 

Feb.  27, 1911 ^—      5, 000. 00 

July  25, 1912 4, 000. 00 

Mar.  4.  1913 - 13, 000. 00 

Mar.  4, 1915  (allotment  of  Apr.  1, 1915) 5, 000. 00 

July  27, 1916 5, 000.  00 

Aug.  8, 1917  (allotment  Oct  4,  1917) 5, 000. 00 

Mar.  2,  1919 _•_ 39.770.00 

Mar.  2,  1919  (allotment  Apr.  1,  1919) 2,  500. 00 

•  136, 770.  00 

Total 139, 770.  00 

Received  from  sales,  etc.,  $528.61. 


5.  OLDMANS  CREEK,  N.  J.     (A5.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None  were  in  progress.    The  amount  expended  for  office  expenses 
and  inspections  was ^281.62,  all  of  which  was  for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
Existing  project : 

June  25,  1910 $45,000 

Aug.  8,  1917  (aUotment  Oct.  4,  1917) 5,000 

Mar.  2,  1919  (allotment  Apr.  1,  1919) 2,500 

Total 52, 600 

Transferred  under  river  and  harbor  act  of  Mar.  4,  1915 7,000 

Net  total 46, 600 

Received  from  sales,  etc.,  $476.22. 


6.  SALEM  RIVER,  N.  J.     (A6.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None  were  in  progress.    The  amount  expended  for  office  expenses 
and  inspections  was  ^237.12,  all  of  which  was  for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


Digitized  by  VjOOQIC 


SIYEBS  AND  HABBOBS,  WIIiBflNQTON,  DEL.,  DISTBICT.       2221 

AFPROFBIATION8. 

Prerions  project  (amount  as  per  H.  Doc.  No.  1491,  68d  Oong.,  8d 
sess.,  p.  547) $18,700.00 

Bzisting  project : 

Mar.  2.  1907 $29,000.00 

Mar.  3,  1909  (allotment  Jan.  28,  1910) 6.000.00 

June  26,  1910 12, 000. 00 

Feb.  27,  1911 10,600.00 

July  25,  1912 6,000.00 

Mar.  4,  1913 16,000.00 

July  27,  1916 10,000.00 

Mar.  2,  1919  (allotment  Apr.  1.  1919) 6,000.00 


91,600.00 


Total 110, 300. 00 

Carried  to  surplus  fund  (previous  project) 1,490.66 

Net  total 108. 809. 84 

Received  from  sales,  etc.,  $267.18. 


7.  ALLOWAY  CREEK,  N.  J.     (A7.) 
OFERATIONS.  DUBING  THE  FISCAL  TEAB. 

None  were  in  progress.    The  amount  expended  for  office  expenses 
and  inspections  was  $71.67,  all  of  which  was  for  maintenance. 

OONTBACrrs   IN  FOBCE. 

None. 


.    APFBOPBIATIONS. 
Existing  project : 

Sept.  19,  1890 $6,000.00 

July  13.  1892 3, 000. 00 

Aug.  18,  1894 3,000.00 

June  3,  1896 8, 000. 00 

Mar.  3,  1899 3, 000. 00 

June  13,  1902 3, 000. 00 

Mar.  3,  1905 3.000.00 

Mar.  2,  1907 6, 000. 00 

Mar.  3,  1909  (allotment  Oct.  28,  1909) 5.000.00 

June  26,  1910 3,500.00 

Feb.  27,  1911 5, 000. 00 

July  25,  1912 3,000.00 

Mar.  4,  1913 6. 000. 00 

Aug.  8, 1917  (allotment  Oct  4, 1917) 2,000.00 


Total 52, 500. 00 

Received  from  sales,  etc.,  $100. 


8.  COHANSEY  RIVER,  N.  J.     (Aa) 
OPEBATIONS  DUBING  THE  FISCAL  TEAB. 

None  were  in  progress.    The  amount  expended  for  office  expenses 
and  inspections  was  $102.34,  all  of  which  was  for  maintenance. 

OOKTBACrrS  IK  FOBCE. 

None. 
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APPROPRIATIONS. 

Previous  projects  (amount  as  per  H.  Doc.  No.  1491,  e3d  Cong.,  3d  sess., 

.  p.  430) $36,000 

Existing  project : 

Mar.  2,  1907 $55,800 

Mar.  3. 1909  (allotment  Dec.  1,  1909) 6,000 

July  25.  1912 3, 500 

Aug.  8,  1917  (allotment  Oct.  4,  1917) 4,000 

69,300 

Total 105. 300 

Transferred  under  river  and  harbor  act  of  Mar.  4, 1915) 3,000 

Net  total 102, 300 

Received  from  sales,  etc.,  $576.22. 


9.  MAURICE  RITER,  N.  J.     (A9.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

None  were  in  progress.    The  amount  expended  for  office  expenses 
and  inspections  was  $336.91,  all  of  which  was  for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (amount  as  per  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess., 

p.  484) $43, 000 

Existing  project : 

June  25,  1910 $25, 000 

July  25,  1912 20, 000 

Mar.  4,  1913 30, 000 

July  27,  1916 10, 000 

Aug.  8,  1917 25, 000 

110,000 

Total 153,000 

Transferred  under  river  and  harbor  act  of  Mar.  4,  1915 3,000 

Net  total 150, 000 

Received  from  sales,  etc.,  $476.22. 

COLD    SPRING  AND   ABSBCON   INLETS,   ABSECON  AND  TUCKERTON 
CREEKS,  AND  TOMS  RIVER,  N.  J.     (GROUP  B.) 

10.  COLD  SPRING  INLET,  N.  J.     (Bl.) 

OPERATIONS  DURING  THE  PISCAI.  TEAR. 

None  were  in  progress.  The  amount  expended  during  the  fiscal 
year  for  outstanding  liabilities  on  the  dred^ng  work  in  Cold  Spring 
Harbor  for  the  Navy  Department  by  the  u.  S.  dredge  Absecon  ana 
for  office  expenses  and  inspections  was  $1,790.47. 

OONTRAOrS  IN  FORCE. 

None. 
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APPROPRIATIONS. 
,  GOVEBIVMENT  FUNDS. 

Existing  project : 

Mar.   2,   1907 $811,000 

May  27, 1908 236, 200 

Mar.  4,  1909 284, 000 

Mar.  4,  1911 130,000 

Mar.  4,  1915  (allotment  Sept.  28,  1915) 20,000 

July  1.  1916 20 ,000 

July  27,  1916 1 40,000 

Mar..  2,  1919  (allotment  Apr.  9,  1919) •  10,000 

Total  of  appropriations 1,051,200 

Transferred  under  river  and  harbor  act  of  Mar.  4,  1915 60,000 

Net  total 991, 200 

CONTRIBUTED  *FUND8. 

Contributed  by  Cape  May  Real  Estate  Co 100.000 

Total  of  United  States  and  contributed  funds 1,091,200 

Receipts  from  sales,  etc.,  137.50. 


11.  ABSBCON   INLET,   N.   J.    (B2.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  U.  S.  seagoing  hopper  dredge  Ahsecon  worked  from  July  1  to 
July  13, 1&19,  maintaining  the  channel  over  the  bar  to  project  dimen- 
sions when  weather  conditions  permitted.  Sand  amounting  to  9,800 
yards,  bin  measurement,  was  removed  and  deposited  at  sea.  Under 
authority  of  the  Secretary  of  War  the  Ahsecon  was  transferred  to 
the  Wilmington  (N.  C.)  district  on  July  13,  1919,  for  about  eight 
months'  wort,  then  loaned  to  the  Galveston  (Tex.)  district  for  several 
months'  work  in  that  district.  The  amount  expended  during  the 
fiscal  year  for  maintenance  dredging,  inspections,  extraordinarv  re- 
pairs to  Aisecon  and  outstanding  liabilities  for  contract  work  of  pre- 
vious fiscal  year  was  $15,948.44  for  maintenance. 

CONTRACTS    IN    POROB. 

None. 


APPROPRIATIONS. 

BxiBting  project : 

July  25, 1912 $190, 000 

Mar.  4, 1913 (*) 

Oct.  2  1914    _            _ _  25  000 

Mar.  4, 1915""( aSlotoCTi'of  Apr7l,"l915 )  I-ri_-ZZII-IZZZIirZIIIIII  60,'  000 

July  27. 1916 . 25,  000 

Aug.  8, 1917  (allotment  of  Oct.  4, 1917) 80, 000 

July  18, 1918  (aUotment  of  Aug.  8, 1918) 20, 000 

Total 350,000 

Beceipts  from  sales,  etc.,  $32,773.04. 

^$46,000  was  appropriated  conditionally  by  act  of  Mar.  4,  1918.  Tlie  conditions  were 
not  fnimied.  Under  act  of  Mar.  4,  1915,  the  |45,000  was  transferred  from  the  act  of 
Ifar.  4.  1918,  in  addition  to  $15,000  making  the  $60,000  named  under  act  of  Mar. 
4.  1916. 
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12.  ABSECON  CRBBK,  N.  J.   (BS.) 
OPERATIONS  DURING  THE  FISOAL  YEAR. 

Dredging  operations  for  maintenance  work  under  emergency  con- 
tracts were  in  progress  during  the  year.  The  channel  outside  the 
mouth  across  Absecon  Bay  was  redredged  to  a  depth  of  5  feet  at  mean 
low  water  and  50  feet  wide,  a  total  distance  of  3,200  feet.  Material, 
consisting  of  mud,  sand,  and  shells,  amounting  to  20,198  cubic  yards, 
place  measurement,  was  removed  from  the  channel  by  the  hydraulic 
method  aild  redeposited  in  accordance  with  the  specifications.  The 
amount  expended  durmg  the  year  for  maintenance  dredging,  sui>er- 
vision,  and  office  expenses  was  $7,879,  all  of  which  was  for  mainte- 
nance. 

CONTRACTS    IN     FORCE. 

Contractor :  Hill  Dredging  Ck). 

Date  of  contract  (emergency) :  August  25,  1919. 

Date  fixed  for  commencement:  September  27,  1919  (extended  one  month) ; 
commenced  October  1, 1919. 

Date  fixed  for  completion:  December  27,  1919  (extended  one  month)  ;  com- 
pleted October  22.  1919. 

Amount  of  contract :  11,162  cubic  yards. 

Unit  price :  35  cents  per  cubic  yard,  place  measurement 

Contractor :  Hill  Dredging  Co. 

Date  of  contract  (emergency) :  October  1,  1919. 

Date  fixed  for  commencement :  November  2, 1919 ;  commenced  Ocotber  22, 1919. 

Date  fixed  for  completion :  February  2, 1920 ;  completed  October  31, 1919. 

Amount  of  contract :  9,036  cubic  yards. 

Unit  price :  35  cents  per  cubic  yard,  place  measurement 


APPROPRIATIONS. 

Existing  project : 

July  25, 1912 $15,000 

Mar.  4, 1913 1, 600 

July  27, 1916 1, 600 

Mar.  2,  1919  (allotment  Apr.  9, 1919) 8, 000 

Mar.  2,  1919  (allotment  August  19,  1919) 5,000 

Total 26. 200 


13.  TUCKERTON  CREEK,  N.  J.     (B4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Dredging  operations  under  contract  for  maintenance  were  in  prog- 
ress. The  channel  was  redredged  a  distance  of  3,874  feet  outside  the 
mouth,  80  feet  wide  and  5  feet  deep.  Material,  consisting  of  mud 
and  shells,  amounting  to  29,997  cubic  yards,  place  measurement,  was 
removed  by  the  hydraulic  method  and  redeposited  in  accordance  with 
the  specifications.  The  amount  expended  during  the  year  for  mainte- 
nance  dredging,  supervision,  and  oflSce  expenses  was  $9,7S4,  all  of 
which  was  lor  maintenance. 

CONTRACTS  IN  FORCE. 

Contractor:  HiU  Dredging  Co. 
Date  of  contract :  May  3.  1919. 
Date  of  approval :  July  31,  1919. 
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Date  fixed  for  commencement :  September  8, 1919 ;  commenced  July  18, 1919. 
Date  fixed  for  completion :  De<'eiuber  8,  1919 ;  completed  August  9,  1919. 
Amount  of  contract :  15,000  cubic  yards. 
Unit  price:  30  cents  per  cubic  yard,  place  measurement. 

Contractor :  Hill  Dredging  Co. 

Date  of  contract  (emergency)  :  August  11,  1919. 

Date  fixed  for  commencement ;  October  13,  1919 ;  commenced  August  11,  1919. 

Date  fixed  for  completion :  January  13,  1920 ;  completed  September  25,  1919. 

Amount  of  contract :  14,997  cubic  yards. 

Unit  price :  28  cents  per  cubic  yard,  place  measurement. 


APPROPRIATIONS. 
Existing  project : 

June  13,  1902 $12,000 

Mar.  3,  1905 - 12, 000 

Mar.  2, 1907 12, 000 

Mar.  3,  1909  (allotted  Mar.  13,  1909) 2,000 

June  25,  1910 12.000 

Feb.  27.  1911 28,380 

Mar.  4,  1913 5, 000 

Mar.  4. 1915  (allotted  Apr.  1,  1915) 5, 000 

Aug.  8,  1917  (allotted  Oct.  4,  1917) 5,000 

Mar.  2, 1919  (allotted  Apr.  9,  1919) 5, 000 

Total 93,380 


14.  TOMS  KIVEH,  N.  J.     (B5.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Dredging  operations  for  maintenance  under  contract  were  in 
progress.  The  channel  was  redredged  to  project  dimensions  in  the 
north  and  south  forks  and  in  main  channel  an  aggregate  distance  of 
1,300  feet.  Material,  consisting  of  sand  and  clay,  amounting  to  5,972 
cubic  yards,  place  measurement,  was  removed  by  the  hydraulic 
method  and  redeposited  on  the  banks  above  high  water.  The  amount 
expended  during  the  fiscal  year  for  dredging,  suijerintendence,  and 
inspections  was  $3,193.57,  all  of  which  was  for  maintenance. 

COVTRACTS  IN  FORCE. 

Contractor:  Coast  and  Inland  Dredging  Co. 
Date  of  contract  (emergency)  :  August  22,  1919. 

Date  fixed  for  commencement:  September  22,  1919   (waived);  commenced 
October  19,  1919. 
Date  fixed  for  completion :  December  22,  1919 ;  completed  November  11,  1919. 
Amount  of  contract :  5,972  cubic  yards. 
Unit  price :  38  cents  per  cubic  yard,  place  measurement. 


APPROPRIATIONS. 

Existing  project : 

June  25,  1910 $10,050 

July  25,  1912 1,000 

M^r.  4,  1913 1.000 

July  27,  1916 2.000 

Mar.  2, 1919  (allotment  Apr.  9,  1919) 2,000 

Total 16.050 

Receipts  from  sales,  etc.,  $8.25. 
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15.  CHESTER  RIVER,  PA. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

None  were  in  progress.  Combined  proposals  for  dredging  Cooper 
River,  N.  J.,  and  Cnester  River,  Pa.,  were  opened  October  20,  1919. 
Two  bids  were  received,  but  were  rejected  as  excessive.  The  amount 
expended  during  the  fiscal  year  for  oflSce  expenses  and  contingencies 
was  $146.06  for  maintenance. 

.      CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
Previous  project : 

.Mar.  3,  1881 $3,000 

Aug.  2,  1882 8,000 

July  27,  1916 3,000 

$9,000 

Existing  project : 

Mar.  2,  1919 3,600 

Total 12,000 


16.  WILMINGTON  HARBOR,  DEL. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Maintenance  dredging  of  the  Christiana  River  was  continued  dur- 
ing the  entire  year  with  the  U.  S.  seagoing  hopper  dredge  Minquasy 
exclusive  of  time  lost  due  to  weather  conditions  and  in  making  ordi- 
nary repairs  to  the  plant.  A  total  of  235,900  cubic  yards,  bin  meas- 
urement^ of  mud,  sand,  and  silt  was  removed.  The  work  was  con- 
fined chiefly  between  the  mouth  and  the  Philadelphia,  Baltimore  & 
Washington  Kailroad  Bridge  No.  3.  The  depth  made  varied  from 
15  to  21  feet. 

A  contract  was  entered  into  September  4,  1919,  for  constructing 
a  storehouse  30  by  50  feet  on  the  United  States  Engineer  department 
reservation  along  the  Christiana  Biver.  The  contract  was  completed 
January  15, 1920. 

The  amount  expended  during  the  fiscal  year  was  $72,197.29,  all  of 
which  was  for  maintenance,  including  $10,781.81  contributed  by  the 
city  of  Wilmington.  The  expenditure  of  $12,000  made  during  the 
fiscal  year  1919  for  a  new  inspection  boat  was  reimbursed  by  ad- 
justment of  appropriations. 

CONTRACTS  IN  FORCE. 

Contractor :  H.  C.  Clark. 

Date  of  contract :  September  4, 1919. 

Date  of  approval :  October  2, 1919. 

Date  fixed  for  commencement :  November  7, 1919 ;  commenced  October  9, 1919. 

Date  fixed  for  completion :  February  7,  1920 ;  completed  January  15,  1920. 

Amount  of  contract :  Construction  of  storehouse. 

Unit  price:  $5,977  (lump  sum). 
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APPROPRIATIONS. 
UNITED   STATES   FUNDS. 

Previous  projects  (amount  as  per  H.  Doc.  No.  1491,  63d  Cong.,  3d 
8688.,  p.  579) 1 $404,006.00 

Rrigrtng  project : 

Jnly  1.  1808 $205,846.00 

•  Mar.  3,  1890 45, 000. 00 

June  6,  1900 200, 000. 00 

June  18.  1902 50, 000. 00 

Mar.  3,  1905 25, 000. 00 

Mar.  3, 1905  (allotment  Nov.  28,  1906)* 187. 03 

Mar.  2.  1907 75, 000. 00 

Mar.   2,   1907    (allotments  Dec.  20.   1907,   and 

June  12,  1908)1 500.69 

Mar.  3,  1909  (allotment  Apr.  2,  1909) 40.000. 00 

June  25,  1910 100, 000. 00 

Feb.  27,  19U 100,000.00 

.July  25,  1912 2.50,000.00 

Mar.  4,  1913 30, 000.  00 

Oct  2,  1914  (allotment  Oct.  7,  1914) 30,000.00 

Mar.  4,  1915  (allotment  Apr.  1,  1915) 45.000.00 

July  27,  1916 30,000.00 

Aug.  8,  1917 50,000.00 

July  18.  1918 50,000.00 

Mar.  2,  1919 65,  000. 00 

June  5,  1920  (allotment  June  15,  1920) 78, 000. 00 

1, 469, 533. 72 

Total 1, 874, 139. 72 

(Carried  to  the  surplus  fund 2, 411. 22 

Net   total 1,871,  728.50 

fienwval  of  obstructions  above  Churchmans  Bridge - 500. 69 

1, 871,  227. 81 

CONTRIBUTEl)  FUNDS. 

Contributed  by  city  of  Wilmington,  Del . 54, 117. 69 

Grand  total 1, 925, 345.  .50 

Receipts  from  sales,  etc.,  $2,050.78. 


IT.  INI^VND  WATERWAY  FROM  DELAWARE  RIVER  TO  CHESAPEAKE 
BAY.  DEL.  AND  MD. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

This  waterway  is  known  as  the  Chesapeake  &  Delaware  Canal. 
The  project  for  fts  improvement  was  adopted  by  the  river  and  harbor 
act  of  March  2,  1919.  The  canal  and  its  appurtenant  property  were 
taken  over  by  the  United  States  on  August  13, 1919.  From  that  date 
to  the  close  of  the  fiscal  year  the  canal  was  operated  and  maintained 
by  hired  labor  with  Government  plant.  The  work  during  the  year 
consisted  in  the  purchase  of  the  canal  and  its  appurtenant  property 
and  preliminary  work  incidental  to  work  on  improvement  of  the 
canal.  The  principal  preliminary  work  during  the  year  consisted 
in  making  surveys  on  the  canal  property,  relocating  old  property 
lines,  locating  lines  for  proposed  operations,  and  miscellaneous  sur- 
veying preparatory  to  actual  work  on  improvement. 


» Allotment  $250,  of  which  $62.97  was  rernrned  to  Treasury. 
'Allotment  $1,260,  of  which  $T4d.31  was  returned  to  Treasury. 
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No  excavation  or  construction  work  was  in  progress  during  the 
year,  as  such  work  could  not  be  done  at  a  cost  not  more  than  40  per 
cent  in  excess  of  the  originally  estimated  cost,  as  recjuired  by  section 
1  of  the  river  and  harbor  act  of  March  2,  1919.  This  restriction  was 
repealed  by  the  river  and  harbor  act  of  June  5, 1920. 

The  amount  expended  during  the  year  was  $2,582,979.50,  of  which 
$2,514,289.70  was  expended  for  the  purchase  of  the  canal  and.  its 
appurtenant  property  and  $68,689.80  for  surveying,  engineering, 
office  expenses,  superintendence,  and  contingencies. 

CONTRACTS   IN  FORCE. 

None. 


APPROPRIATIONS. 

Mar.  2,  1919 $3,000,000 

Receipts  from  sales,  etc.,  $668.32. 


18.  OPERATING  AND  CARE  OF  INLAND  WATERWAY  PROM  DELAWARE 
RIVER  TO  CHESAPEAKE  BAY,  DEL.  AND  MD. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

This  waterway  and  its  appurtenant  property  were  taken  over  by 
the  United  States  on  August  13, 1919.  Since  that  date  the  canal  has 
been  satisfactorily  operated  and  maintained  by  hired  labor  with 
Government  plant  under  the  permanent  indefinite  appropriation 
made  by  the  river  and  harbor  act  of  March  3^  1909.  The  work  during 
the  yeaV  consisted  in  operating  and  maintaining  the  canal.  Extjen- 
sive  repairs  and  additions  were  made  to  the  floating  plant,  pumping 
plant,  bridges,  and  locks.  A  machine  shop,  wood  shop,  storehouse^ 
and  mess  quarters  were  built  and  installed.  Existing  buildings  were 
remodeled  and  painted.  General  repairs  to  all  parts  of  the  canal  and 
its  property  were  carried  on  througnout  the  year. 

CONTRACTS  IN  FORCE. 

None. 


EXFENDiTU  jkES. 

The  expenditures  for  the  fiscal  year  were  as  follows : 

1.  Administration   ^23. 767. 03 

2.  Operation  of  locks  and  other  worlvs oo*p^qIk 

3.  Maintenance  and   repairs qa  qk-*S 

4.  Improvement  and  reconstruction oo  «?q  o2 

5.  Channel  work ^'SS'XA 

6.  Special    work 7  kSi'ok 

7.  Emergencies    7,  5du.  \3^ 

158, 067. 44 
Less  receipts  from  sales,  etc.. ^^' ^^ 

Ket  total I'^^S,  051. 29 

Expenditures  for  fiscal  year  ending  June  30,  1920 158.051.29 
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APPOQUINIMINK,    SMYRNA,   LEIPSIC,   LITTLE,    ST.   JONES,   MURDER- 
KILL,  MISPILLION,  AND  BROADKILL  RIVERS,  DEL.     (GROUP  0.) 

19.  APPOQUINIMINK  RIVER,  DEL.     (01.) 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

None  were  in  progress.    There  were  no  expenditures. 

CONTRACTS  IN-  FORCTS. 

None. 


APPROPRIATIONS. 
Existing  project: 

Sept  19,  1890 $5,000.00 

July  13.  1892 5,000.00 

Aug.  18,  1894 5, 000. 00 

June  3,  1896 5, 000. 00 

MaJ-.  3,  1899 5, 000. 00 

June  13.  1902  (allotted  July  30,  1902) 3,000.00 

June  13,  1902  (allotted  June  23.  1904) *  3. 996. 91 

Mar.  3,  1905  (allotted  Apr.  18,  1905) 5,500.00 

Mar.  3.  1905  (allotted  Mar.  20,  1907) 100.00 

Mar.- 2,  1907  (allotted  4tfar.  20,  1907) 5,000.00 

Mar.  3, 1909  (allotted  June  29, 1909) : 5, 000.  00 

June  25,  1910  (allotted  Aug.  30,  1910) . 6,000.00 

Feb.  27, 1911  (allotted  May  22,  1911) 5, 000. 00 

July  25,  1912  (allotted  Sept.  26,  1912) 3,500.00 

Mar.  4, 1913  (allotted  May  10, 1913) 5, 000. 00 

Total 1 67, 096. 91 

Received  from  sales,  etc.,  $150. 


20.  SMYRNA  RIVER,  DEL.     (C2.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

None  were  in  progress.    The  amount  expended  during  the  fiscal 
year  for  office  expenses  and  inspections  was  $264.67  for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Prevjons  projects  (amount  as  per  H.  Doc.  No.  1491,  63d  Cong.,  3d 

s«s.,  p.  555) $77,807.63 

Existing  project: 

Jnne25,  1910 $25,000.00 

Feb.  27,  1911 15, 000. 00 

July  27,  1916 10,  (KK).  00 

50,000.00 

Total 127, 807. 63 

Transferred  under  river  and  harbor  act  of  Mar.  4,  1915 20, 000. 00 

Net  total - 107,  807.63 

Receipts  from  sales,  etc.,  $404.79. 

^  Allotment  of  $4,000,  of  which  $3.09  was  returned  to  the  Treasury. 
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21.  LBIPSIC  RIVER,  DEL.     (03.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

None  were  in  progress.    The  amount  expended,  during  the  fiscal 
year  for  office  expenses  and  inspections  was  $192.64,  for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Existing  project : 

June  25.  1910 $18, 500 

July  26.  1912 19,e00 

Mar.  4,  1913 6,000 

July  27,  1916 6,000 

Total 48, 100 


22.  LITTLE  RIVER,  DEL.      (CH.) 
OPERATIONS  DI7RING  THE  FISCAL  YEAR. 

None  were  in  progress.    The  amount  expended  during  the  fiscal 
year  for  office  expenses  and  inspections  was  $185.76,  for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Existing  project : 

July  25,  1912 $14,000 

Mar.  4,  1913 1,000 

July  27,  1916 3,000 

Total 18,000 


23.  ST.  JONES  RIVER,  DEL.     (05.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None  were  in  progress.    The  amount  expended  during  the  fiscal 
year  for  office  expenses  and  inspections  was  $632.22,  for  new  work. 

CONTRACTS   IN  FORCE. 

None. 
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APFROFRIATIOKS. 

Previous  project  (amount  as  per  H.  Doc.  No.  1491,  63d  Cong.,  8d- 

sess^  p.  544) $70,556.50 

Bristing  project  : 

June  25,  1910 $25,000.00 

Feb.  27,  1911 11,700.00 

Mar.  4.  1913 5, 000. 00 

41,700.00 


Total 112,256. 50 


24.  MURDERKILL  RIVER.  DEL.     (06.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Dredging  operations  under  contract  and  open-market  agreement 
at  the  same  unit  price  were  in  progress.  The  channel  outside  the 
mouth  was  redredged  an  aggregate  distance  of  5,165  feet,  60  feet 
wide,  and  7  feet  deep.  Material,  consisting  of  mud,  sand,  clay,  and 
shells,  amounting  to  33,437  cubic  yards,  was  removed  and  redeposited 
in  accordance  with  the  specifications.  The  amount  expended  during 
the  year  for  dredging,  office  expenses,  and  inspections  was  $10,209.51, 
all  of  which  was  for  maintenance.  The  expenditure  of  $5,000,  made 
during^  the  fiscal  year  1919  for  a  new  inspection  boat,  was  reimbursed 
by  adjustment  oi  appropriations. 

CONTRACTS  IN  FORCE. 

Contractor:   Delaware  Dredging  Co. 

Date  of  contract  (emergency) :  August  13,  1919. 

Date  fixed  for  commencement :  September  15, 1919 ;  commenced  that  day. 

Date  fixed  for  completion :  January  15, 1920 ;  completed  October  29, 1919. 

Amount  of  contract :  21,254  cubic  yards,  place  measurement 

Unit  price :  28  cents  per  cubic  yard. 


APPROPRIATIONS. 
Existing  project : 

July  13,  1892 $7,000.00 

Aug.  18,  1894 *  5, 000.  00 

June  3.  1896 6,500.00 

Mar.  3,  1899 5, 000. 00 

June  13,  1902  (allotted  July  30,  1902) , 2,000.00 

Apr.  28,  1904  (allotted  June  16,  1904) *  5, 431. 67 

Mar.  3,  1905  (allotted  Apr.  18,  1905) 5,500.00 

Mar.  3,  1905  (allotted  Apr.  3,  1906) •3,580.81 

Mar.  2,  1907  (allotted  Mar.  20,  1907) 8,000.00 

Mar.  2, 1907  (allotted  Apr.  18,  1908) * 2, 938.  51 

Mar.  3,  1909  (allotted  May  1,  1909) 7.000.00 

June  25,  1910  (allotted  Aug.  30,  1910) 15,000.00 

Feb.  27,  1911  (allotted  May  22,  1911) 5, 000. 00 

July  25,  1912  (allotted  Sept.  26,  1912) 3,000.00 

Mar.  4, 1913  (aUotted  May  10,  1913) 5, 000. 00 

Mar.  4.  1915  (allotted  Apr.  1,  1915) 5,000.00 

July  27.  1916  (allotted  Oct.  16,  1916) 5,000.00 

Aug.  8,  1917  (allotted  Oct.  5,  1917) 7, 500. 00 

Total 103. 450. 99 

^  ADpropriation,  $6,500,  of  which  f  1.500  was  expended  on  St.  Jones  River,  Del. 
'Allotment  of  $5,500,  of  which  $68.3.3  was  returned  to  Treasury. 
•AUotment  of  $3,660.  of  which  $279.19  was  returned  to  Treasury. 
« Allotment  of  $3,000.  of  which  $61.49  was  returned  to  Treasury. 
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25.  MISPILLION  RIVER,  DEL.    (07.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Dredging  operations  under  an  emergency  contract  for  new  work 
were  in  progress.  The  channel  in  the  reach  at  the  mouth  and  across 
the  flats  outside  the  mouth  in  Delaware  Bay,  was  dredged  an  aggre- 
gate distance  of  2,200  feet,  with  a  width  ranmng  from  15  feet  to  80 
feet,  and  to  a  varying  depth  of  from  4  to  5  feet  at  mean  low  water. 
Material,  consisting  of  mud,  sand,  clay,  and  gravel,  amounting  to 
13,710  cubic  yards,  was  removed  and  redeposited  in  accordance  with 
the  specifications. 

Work  under  contract  for  jetty  construction  (new  work)  and  jetty 
repairs  f  maintenance)  was  started  on  June  16, 1920.  To  the  close  of 
the  fiscal  year  119  piles  for  the  jetty  construction  work  had  been 
driven,  and  preliminary  work  for  jetty  repairs  was  in  progress. 

The  amount  expended  during  the  "fiscal  year  for  dredging,  jetty 
construction,  ana  repairs,  ofiice  expenses,  and  engineering  was 
$6,881.46  for  new  work,  and  $796.46  for  maintenance,  a  total  of 
$6,677.92.  The  expenditure  of  $15,000  made  during  the  fiscal  vear 
1919  for  a  new  inspection  boat  was  reimbursed  by  adjustment  of  ap- 
propriations. 

CONTRACTS  IN  FORCE. 

Contractor :  Delaware  Dredging  Co. 
Date  of  contract  (emergency)  :  October  30,  1919. 

Date  fixed  for  commencement:   December  1,   1919;  commenced  November 
26, 1919. 
Date  fixed  for  completion:  April  1,  1920  (waived) ;  completed  May  7,  1920. 
Amount  of  contract :  13,710  cubic  yards,  place  measurement 
Unit  price :  34.8  cents  per  cubic  yard. 

Contractor:  Wilson  M.  Vinyard  (Vinyard  Ship  Building  Co.). 

Date  of  contract :  April  27, 1920. 

Date  of  approval :  May  24, 1920. 

Date  fixed  for  commencement :  July  1,  1920 ;  commenced  June  16,  1920. 

Date  fixed  for  completion :  November  1,  1920. 

Amount  of  contract :  Construction  of  750  linear  feet  of  new  Jetty  and  repairs 
to  old  Jetty. 

Unit  prices :  Jetty  construction,  $34.71  per  linear  foot,  in  place ;  Jetty  repairs, 
round  timber,  44  cents  per  linear  foot,  in  place;  stone  $4.63  per  cubic  yard,  in 
place ;  iron,  11  cents  per  pound,  in  place. 

Completed  at  end  of  fiscal  year :  4  per  cent. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d 

sess.,  p.  487) $78,490.07 

Mar.  2,  1907  (allotted  Mar.  20,  1907) 40,000.00 

Mar.  3,  1909  (allotted  June  15.  1909) 7, 000. 00 

June  25,  1910  (allotted  Aug.  30,  1910) 39,  (X)0. 00 

Feb.  27,  1911  (allotted  May  22,  1911) 5, 000. 00 

July  25,  1912  (allotted  Sept.  27,  1912) 6,000.  00 

Mar.  4. 1913  (allotted  May  10, 1913) 17, 000. 00 

Mar.  4, 1915  (allotted  Apr.  1. 1915) 10, 000. 00 

July  27, 1916  (allotted  Oct.  16,  1916) 10,000.00 

Aug.  8,  1917  (allotted  Oct.  5,  1917) 7, 500.  00 

$219,990.07 
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Bzisdng  project: 

Map.  2.  1919 $70, 400. 00 

Mar.  2,  1919  (aUotted  *Mar.  29, 1919) 5, 000. 00 

$76, 400. 00 

Total 1..  295, 390. 07 

Transferred  to  Appoquinlmink  River  from  allotment  under  act  of 
Mar.  3.  1905 100.00 

Net  total 295,290.07 


20.  BROADKILL  RIVER,  DEL.     (C8.) 
OPERATIONS  DURIKG  THE  FISCAL  TEAB. 

Maintenance  operations  under  contract  for  repairs  to  the  jetty  at 
the  month  of  the  river  were  in  progress.  Work  was  commenced  on 
October  27,  1919;  suspended  from  December  13,  1919,  to  April  7, 
1920,  on  account  of  labor  troubles  and  severe  weather  conditions;  ana 
completed  June  12,  1920.  The  existing  jetty  at  the  mouth  was  re- 
inforced, where  it  was  found  necessary,  with  1647.9  cubic  yards  of 
stone  and  2288.1  pounds  of  iron.  The  amount  expended  during  the 
year  for  jetty  repairs,  office  expenses,  and  engineering  was  $15,184.46, 
for  maintenance. 

OONTRACTTS  IN  FOBCE. 

Contractor:  J.  H.  Terry  &  Co. 
Date  of  contract :  October  10,  1919. 
Date  of  approval :  November  5,  1919. 

Date  fixed  for  commencement:  December  12,  1919;  commenced  October  27, 
1919. 

Date  fixed  for  completion :  March  12, 1920  (waived) ;  completed  June  12, 1920. 
Amount  of  contract:  1,060  cubic  yards  of  stone  and  3,000  pounds  of  Iron. 
Unit  prices :  $10.50  per  cubic  yard  for  stone ;  14  cents  per  pound  for  iron. 


APPROFRIATIOKS. 

Previous  project  (amount  as  per  H.  Doc.  No.  1491.  63d  Cong.,  3d 
aess.,  p.  414) $35, 000. 00 

Existing  project: 

Mar.  2,  1907 $33,330.00 

Mar.  2,  1907  (allotment  Oct.  20,  1908) '4,332.67 

Mar.  2,  1907   (allotment  Dec.  8,  1908) 3,200.00 

Mar.  3, 1900  (allotment  June  28, 1909) 3, 000. 00 

June  25,  1910 5, 000. 00 

Feb.  27. 1911 10, 000. 00 

July   25,    1912 5,000.00 

Mar.  4,   1913 5,000.00 

Mar.  4,  1915  (allotment  Apr.  1,  1915) 5,000.00 

Aug.  8,  1917  (allotment  Oct.  5,  1917) 15,000.00 

Mar.  2,  1919  (allotment  Mar.  29,  1919) 5,000.00 

93,862.67 

Total 1 128, 862. 67 

Received  from  sales,  etc.,  $100. 

^  Allotment  of  $4,500,  of  which  $167.SS  was  returned  to  Treasury- 
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-27.  INLAND  WATERWAY  BETWEEN  REHOBOTH  BAY  AND  DELAWARE 

BAY,  DEL. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

None  were  in  progress.    The  amount  expended  during  the  fiscal 
year  for  office  expenses  and  inspections  was  $750.73,  for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
Existing  project :  / 

July  25,  1912 $50,000 

Mar.  4,  1913 41, 725 

Mar.  4,  1915  (allotted  Apr.  1,  1915) 41,000 

Mar.  4,  1915  (allotted  Aug.  11,  1915) 35.000 

July  27,  1916 50,000 

Aug.  8,  1917 50,000 

Total 267. 725 

Received  from  sales  $476.72. 


28.  INLAND  WATERWAY  FROM  CHINCOTEAGUE  BAY,  VA.,  TO  DELA- 
WARE  BAY,    AT    OR    NEAR    LEWES,    DEL. 

OPERATIONS  DURING  THE   FISCAL  YEAR. 

Informal  proposals  were  invited  for  furnishing  the  required  ma- 
terial and  labor  to  make  repairs  to  the  three  Government-built 
bridges  at  Ocean  View,  Del.  The  proposal  of  A.  F.  Evans,  of  Frank- 
ford,  Del.,  was  accepted.  Work  was  started  on  October  15, 1919,  and 
completed  November  15, 1919.  The  Cedar  Neck  Bridge  was  entirely 
rebuilt.  Minor  repairs  and  replacements  were  made  to  the  Jeflferson 
Creek  and  Middle  Bridges. 

During  February,  1920,  emergency  repairs  were  made  to  the  ap- 
proaches of  the  Jenerson  Creek  Bridge.  An  allotment  of  $200,  made 
on  March  1,  1920,  was  applied  to  this  work. 

The  amount  expended  during  the  year  for  bridge  repairs  and 
inspections  was  $1,700,  for  maintenance. 

CONTRACTS  IN  PORCE. 

None. 


APPROPRIATIONS. 

Aug.  5,  1886 w $18,750.00 

Aug.  11,  1888 50,000.00 

Sept.  19, 1890 50, 000. 00 

July  13,  1892 25, 000. 00 

Aug.  18,  1894 25, 000.  00 

June  3, 1896 25, 000.  00 

June  25, 1910 1,  500.  00 
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Mar.  4,  1913  (allotment  Mar.  1,  1920) $200.00 

Oct  2,  1914  (allotment  Oct  7,  1914) 1, 000. 00 

Mar.  4,  1915  (allotment  Apr.  1,  1915) 1, 000. 00 

Aug.  8,  1917 1—  1, 000. 00 

Mar.  2, 1919 1, 500. 00 

June  5,  1920  (allotment  June  15, 1920) 1, 500. 00- 

Total 201,450.0<> 

Betnmed  to  Treasury  as  required  by  section  7  of  river  and  harbor 

act  Mar.  3,  1905 . 7. 7a 

201, 442. 30 


29.    WATERWAY  ON  THE  COAST   OF  VIRGINIA. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Dredging  operations  under  informal  agreement,  by  written  notice 
and  acceptance,  were  in  progress.  Work  was  commenced  on  Decem- 
ber 13,  1919,  and  completed  January  21,  1920.  The  channel  across 
Bogues  Bay  and  in  Cat  River  was  redredged  an  aggregate  length  of 
2,400  feet  5  feet  deep,  and  to  a  width  not  exceeding  50  feet.  Ma- 
terial consisting  of  mud,  sand,  and  shells,  amounting  to  8,422  cubic 
yards,  was  removed  and  redeposited  outside  of  the  channel  limits, 
in  approved  localities.  The  entire  work  was  completed  in  173^ 
worbng  hours,  at  a*  unit  cost  of  15.4  cents  per  cubic  yard.  The 
amount  expended  during  the  year  for  dredging,  office  expenses,  and 
inspections  was  $1,988.14,  for  maintenance. 

CONTRACTS   IN  FORCE. 

[Informal  agreement] 

Contractor :  S.  W.  Alexander,  Ohlncoteague,  Vc. 
Authorlzeri  by  Chief  of  Engineers :   September  5, 1919. 
Oate  of  commencement :  December  13,  1919. 
Dote  of  completion :  January  21, 1920. 

Cbaractcr  and  amount  of  work :   Dredging  8,422  cubic  yards,  place  measure- 
ment. 

Unit  price :  $7.50  per  working  hour. 


APPROPRIATIONS. 
Existing  project : 

June  25, 1910 $12. 100 

July  27,  1916 1, 000 

July  18, 1918 1, 000 

Total l-i  100 
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IMPROVEMENT  OF  RIVERS  AND  HARBORS  IN  THE  BALTIMORE,  Bfl)., 

DISTRICT. 


REPORT  OP  COL.  J.  P.  JERVEY,  CORPS  OF  BNOINEER8. 


IMPR0VKMSNT8. 


[The  letters  and  figures  In  parentheses  after  the  titles  Indicate  the  group  and  the  numer- 
ical order  in  the  group  to  which  the  respective  improTements  belong  for  purposes  of 
appropriation.] 


1.  Baltimore  Harbor  and  Chan- 

nels, Md 

2.  Soaquehanna    River,    above 


Page. 

2237 


2238 


and  below  Havre  de  Orace, 
Md 

3.  Elk  and  Little  Elk  Rivera, 

Md.  (Al) 2230 

4.  Rockhall  Harbor,  Md.  (A2).  2239 

5.  Chester  River,  Md.  (AS) 2240 

a  Corsica  River,  Md.  (A4) 2240 

7.  Queenstown     Harbor,     Md. 

(A5) 2241 

8.  Claiborne  Harbor,  Md.  (A6).  2241 

9.  Tilghman     Island     Harbor, 

Md.    (A7) 2242 

10.  Tred  Avon  River,  Md.  (AS).  2242 

11.  La  Trappe  River,  Md.  (A9).  2242 

12.  Choptank  River,  Md.  (AlO).  2243 

13.  Tnckahoe  River,  Md.  (All).  2243 

14.  Warwick  River,  Md.  (A12)-  2244 


15. 


Page. 


Cambridge      Harbor,       Md. 
(A18) 2244 

16.  Slaughter  Creek,  Md.  (A14).    2245 

17.  Nanticoke  River    (including 

Northwest  Fork),  Del.  and 

Md.   (A15) 2245 

18.  Broad    Oeek    River,     DeL 

( A16) 

19.  Tyaskln  Creek.  Md.  (A17)  — 

20.  Wicomico  River,  Md.  (A18)- 

21.  Lower  Thoroughfare,  at  or 

near  Wenona,  Deal  Ishind, 
Md.   (A19) 

22.  Crisfield  Harbor,  Md.  (A20)- 

23.  Broad  Creek,  Md.  (A21) 

24.  Pocomoke  River,  Md.  (A22)- 

25.  Twitch  Cove  and  Blp  Thor- 

oughfare River,  Md.  (A28). 

26.  Tangier  Channel,  Va.  (A24). 


2245 
2246 
2246 


2247 
2247 
2248 
2248 

2248 
2249 


FOR  DESCRIPTION  OF  IMPROVEMENTS  IN  THIS  DISTRICT  SEE  PAGES  483  TO  631. 


1.  BALTIMORE  HARBOR  AND  CHANNELS.  MD. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Dredging  under  two  contracts  for  new  work  was  carried  on  as 
follows:  mth  Sanford  &  Brooks  Co.,  for  deepening  to  project  depth 
and  width  the  branch  channel  into  Curtis  Bay,  507,633  cubic  yards 
of  mud  being  excavated,  at  a  unit  cost  of  27  cents,  resulting  in  com- 
pletion of  about  53  per  cent  of  the  contract.  An  aggregate  of  49,440 
linear  feet  of  50-foot-wide  cuts  was  made.    The  material  was  dis- 

e^sed  of  on  the  property  of  the  Canton  Co.,  at  Canton,  Baltimore, 
d.  With  the  Arundel  Corporation,  for  deepening  to  project  depth 
and  a  bottom  width  of  about  150  feet,  for  such  distance  as  available 
funds  will  permit,  the  branch  channel  into  Southwest  Baltimore 
Harbor  from  the  Fort  McHenry  section  of  the  main  ship  channel 
toward  Ferry  Bar.  A  total  of  196,303  cubic  yards  of  mud  was  exca- 
vated, at  a  unit  cost  of  23  cents,  resulting  m  completion  of  about 
17  per  cent  of  the  contract.    An  aggregate  of  12,546  linear  feet  of 
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87^  foot-wide  cuts  was  made.    The  material  was  disposed  of  on  the 
regular  Government  dumping  ground  in  Chesapeake  Bay. 

JJumerous  inspections  of  private  dredging  work  were  made,  a 
new  inspection  boat  procured  in  place  of  uie  old  one  through  trans- 
fer with  the  Wilmington  (Del.)  district  and  the  floating  plant  main- 
tained in  good  condition. 

CONTRACTS  IN  FORCE. 

CJontract  with  Sanford  &  Brooks  Co.  for  dredging  an  estimated  quantity  of 
950,000  cubic  yards  of  material,  at  27  cents  per  cubic  yard,  approved  August 
20,  1919;  date  of  beginning  work,  September  24,  1919;  and  of  expiration  of 
contract,  October  9, 1920. 

Contract  with  the  Arundel  Corporation  for  dredging  an  estimated  quantity 
of  l,ieO,000  cubic  yards  of  material,  at  23  cents  per  cubic  yard,  approved 
December  11,  1919;  date  of  beginning  work,  January  5,  1920;  and  of  expira- 
tion of  contract,  September  19,  1920. 


APPROPRIATIONS. 

Previous  projects  (from  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p. 
402) $9, 199, 180 

Present  project : 

Aug.  8,  1917 354, 000 

July  18,  1918 300,000 

June  5,  1920  j( allotted  June  15,  1920) UO.OOO 

Total 9, 963, 180 

Receipts  from  sales,  etc.,  $40,158.81. 


2.  SUSQUEHANNA  RIVER  ABOVE  AND  BELOW  HAVRE  DB  GRACE,  MO. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

None. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  561) $97,890 

Present  project :  > 

Aug.  2,  1882 $25,000 

July  5,  1884 20,000 

Aug.  5,  1886 6,000 

Aug.  11,  1888 10,000 

Sept.  19,  1890 4,000 

July  13, 1892 4, 000 

Aug.  18,  1894 4,000 

June  13,  1902 10,000 

Mar.  3,  1905 10,000 

Mar.  2,  1907 20,000 

June  25,  1910 20.000 

Feb.  27,  1911 84,500 

Mar.  4,  1913 61,230 

218,780 

Total 816»  120 
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ROCTHALL.  QUEENSTOWN,  CLAIBORNE,  TILGHMAN  ISLAND,  CAM- 
BRIDGE,  AND  CRISFIELD  HARBORS,  ELK  AND  LITTLE  ELK,  CHES- 
^R,  CORSICA,  CHOPTANK,  TUCKAHOE,  WARWICK,  LA  TRAPPE. 
TRED  AVON,  WICOMICO,  AND  POCOMOKE  RIVERS,  SLAUGHTER, 
TYASKIN,  AND  BROAD  CREEKS,  TWITCH  COVE  AND  BIG  THOROUGH- 
FARE RIVER,  AND  LOWER  THOROUGHFARE,  DEAL  ISLAND,  MD.: 
NAIS'TICOKE  RIVER  (INCLUDING  NORTHWEST  FORK),  DEL.  AND 
BID.;  BROAD  CREEK  RIVER,  DEL;  AND  TANGIER  CHANNEL,  VA. 
(GROUP  A.) 

3.  ELK  AND  LITTLE  ELK  RIVERS,  MD.     (Al.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

None. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

PreTious  projects  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  447) $103,968 

Present  project : 

July  25,  1912 $4,040 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 5,000 

Mar.  4,  1915  (allotted  Apr.  19,  1916) 6,000 

July  27,  1916 8,500 

23,540 

Total  of  appropriations 127,508 

Sept.  30,  1912,  fands  contributed  by  private  Interests 2, 020 

Total 129, 528 


4.  ROCKHALL  HARBOR,  MD.     (A2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

An  examination  of  channel  across  Swan  Point  Bar  was  made  and 
report  submitted  in  May. 

APPROPRIATIONS. 

PreTious  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  8d  seas.,  p.  587)..  $86, 471. 72 

Present  project : 

Mar.  4.  1913  (aUotted  Apr.  16,  1913) $10,810.00 

Mar.  4,  1915  (aUotted  Dec.  20,  1919) *  237. 05 

11,047.05 

Total 97, 518. 77 

*  Of  the  original  allotment  of  $600,  $862.05  was  returned  to  the  credit  of  the  appro- 
prtatfOBL 
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5.  CHESTER  RIVER,  MD.     (A3.) 
OPERATIOKS  DURING  THE  FISCAL  YEAB« 

None. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Prior  to  present  project  (see  H.  Doc.  No.  1491,  63d  €k>ng.,  3d  sess., 
p.  425) ^ - $41, 000. 00 

Present  project : 

Sept.  19,  1890 $5,000.00 

July  13.  1892 3,000.00 

Aug.  18,  1894 1,500.00 

June  3,  1896 1, 600.  OD 

Mar.  3,  1899 3,200.00 

June  13, 1902  (aUotted  Sept.  17,  1902) 6. 402. 00 

Mar.  3, 1905  (aUotted  May  15,  1905) 1, 245.  OD 

Mar.  2,  1907  (aUotted  Mar.  22,  1907) 2,417.36 

Mar.  3,  1909  (allotted  Mar.  29, 1909) 5,000.00 

June  25,  1910  (allotted  July  29,  1910) 3,000.00 

Feb.  27,  1911  (aUotted  Mar.  20,  1911) 2,368.42 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 4,300.00 

37,982.78 

Total  of  appropriations 78,982.78 

Carried  to  surplus  fund  of  Treasury 2, 958. 64 

Net  total 75,974.24 


6.  CORSICA  RIVER,  MD.     (A4.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

None. 

CONTRACTS  IN  FORCE. 

*  None. 


AI  PROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  CJong..  3d  sess.,  p.  437) $30,000 

Present  project : 

July  25,  1912 $5,368 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 4,800 

Aug.  8, 1917  (allotment) 2, 800 

12,968 

Total 42,968 
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7.  QUBENSTOWN  HARBOR,  MD.   (A6.) 
OPERATIONS   DURING  THE   FISCAL  TEAR. 

None. 

OONTRACTTS    IN   FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  6Sd  Cong.,  3d  sess.,  p.  533)  —  $19, 000. 00 
Present  project:  ..^*^ 

June  13,  1902  (allotted  Sept.  17,  1902) $12,000.00 

Mar.  3, 1905  (allotted  May  15,  1905) 4, 606. 50 

Mar.  2,  1907  (allotted  Mar.  22,  1907) 4,975.70 

June  25, 1910  (allotted  July  29.  1910) 8, 607. 40 

Feb.  27.  1911  (allotted  Mar.  20,  1911) 2,368.42 

July  25,  1912  (allotted  Oct.  5.  1912) 5,000.00 

Mar.  4.  1913  (allotted  Apr.  16.  1913) 3,600.00 

Mar.  4,  1915  (allotted  Apr.  2. 1915) 3, 000. 00 

Mar.  4. 1915  (allotted  Apr.  19, 1916) lOa  00 

Aug.  8,  1917  (allotment) j 3,000.00 

47,258.02 

Total 66, 258. 02 


8.  CLAIBORNE  HARBOR,  MD.    (A6.) 
OPERATIONS   DURING   THE   FISCAL  TEAR. 

An  examination  was  made  of  the  channel. 

OONtRACTS    IN    FORCE. 

None.  '^ 


APPROPRIATIONS. 

June  13,  1902  (allotted  Sept.  17.  1902) $15,000.00 

Mar  3. 1905  (allotted  May  15,  1905) 1, 863. 35 

Mar.  2,  1907  (allotted  Mar.  22,  1907) 3, 440. 24 

Mar.  3.  1909  (aUotted  Apr.  9,  1909) 12,000.00 

June  25,  1910  (allotted  July  29.  1910) 14, 597. 81 

Feb.  27.  1911  (allotted  Mar.  20,  1911) 3, 947. 37 

July  25,  1912  (allotted  Oct.  5.  1912) 3,000.00 

Mar.  4,  1913  (allotted  Apr.  16.  1913) 3,600.00 

Mar.  4, 1915  (allotted  Apr.  2,  1915) 2, 000. 00 

Mar.  4, 1915  (allotted  Apr.  19, 1916) 100. 00 

July  27,  1916  (allotted  Aug.  22.  1916) 2,000.00 

Aug.  8,  1917  (allotment) 6,000.00 

67,  548.  77 

Returned  to  surplus  fund  of  Treasury 1, 202. 68 

Total 66, 346. 09 
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9.  TILGHMAN  ISLAND  HARBOR,  MD.     (A7.) 
OFEBATIONS  DURING  THE  FISCAL  TEAR. 

None. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATION. 
July  25,  1912 $7, 820 


10.  TRED  AVON  RIVER,  MD.     (A8.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc  No.  1491,  63d  Gong.,  8d  sess.,  p.  568) $6,000 

Existing  project : 

July  25,  1912 - 9, 200 

Mar.  2,  1919 19,600 

28.800 

Total -^- 84,800 


11.  LA  TRAPPE  RIVER,  MD.     (A9.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

None. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

July  13,  1892 $2, 600. 00 

Aug.  18.  1894 4,750.00 

Mar.  3, 1905  (allotted  May  15,  1905) 1,867.50 

Mar.  2,  1907  (allotted  Mar.  22,  1907) 2,135.89 

Mar.  8, 1909  (allotted  Mar.  29, 1909) 8, 000. 00 
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Feb.  27,  1911  (allotted  Mar.  20,  1911) $1,578.95 

Jnly  25,  1912  (allotted  Oct.  5,  1912) 3,000.00 

Mar.  4, 1913  (aUotted  Apr.  16, 1913) 2, 000. 00 

Mar.  4, 1915  (allotted  Apr.  2, 1915) 2, 500. 00 

Mar.  4, 1915  (allotted  Apr.  19, 1916) 100. 00 

Jnly  27, 1916  (allotted  Aug.  22, 1916) 1, 500. 00 

Total _„  24.931.  84 


12.  CHOPTANK  RIVER,  MD.     (AlO.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

None. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

June  14,  1880 $5, 000. 00 

Mar-  3,  1881 5, 000. 00 

Aug.  2,  1882 5. 000. 00 

Jnly  5,  1884 5, 000. 00 

Aug.  5,  1886 10,000.00 

Aug.  11,  1888 : 7. 500. 00 

Sept.  19,  1890 7, 500. 00 

July  13,  1892 1 3, 000. 00 

Aug.  18,  1894 2,  000. 00 

June  3,  1896 2, 0(¥).  00 

Mar.  3,  1899 8, 000. 00 

June  13, 1902  (allotted  Sept.  17,  1902) 3, 000. 00 

Mar.  3, 1905  (allotted  May  15, 1905) 7, 885. 00 

Mar.  2,  1907  (allotted  Mar.  22,  1907) 9, 662.  55 

June  25,  1910  (allotted  July  29.  1910) 4,  451.25 

Feb.  27, 1911  (allotted  Mar.  20,  1911) 3, 947. 37 

July  25,  1912  (allotted  Oct.  5,  1912) 3,000.00 

Mar.  4,  1913  (aUotted  Apr.  16,  1913) 4,000. 00 

Mar.  4. 1915  (allotted  Apr.  2, 1915) 4. 000. 00 

Mar.  4,  1915  (allotted  Apr.  19,  1916) 200.00 

Total 1 - 100, 146. 17 


13.  TUCIKAHOE  RIVER,  MD.     (All.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
July  25,  1912 $15,600 
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14.  WARWICK  RIVER,  MD.     (A12.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

None. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Ck)ng.,  3tl  sess.,  p.  573)—  $6,000.00 

Present  project : 

July  13,  1892 $6,000.00 

Aug.  18,  1894 2,000.00 

June  3,  1896 2,000.00 

Mar.  3,  1899- 2,000.00 

June  13,  1902  (allotted  Sept.  17,  1902) 4,000.00 

Mar.  3,  1905  (allotted  May  15,  1905) 1,909.00 

Mar.  2,  1907  (allotted  Mar.  22,  1907) 3,493.87 

Mar.  3,  1909  (allotted  Mar.  29,  1909) -3,000.00 

June  25,  1910  (allotted  July  29,  1910) 3,000.00 

Feb.  27,  1911  (allotted  Mar.  20, 1911) 1, 578. 95 

July  25,  1912  (allotted  Oct.  5,  1912) 4,000.00 

Mar.  4,  1913  (allotted  Apr.  16, 1913) 4, 000. 00 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 3,000.00 

Mar.  4,  1915  (allotted  Apr.  19,  1916) 100.00 

July  27, 1916  (allotted  Aug.  22, 1916) -:-    3, 000. 00 

43,081.82 

Total 49, 081. 82 


15.  CAMBRIDGE  HARBOR,  MD.     (A13.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None. 

,      CONTRACTS   IN   FORCE. 

None. 


APPR0PRL4TI0NS. 

Previous  projects  (see  H.  Doc.  1491,  63a  Cong.,  3d  sess.,  p.  419) $32,500.00 

Present  project: 

Auff.  11,  1888 $.5,000.00 

Sept  19,  1890 5,000.00 

July  13,  1892 7.737.00 

June  13, 1902  (allotted  Sept.  17,  3902) 3,000.00 

Mar.  3,  1905  (allotted  May  15,  1905) 3,120.80 

Mar.  2, 1907  (allotted  Mar.  22, 1907) 1, 531.  63 

June  25,  1910  (allotted  July  29,  1910) 6,450.58 

Feb.  27, 1911  (allotted  Mar.  20,  1911) 2, 368. 42 

Mar.  4, 1915  (allotted  Apr.  19,  1916) 200. 00 

34,408.43 

Total 66.90a43 

Digitized  by  VjOOQIC 


RIV£BS  AKD  HARBORS — ^BALTIMORE,  MD.,  DISTRICT.         2245 
16.  SLAUGHTER  CREEK,  MD.     (A14.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None. 

CONTRACTS   IN   FORCE. 

None. 


APPROPRIATION. 
Jnly  25.  1912 $4,140 


17.  NANTICOKE  RIVER    (INCLUDIXG  NORTHWEST  FORK),  DEL.  AND 

MD.      (A15.) 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

None. 

CONTRACTS   IN  FORCE. 

None. 


APPROPRATIONS. 


Aug.  19,  1894 *$5,000 

Jnne  3. 1896 3,000 

Mar.  3,  1899 3,000 

Mar.  3,  1905 2,000 

Mar.  2, 1907 2,000 

Mar.   3,   1909    (aUotted   Mar. 

29, 1909) 2, 000 


June  25,  1910 $12, 960 

Feb.  27,  1911 36.000 

.Tuly  25.  1912 5, 000 

Mar.  4,  1913 3, 600 

July  27,  1916 5, 000 


Total 79,  560 


18.  BROAD  CREEK  RIVER,  DEL.     (A16.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Emergency  contract  with  Sussex  Paving  Co.  for  maintenance 
dredging  between  the  bridges  at  Laurel,  Del. — about  1,650  feet — was 
entered  into  March  26,  1920,  but  owing  to  the  operation  of  con- 
tractor's plant  at  another  locality,  work  was  not  begun  during  the 
fiscal  year,  and  waiver  of  time  limit  for  commencement  was  granted 
to  July  15, 1920. 

CONTRACT  IN  FORCE. 

Emergency  contract  with  Sussex  Paving  Co.  for  dredging  an  estimated 
quantity  of  14,000  cubic  yards  of  loose  sand  and  mud  at  29  cents  per  cubic  yard, 
date  of  beginning  work  July  15,  1920,  and  of  expiration  of  contract  within  10 
weeks  thereafter. 

^Thifl  appropriation  was  for  Improving  Broad  Creek  River,  Del.,  but  under  the  terms 
of  this  act  was  applied  to  removing  bar  on  Nanticoke  River  at  Seaford,  Del. 
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AFPROFRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  414) >_  *  $57, 500 

Present  project : 

July  25,  1912 $14, 520  , 

Mar.  4,  1913 2, 000 

July  27,  1916 1,500 

Mar.  2, 1919  (allotted  Mar.  15, 1919) 5, 000 

23,020 

Total 80, 520 


19.  TYASKIN  CREEK,  MD.     (A17.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

An  examination  was  made  of  the  channel. 

CONTRACTS  IN  FORGE. 

None. 

APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Ck)ng.,  3d  sess.,  p.  570)  —  $10, 158. 00 

Present  Drolect  * 

Mar.  2, 1907  (allotted  Mar.  22, 1907) $6,500.00 

June  25, 1910  (allotted  July  29, 1910) 4, 000. 00 

Feb.  27, 1911  (allotted  Mar.  20,  1911) 1, 578. 94 

July  25,  1912  (allotted  Oct.  5,  1912) 3,000.00 

Mar.  4,  1913  (allotted  Apr.  16,  1913) 2,500.00 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 6.000.00 

Mar.  4,  1915  (allotted  Apr.  19,  1916) 100.00 

July  27,  1916  (allotted  Aug.  22,  1916) 3,000.00 

Aug.  8, 1917  (allotment) 1, 000. 00 

Mar.  2,  1919  (allotted  Mar.  15,  1919) 4,000.00 

31,678.94 

Total 41, 836. 94 


20.  WICOMICO  RIVER,  MD.     (A18.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  CJong.,  3d  sees.,  p.  578) $50,000 

Present  project: 

Sept.  19,  1890 $10,000 

July  13.  1892 6, 500 

Aug.  18,  1894 3,000 

1  Not  including  the  approprtation  of  $5,000  by  the  act  of  Aug.  18,  1894,  which,  under 
the  terms  of  the  act,  was  applied  to  removing  bar  on  Nanticoke  River  at  Seaford,  Del. 
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Ppeaent  project— Continued. 

June  a  1896 $3, 700 

June  6, 1900 18 

June  18. 1902  (aUotted  S^t.  17,  1902) 6,798 

Mar.  3.  1905 5,000 

Mar.  2,  1907 2, 500 

Mar.  3, 1909  (allotted  Mar.  29,  1909) 5,000 

June  25,  1910 29, 000 

Pfeb.  27. 1911  (aUotted  Mar.  20.  1911) 3,000 

July  25, 1912  (allotted  Oct.  5.  1912) 8,000 

Mar.  4, 1913  (allotted  Apr.  16,  191?) 3,000 

Mar.  4, 1915  (allotted  Apr.  2,  1915) 6,000 

July  27, 1916  (aUotted  Aug.  22,  1916) 3,000 

July  18, 1918  (allotted  Aug.  2,  1918) 3,000 

Mar.  2.  1919 17, 100 

$109,616 


Total 159, 616 


n.  LOWER  THOROUGHFARE  AT  OR  NEAR  WENONA,  DEAL  ISLAND, 

MD.    (A19.) 

OPERATIONS  DURING  THB  FIBOAIj  TBAB. 

None. 

OONTRACrrS  IN  FORGE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Gong.,  3d  sess.,  p.  440) $5,000 

Preaent  project : 

June  25, 1910 $5. 300 

July  25,  1912 2, 000 

Aug.  8,  1917  (allotment) 3,000 

10,800 

Total 15, 300 


22.  CRISFIELD  HARBOR.  MD.    (A20.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

None. 

CONTRACTS  IN  FORGE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  437)—  $37. 317. 60 

Prasent  project : 

Mar.  2,  1907 $37,707.00 

June  25,  1910 10, 055. 00 

July  25,  1912 5,000.00 

52.762.00 

Total 80, 079. 50 
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23*.  BROAD  CREEK,  MD.   (A21.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATION. 

July  25.  1912 . $57,200 

Transferred  under  river  and  harbor  act  of  Mar.  4,  1915 20,000 

Total 37. 200 


24.  PCXJOMOKB  RIVER,  MD.     (A22.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  G3d  CJong.,  3d  sess.,  p.  527)-  $20,500.00 

Present  project : 

June  3,  1896 $5,000.00 

Mar.  3,  1899 3,000.00 

June  13,  1902  (allotted  Sept.  17,  1902) 4,800.00 

Mar.  3,  1905  (allotted  May  15,  1905) 1,743.00 

Mar.  2,  1907  (allotted  Mar.  22,  1907) 2.298.60 

Mar.  3,  1909  (allotted  Mar.  29,  1909) 2, 500. 00 

Feb.  27, 1911  (allotted  Mar.  20,  1911 ) 2, 868. 42 

21,710.02 

Total 42,210.02 


25.  TWITCH  COVE  AND  BIG  THOROUGHFARB  RIVER,  MD.  (A28.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATION. 
July  25, 1912 $2,900 
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26.  TANGIER  CHANNEL,  VA.     (A24.) 
OPEKATIONS  DURING  THE  FISCAL  YEAR. 

None. 

CONTRACTS  IN  FORCE. 

None. 

APPROPRIATION. 

liar.  2,  1919 $16, 434. 
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IMPROVEMENT   OF   RIVERS   AND   HARBORS   IN   THE   WASHINGTON, 

D.  C,  DISTRICT. 


REPORT  OF  MAJ.  M.  C.  TYLER,  CORPS  OF  ENGINEERS. 


IlfFBOVEliENTS. 


[The  letters  and  figures  in  parentheses  after  the  titles  indicate  the  group  and  the  nnmer- 
Ical  order  In  the  group  to  which  the  respective  tmproTements  belong  for  purposes  of 
appropriation.  ] 


Potomac  River  at  Washing- 
ton, D.  a  (Al). 


Potomac  River  at  Alexandria, 
Va.   (A2) 

Potomac  River  at  Lower  Ce- 
dar Point,  Md.  (A3) 

Occoqnan  Creek,  Va.  (A4)  — 


Page. 

2261 
2253 


2253 
2254 


Page. 

5.  Aqula  Creek,  Va.  (A6) 2266 

6.  Rappahannock     River,      Va. 

(Bl) 2255 

7.  Urbana  Creek,  Va.  (B2) 2256 

a  Mattaponl  River,  Va.  (B3) 2257 

9.  Pamnnk^  River,  Va.  (B4) 


VOB  DnSCBIFnOIV  OF  IMPROVEMENTS   IN   THIS   DISTRICT,   SEE  PAGES   531    TO   564. 


POTOMAC  RIVER  AT  WASHINGTON.  D.  C,  AT  ALEXANDRIA,  VA.,  AND 
AT  LOWER  CEDAR  POINT,  MD.;  ANACOSTIA  RIVER.  D.  C. ;  OCCO- 
QUAN,  AQUIA,  UPPER  MACHODOC,  AND  NOMINI  CREEKS,  VA. 
(GROUP  A.) 

1.  POTOMAC  RIVER  AT  WASHINGTON,  D.  C.   (Al.) 
OPERATIONS  DX7KING  THE  FISCAL  TEAR. 

The  marsh  area  back  of  the  training  dike  for  the  Virginia  Channel 
inclosed  by  the  embankment  running  from  the  lower  end  of  the  train- 
ing dike,  to  the  Virginia  shore,  thence  up  the  Virginia  shore  to  oppo- 
site the  foot  of  Analostan  Island,  and  thence  toward  Analostan 
Island  and  joining  to  the  upper  end  of  the  training  dike,  was  named 
Columbia  Island,  and  the  channel  alon^  the  Virginia  shore,  made  in 
dredging  for  the  construction  of  the  embankment,  was  named  Bound- 
aryphimnel. 

The  dredging  by  U.  S.  pipeline  dredge  Dalecarlia^  in  progress 
at  the  first  of  the  fiscal  year,  was  continued  to  July  25.  The 
result  of  this  work  was  that  23,028  cubic  yards  were  excavated  and 
deposited  at  the  lower  end  of  Columbia  Island  in  making  the  closure 
in  the  break  of  the  embankment  adjacent  to  the  end  of  the  training 
dike,  and  17,380  cubic  yards  of  material  were  dredged  to  restore  the 
8  foot  depth  in  front  of  the  inlet  gates  to  the  Tidal  Reservoir,  and 
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1,244  cubic  yards  were  excavated  for  the  Corinthian  Yacht  Club  in 
dredging  out  their  harbor,  which  was  paid  for  by  the  Yacht  Club  on 
a  rental  and  operating  charge. 

The  redredging  of  the  Virginia  Channel  was  begun  on  July  10 
and  completed  on  December  3.  The  work  was  done  by  U.  S.  pipe- 
line dredge  Talcott^  operating  on  a  16-hour-per-day  oasis  for  120 
days,  and  excavating  f70,^9  cubic  yards.  The  excavated  material 
was  deposited  on  Columbia  Island  and  its  area  of  180  acres  was 
raised  by  the  deposit  to  an  average  elevation  of  4  feet  above  mean 
low  water.  The  total  deposit  placed  on  Columbia  Island  to  June 
30,  1920  was  1,077,779  cubic  yards.  The  portion  of  the  Virginia 
Channel  redredged  extended  n^om  the  foot  of  Twenty-third  Street 
NW.  to  the  Highway  Bridge,  a  distance  of  about  6,350  feet.  The 
width  dredged  was  430  feet  and  the  average  depth  made  was  2^' 
feet,  mean  low  water.  The  last  previous  redredging  in  this  vicinity 
was  in  April,  1915.    The  snagboat  York  was  engaged  in  building  a 

Sile  trestle  to  carry  the  discharge  pipeline  of  the  Talcott  from 
.ugust  1  to  8  and  in  the  removal  of  two  pipeline  trestles  during  the 
periods  of  September  8  to  19  and  October  9  to  28.  The  clamshell 
dredge  W,  A,  Smoot  was  employed  in  reinforcing  the  embankment 
inclosing  Columbia  Island  in  the  vicinity  of  the  lower  end  of  the 
training  dike  from  October  7  to  10.  The  unit  cost  of  the  work, 
including  the  construction  of  pile  trestles,  work  on  embankments, 
overhead,  and  all  other  incidental  expenses,  was  7  cents  per  cubic 
yard. 

Bepairs  and  renewals  were  made  to  the  various  pieces  of  Govern- 
ment floating  plant,  the  tidal  gates,  wharf,  and  buildings  connected 
with  this  improvement.    Government  property  was  cared  for. 

The  winter  was  comparatively  mild  and  navigation  was  closed  by 
the  ice  for  only  a  few  days.    No  freshets  of  any  consequence  occurred. 

The  expenditure,  $50,804.27j  was  applied  to  maintenance  and  is 
distributed  as  follows:  Dredging,  $39,693.27;  repairs  and  renewals 
to  Government  floating  plant,  etc.,  $7,500.21;  engineering,  clerical, 
office,  and  miscellaneous  expenses,  $3,610.79. 

CONTRACTS  IN  rORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc,  No.  1491,  63d  Cong.,  3d  sess.,  p. 

530) $339,766.60 

Carried  to  surplus  fund  (previous  projects) 291.39 

Net  appropriations,  previous  project 339,475.21 

Present  project : 

Aug.  2,  1882 $400,000.00 

July  5,  1884 500,000.00 

Aug.  5,  1886 375,000.00 

Aug.  n,  18S8 300,000.00 

Sept.  19.  1890 260, 000. 00 

.Tuly  13,  1802:r 200,000.00 

Aug.  18,  1894 150,000.00 
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Present  project — Continued. 

June  3,  1896 $100, 000. 00 

Mar.  3,  1899 ^ *  74, 000. 00 

June  13.  1902 75. 000. 00 

Apr.  28.  1904  (allotted  June  10,  1904) 50,000. 00 

Mar.  3,  1905 50, 000. 00 

Mar.  2,  1907 258,000.00 

Mar.  3.  1909  (allotted  Mar.  23,  1909) 25, 000. 00 

June  25,  1910 180,000.00 

Feb.  27,  1911 60, 000. 00 

July  25,  1912 40.000.00 

Mar.  4.  1913 30,000.00 

Oct.  2, 1914  (allotted  Oct.  7,  1914) 10, 000. 00 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 20.000.00 

July  27,  1916 32,00().00 

Aug.  8.  1917 30,000.00 

July  18, 1918  (allotment) 5, 000. 00 

Mar.  2, 1919  (allotted  Mar.  24  and  Aug.  20, 1919) _  23, 000. 00 

Transferred  to: 

Potomac  River  at  Lower  Cedar  Point, 

Md $150. 00 

Aquia  Creek,  Va 150.00 

300.00 

Net  allotment 2, 700. 00 

Total  net  appropriations,  present  project $3,246,700.00 

Net  total  of  all  appropriations 3,586,175.21 

Receipts  from  sales,  etc.,  $6,971.08. 


2.  POTOMAC   RIVER   AT    ALEXANDRIA,    VA.     (A2.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  field  work  was  done.    The  expenditure,  $5,532.40,  made  for 
repairs  to  tugboat  (Jostle^  was  applied  to  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

June  25, 1910 $60,000 

Feb.  27.  1911 56,000 

Total 116, 000 


3.  POTOMAC  RIVER   AT  LOWER  CEDAR   POINT,  MD.     (A3.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

A  hydrographic  survey  was  made  during  May  and  it  was  then  as- 
certained that  the  channel  depths  over  the  improvement  had  slightly 
increased  since  the  prior  survey  of  May,  1919.    This  condition  is 

*  Appropriatloii  of  $100,000,  of  which  $26,000  was  allotted  June  8,  1899,  to  Potomac 
Bhrer  below  Washington. 
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brought  about  by  the  frequent  passage  of  the  Navy  tugs,  etc.,  usmg 
this  channel,  together  with  the  rapid  (flood)  tidal  currents  paralleling 
the  channel,  the  two  together  causine  the  channel  to  scour  out.  The 
condition  oi  the  channel  was  reported  to  the  Chief  of  Enmneers  with 
the  recominendation  that  the  improvement  be  dropped  until  such 
time  as  maintenance  shall  be  required.  The  department  approved 
this  action  on  June  25,  1920. 

The  expenditure  of  $150  was  made  on  survey  and  was  applied  to 
maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

June  25,  1910 $18,900 

Mar.  4,  1913 3,000 

July  18,  1918,  transferred  from  Potomac  River  at  Washington,  D.  G. 

(June  2, 1920) 150 

Total le,  450 


4.  OCCOQUAN  GREEK,  VA.     (A4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  field  work  was  done.  The  construction  of  an  earthen  barrier 
for  the  maintenance  of  a  channel  through  Lower  Mud  Bar,  was 
approved  by  the  Chief  of  Engineers  on  May  18, 1920. 

The  expenditure,  $3,812.03,  was  applied  to  maintenance  of  the  im- 
provement, and  is  distributed  as  follows:  Dredging  done  by  the 
dredge  Dadecarlia  dujing  the  fiscal  year  1919,  $1,714.43;  repairs 
made  on  tugboat  Castle^  $1,716.70;  engineering,  clerical,  and  miscel- 
laneous expenses,  $880.90. 

CJONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  pp. 

511-^12) 4 $25,000.00 

Bxistlng  project : 

Sept  19,  1890 $10,000.00 

July  13,  1892 -      5,000.00 

Aug.    18,    1894 5.000.00 

June  3,   1896 2,500.00 

Mar.   3,   1899 2,500.00 

June  13,  1902  (allotments  Sept.  5,  1902) 2,600.00 

Mar.  8,  1905  (allotted  July  28,  1905) 5,971.44 

Mar.  2,  1907  (allotted  Apr.  1,  1907) *  17, 800. 00 

Mar.  3.  1909  (allotted  Mar.  23,  1909) 1,000.00 

^Original   allotment   was  $20,000,   of   which   $2,200   was  traoKferred   to  Mattapoal 
BiTer,  va. 
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Existing  project — GoDtinued. 

June  25, 1910  (allotted  July  13,  1910) $18,000.00 

Mar.  4.  1913  (allotted  Apr.  11,  1913) '5,900.00 

July  27,  1916   (allotted) 5,000.00 

July  18,  1918  (allotment) 6,000.00 

Mar.  2,  1919  (allotted  Mar.  24  and  Aug.  20,  1919)--      9, 000. 00 

$96, 271.  44 

Total    of  appropriations 121,271.44 

Deduct  on  account  of  transfer  to  other  works  (consolidated  under 
act  of  June  13,  1902) 272.03 

Net  total  of  appropriations 120,999.41 


6.  AQUIA  CREEK,  VA.     (A5.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

A  hydrographic  survey  was  made  in  May.  This  survey  showed  a 
slight  shoaling  at  the  extreme  upper  limit  of  the  improvement. 

The  expenmture  of  $150  for  the  survey  was  applied  to  mainte- 
nance. 

The  channel  is  in  good  condition,  except  the  slight  shoaling  at  the 
upper  end  of  the  improvement,  which  i^  believed  may  be  left  for  at 
least  another  year  without  inconveniencmg  navigation. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p. 

398) »  $31,  528.  20 

Dednct  on  account  of  transfer  to  other  works  (consolidated  under 

act  of  June  13,  1902)   (previous  projects) 463.36 

Net   appropriations,  previous  projects 31,064.84 

Present  project : 

July   25,   1912 $21,400.00 

Mar.  4, 1913  (allotted  Apr.  1, 1915,  by  transfer  from 

Occoquan  Creelc.  Va.) 100.00 

July  27.  1916  (allotted) 4.000.00 

July   18.   1918    (transferred   from   Potouinc   lliver 

at  Vt'ashlnglon,  D.  C,  June  2,  1920) 150.00 

25, 650. 00 

Net  total  of  all  appropriations 56,7;l4.  84 


0.  RAPI»AHANNOCK  UTVIOK,  VA.     (Bl.) 
OPERATIONS  DURINC.  THE  FISCAL  YEAR. 

Protections  of  sand  fills  was  continued  with  a  small  force  of  three 
or  four  men  throughout  the  year,  with  the  exception  of  the  winter 
months.    This   work   consisted   in   building   3,375    linear    feet   of 

'  OrislmU  allotment  was  $6,000,  of  which  $100  was  transferred  to  Aquia  Creek.  Va. 
^'Indndea  $28.20.   balance  of  allotment  of  $100  from  act   of  June  13,   1902,   $71.80 
lATtng  been  transferred  to  Carters  Cre^. 
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wattling,  repairing  1,435  linear  feet  of  wattling,  building  546  feet  of 
barb- wire  fencing,  repairing  4,938  feet  of  barb- wire  fencing,  plant- 
ing 650  willow  slips,  ditching  300  linear  feet,  and  in  making  miscel- 
laneous minor  repairs  to  dikes,  etc. 

The  expenditure,  $11,435.81,  was  applied  to  maintenance  and  is  dis- 
tributed as  follows:  Repairs  to  tugboat  Castle^  $7,795.64;  protection 
of  sand  fills,  $2,635.49 ;  engineering,  clerical,  and  contingent  expenses, 
$1,004.68. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  Doc.  No.  1491,  63d  Cong.,  3d  sess..  p.  534)—  $822,41^97 

Existing  project : 

Mar.  3,  1905 $40,000.00 

Mar.  2,  1907 77,729.00 

May  27,  1908 58.000.00 

Mar.  3,  1909  (aUotted  Mar.  23,  1909) 15,000.00 

Mar.  4,  1909 32,000.00 

June  25,  1910 15, 000. 00 

July  25,  1912 5,000.00 

Mar.  4,  1913 •-- 25,000.00 

Oct.  2,  1914 5, 000. 00 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 8,000.00 

July  27,  1916 80,000.00 

Aug.  8,  1917 10.000.00 

Mar.  2,  1919  (allotted  Mar.  24,  1919) 6,000.00 

Aug.  8,  1917   (transferred  from  Mattaponl  River, 

Va.,  Aug.  20,  1919) 2, 000. 00 

328,729.00 

Net  total  of  all  appropriations 651,145.97 

Receipts  from  sales,  etc.,  $3,318.12. 


7.  URBANNA  CREEK,  VA.     (B2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  field  work  was  done  and  no  expenditure  was  made. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Mar.  3,  1879 $5, 000 

June  14, 1880 2, 500 

Mar.  3,  1881 4, 000 

Aug.  2,  1882 4, 000 

Aug.  11,  1888 *3,000 

Sept.  19,  1890 3.000 

.Tuly  13,  1892 3, 000 

Aug.  18,  1894 3,  000 

June  3, 1896 8, 000 

Mar.  3,  1899 8, 000 

Mar.  3,  1905 10,  000 


Mar.  3,  1909  (allotted  Mar.  23, 

1909) $4,000 

June  25,  1910 8,500 

Feb.  27,  1911 10,000 

Mar.  4,  1913  (allotted  June  22, 

1915 ) 500 

Mar.  2,  1919  (allotted  Mar.  24. 

1919) 2,400 

Total 68,900 


^  Allotted  from  appropriation  of  $15,000  for  Rappahannock  Biver. 
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8.  MATTAPONI  RIVER.  VA.     (B3:) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  U.  S.  snag  boat  York  was  engaged  in  snagging  from  Novem- 
ber 4  to  December  18.  The  result  of  this  work  was  that  the  snags 
and  overhanging  trees  were  removed  from  the  river  and  secured 
ashore  as  far  up  as  Dunkirk.  The  work  consisted  in  removing  one 
wrecked  houseboat,  37  snags,  and  205  trees.  A  survey  of  that  sec- 
tion of  the  river  coining  under  the  dredging  project,  namely,  from 
Walkerton  to  Pointers,  was  made  in  Noveinber.  The  result  of  this 
soTFey  showed  the  channel  to  be  in  excellent  condition,  having  a 
controlling  depth  of  6.7  feet  at  mean  low  water. 

The  expenditure,  $3,280.37,  was  applied  to  maintenance  and  dis- 
tributed as  follows :  Sna^gin^  and  survey,  $1,413.69 ;  repairs  to  tug- 
boat Castle^  $1,000;  engmeering,  clerical,  and  contingent  expenses, 
3. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project   (see  H.  Doc.  No.  1491,  63d  Cong.,  Bd  sess.,  pp. 

484-485) $109, 081.  31 

July  27,  1916  (allotted) 4,000.00 

Aug.  8,  1917 2,  000. 00 

115, 081.  Bl 
Less: 

Transferred  to  Rappahannock  River,  Va.,  from 

amount  allotted  from  act  of  Aug.  8,  1917 $2, 000. 00 

TransferrcKl    to    Pamunkey    River,    Va.,    from 

amount  allotted  by  act  of  Mar.  4,  1915 1,  391.  00 

3, 391. 00 

Net  total  of  appropriations,  previous  project 111,  689.  71 

K3d.sting  oroject : 

Mar. '2,  1919  (allotted  Mar.  24,  1919) 7,000.00 

Net  total  of  all  appropriations 118,689.71 

Receipts  from  sales,  etc.,  $530.50. 


9.  PAMUNKEY  RIVER,  VA.     (B4.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  TJ.  S.  snag  boat  York  was  engaged  in  snagging  from  Feb- 
ruary 1  to  April  23.  Much  of  this  time  was  lost  on  account  of  ice 
and  freshets;  only  39  days'  work  was  done.  The  result  of  the  work 
was  that  snags  and  overhanging  trees  were  removed  from  the  river 
and  secured  ashore  as  far  up  as  Newcastle  Ferry.  The  work  con- 
sisted in  the  removal  of  68  snags,  15  drift  logs,  and  83  overhanging 
trees.    A  survey  was  made  of  the  dredged  channel  from  Bassett 
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Ferry  to  Buckland  Bar  during  April.    The  survey  showed  that  the 
channel  in  some  places  had  shoaled  to  5.8  feet,  mean  low  water. 

The  expenditure,  $4,576.75,  was  applied  to  maintenance,  and  is 
distributed  as  follows:  Snagging  and  survey,  $2,718.70;  repairs  to 
tug  Castle^  $1,201;  engineering,  clerical,  and  contingent  expenses, 
$657.05. 

OOKTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

June  14,  1880 $2,500.00 

Mar.  3,  1881 2.500.00 

Aug.  2,  1882 -- —  2, 500. 00 

Aug.  5,  1886 5,000.00 

Aug.  11,  1888 8, 000. 00 

Sept.  19,  1890 3, 000. 00 

July  13,  1892 3,000.00 

Aug.  18,  1894 2,000.00 

June  3,  1896 2,000.00 

June  6,  1900  (allotted  Apr.  28,  1903) 1,000.00 

Mar.  3,  1905  (allotted  July  28,  1905) 3,400.00 

Mar.  2,  1907  (allotted  Apr.  1,  1907) 5,500.00 

Mar.  3.  1909  (allotted  Mar.  23,  1909) * 6, 700. 00 

June  25,  1910  (allotted  July  13,  1910) »11,220.37 

Feb.  27,  1911  (allotted  Apr.  7,  1911) 5,000.00 

Mar.  4,  1913  (allotted  Apr.  11,  1913) 3,000.00 

Oct.  2,  1914  (allotted  Oct.  7.  1914) 1.000.00 

Mar.  4.  1915  (allotted  Apr.  2,  1915) 1,000.00 

July  27.  1916  (allotted) 2,000.00 

Aug.  8,  1917 3.000.00 

Mar.  2,  1919  (allotted  Mar.  24,  1919) 2,900.00 

Mar.  4,  1915  (allotted  Aug.  20,  1919,  by  transfer  from  Mattaponi 

River,  Va.) 1.391.60 

Total  of  appropriations 72. 611. 97 

Receipts  from  sales,  etc.,  $500. 

>  Original  allotment  was  |7,500,  of  which  $800  waB  transferred  to  Mattaponi  River,  Va. 
'Inclndes  $1,220.87  transferred  from  York  River. 
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IMPROVEMENTS  OF  RIVERS  AND  HARBORS  IN  THE  NORFOLK,  VA., 
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IMPBOVEMENTS. 

[Tlie  letterB  and  flgnres  in  parentbeees  Indicate  the  group,  and  the  nnmerlcal  order  in  the 
sronp,  to  which  the  respectite  improvements  belong  for  parposea  of  appropriation.] 
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1.  Norfolk  Harbor,  Va.  (Al)_-  2259 
*2.  Thimble  Shoal  Channel,  Va. 

(A2) 2261 

3.  Channel   to  Newport  News. 

Vau  (A3) 2262 

4.  James  River.  Va.  (Bl) 2283 

5.  Appomattox  River.  Va.  (B2 )  _  2264 

6.  Pafcan  River,  Va.  (B3) 2264 

7.  NaBsemond  River,  Va.  (B4)_  2265 

8.  Harbor    at     Cape     Charles 

City,  Va 2266 

9.  Onancock  River,  Va 2266 

10.  Waterway      from     Norfolk, 

Va.,     to     the     sounds     of 

North  Carolina 2267 
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11.  Inland  waterway  from  Nor- 

folk, Va.,  to  Beaufort 
Inlet,  N.  C 2268 

12.  Operating  and  care  of  the 

Inland  waterway  from 
Norfolk,  Va.,  ""to  Bean- 
fort  Inlet,  N.  C 2270 

13.  Blackwater  River,  Va.  (CI).    2271 

14.  Meherrln  River,  N.  O.  (C2)_    2271 

15.  Roanoke  River,  N.  C.  (08)—    2272 

16.  Newbegun     Creek,     N.     C. 

(C4) 2272 


FOR  DESCRIPTION  OF  IMPS0VKMKNT8  IN  THIS  DISTRICT  SEE  PAGES  554  TO  603. 

NORFOLK  HARBOR  AND  CHANNELS,   VA.    (GROUP   A.) 
1.  NORFOLK  HARBOR.  VA.  (Al.) 


OFESATION6  DURTNQ  THE  FISOAL.  YEAR. 

Forty-foot  channel. — ^The  dredging  of  the  40-fo6t  channel,  which 
was  in  progress  at  the  close  of  the  last  fiscal  year  under  a  contract 
with  Fred  E.  Jones  dated  March  22, 1919,  was  continued  and  the  work 
completed  June  12,  1920,  The  work  done  on  this  channel  under  the 
contract  resulted  in  the  excavation  of  2,188^29  cubic  yards  of  ma- 
terial, which  was  transported  to  and  deposited  in  a  basin  for  pumpins; 
over  the  dike  at  Craney  Island,  also  in  the  completion  of  4,5;)7  linear 
feet  of  bulkhead,  during  the  fiscal  year.  The  price  paid  for  dredpns: 
was  26  cents  per  cubic  yard,  scow  measurement,  and  for  construrtirj«>: 
bulkhead,  $30  per  linear  foot.  A  second  contract  was  entered  into 
with  Fred  E.  Jones,  under  date  of  October  7,  1919,  under  whirli 
dredging  for  the  widening  of  the  40-foot  channel  was  begun  Decem- 
ber 1.  1919.  Work  was  continued  under  this  contract  to  the  end  of 
the  fiscal  year,  the  total  yardage  dredged  being  1,468,532,  scow 
measurement,  of  which  159,074  cubic  yards  remain  in  the  l)5isin  to 
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be  pumped  behind  the  bulkhead.  The  price  for  dredging  under 
this  contract  was  19.87  cents  per  cubic  yard,  scow  measurement.  An 
additional  1,344  linear  feet  of  bulkhead  was  constructed  on  Craney 
Island,  under  contract  with  the  Kaymond  Concrete  Pile  Co.,  at  a 
contract  price  of  $5.94  per  linear  foot,  to  prevent  material  pumped  in 
behind  the  bulkhead  from  going  across  the  low  places  in  the  island 
and  thence  into  the  navigable  waters  adjacent  thereto.  The  dredging 
under  both  contracts  resulted  in  a  completed  channel  40  feet  cieep 
at  mean  low  water  of  the  following  widths:  From  the  Belt  Line 
bridge  to  and  in  front  of  the  navy  yard,  450  feet ;  from  the  navy  yard 
to  the  junction  of  the  Southern  and  Eastern  Branches  of  the  Elizabeth 
River,  375  feet  wide ;  and  from  this  point  to  Hampton  Roads,  260  feet 
wide. 

Thirty'fA)e  foot  anchorage. — ^Work  on  the  36-foot  anchorage  near 
Lambert  t^oint  was  commenced  October  1,  1919,  under  contract  with 
Fred  E.  Jones,  dated  March  22,  1919,  and  completed  June  12,  1920. 
A  total  of  693,871  cubic  yards  of  material,  place  measurement,  was 
removed,  at  a  contract  price  of  14  cents  per  cubic  yard. 

General, — Necessary  examinations,  inspections,  and  surveys  were 
made,  in  connection  with  dredging  operations,  and  in  making  prep- 
arations for  future  work;  the  various  items  of  floating  plant  were 
repaired,  operated  and  cared  for.  and  supervision  maintained  in 
connection  with  improvement  work. 

The  total  expenditure  during  the  year,  exclusive  of  outstanding 
liabilities,  amounted  to  $1,171,427.01,  all  of  which  was  for  new  work. 

CONTRACTS    IN    FORCE. 
DBEDGINO    AND    BULKHEAD    CONSTRVCmON. 

Contractor:  Fred  E.  Jonen. 

Date  of  contract :  March  22,  1919. 

Date  fixed  for  commencement :  May  18,  1919. 

Date  fixed  for  completion :  October  18,  1920.  ^ 

Amount  of  contract:  Constructing  bulkhead,  6,037  linear  feet;  dredging  by 
hydraulic  pipe-line  process,  593,871  cubic  yards;  dredging  by  bucket  or  dipper 
dredge,  2,996,000  cubic  yards. 

Unit  prices:  Constructing  bulkhead,  $30  per  linear  foot;  dredging  by  hy- 
draulic pipe-line  process,  $0.14  per  cubic  yard,  place  measurement;  dredging 
by  bucket  or  dipper  dredge,  $0.25  per  cubic  yard,  scow  measurement. 

Completed :  June  12,  1920. 

DREDGING. 

Contractor :  Fred  E.  Jones. 

Date  of  contract :  October  7,  1919. 

Date  fixed  for  commencement :  December  8, 1919. 

Date  fixed  for  completion :  January  8,  1921. 

Amount  of  contract :  2,650,000  cubic  yards. 

Unit  price :  $0.1987  per  cubic  yard. 

Complete<l  at  end  of  fiscal  year :  55  per  cent 

BULKHEAD    CONSTRUCTION. 

Contractor :  Raymond  Concrete  Pile  Co. 

Date  of  contract :  November  28,  1919. 

Date  fixed  for  commencement :  December  28,  1919. 

Date  fixed  for  completion :  January  28,  1920. 

Amount  of  contract :  1,344  linear  feet 

Unit  price:  $5.94  per  linear  foot. 

Completed:  January  20,  1920.  ^ 
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APPROPRIATIONS. 

Previous  projecbj :  Amount  appropriates!  for  Norfolk  Harbor  and 
HUzabeth  River,  \tx.    (see  H.  Do<-.  No.  1491,  63d  Cong.,  3d 

sess.,  pp.  508-509) $2,471,282.00 

Present  project : 

June  25,  1910  (allotted  Auej.  12,  1910) $295,000.00 

Feb.  27,  1911  (allotted  Mar.  10, 1911) 240, 000. 00 

.July  25, 1912  (allotted  July  29,  1912)— A 4, 000. 00 

Aug.  24,  1912  (allottiKi  Sept.  23,  1912) 165,000.00 

Mar,  4. 1913  (allotted  Apr.  3, 1913) 45, 500. 00 

June  23,  1913  (allotted  July  17,  1913) :. 197,500.00 

Aug.  8.  1917 414,000.00 

July  18,  1918 1,134.000.00 

Mar.  2,  1919 750,000.00 

3,245,000.00 

Total 5, 716. 282. 00 

Amount  turned  Into  surplus  fund  of  the  Treasury 

from  appropriation  of  July  7,  1893 483. 58 

Transferred  under  river  and  harbor  act  of  Mar. 

4,   1915 134, 000. 00 

134. 483.  58 

Net  total 1 5,  581, 798.  42  • 

SOUTHERN  BRANCH  OF  ELIZABETH  RIVER. 

Present  project : 

June  25.  1910  (allotted  Aug.  12,  1910) $100, 000. 00 

Feb.  27, 1911  (allotted  Mar.  10,  1911) 35, 000. 00 

Aug.  24, 1912  (allotted  Aug.  24, 1912) 50. 000. 00 

Mar.  4, 1913  (allotted  Apr.  3,  1913) 5, 000. 00 

Mar.  4, 1915  (allotted  Nov.  21, 1916) 10, 000. 00 

Mar.  4, 1915  (allotted  Deo.  28, 1917) *  3, 974. 65 

Total - 203,974.65 

WESTERN  BRANCH  OF  ELIZABETH  RIVER. 

Previous  projects  (see  H.  Doc.  No.  1491.  63d  Cong., 

3d  sess.,  p.  447) $55,000.00 

Present  prbject :  March  4. 1913 87, 000. 00 

Total 142, 000. 00 

Amount    turned   into   surplus   fund    of 

Treasury  from  act  of  June  3,  1896 $328. 35 

Transferred  under  river  and  harbor  act 

of  Mar.  4,  1915 30,000.00 

30, 328. 35 

Net  total 111,  671. 65 

Grand  total 5, 897, 444.  72 

Receipts  from  sales,  etc.,  $873.14. 


2.  THIMBLE  SHOAL  CHANNEL,  VA.       (A2.) 
CONDITIONS  DURING  THE  FISCAL  TEAR. 

The  work  done  during  the  year  was  carried  on  hj  Government 
plant  operated  by  hired  labor,  and  consisted  in  dredging  to  40  feet 
at  mean  low  water  the  35-foot  channel  between  Hampton  Roads  and 

2  Of  the  original  aUotment  of  $7,686.22,  the  som  of  $3,610.67  was  returned  to  the 
appn^riatlon  on  Sept.  80,  1018. 
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the  ocean.  Operations  were  conducted  by  the  U.  S.  seagoing 
dredges  Chinook  and  Caucus.  The  Chinook  arrived  in  this  district 
in  August,  1919,  and  worked  from  August  20  to  31 ;  October  8  to  De- 
cember 7,  and  April  5  to  June  30,  and  removed  1,529,147  cubic  yards 
of  material,  bin  measurement.  The  dredge  was  laid  up  September 
1  to  October  7,  1919,  and  December  8,  1919,  to  April  4,  1920,  on  ac- 
count of  insufficient  crew  and  making  repairs.  The  Caucus  was  under 
repair  the  greater  part  of  the  year,  and  worked  onljr  13  days  in  No- 
vember, removing  23,924  cubic  yards  of  material,  bin  measurement. 
This  dredge  was  removed  from  the  district  on  December  8,  1919. 
The  total  quantity  of  material  removed  from  Thimble  Shoal  Channel 
by  the  two  dredges  amounted  to  1,553,071  cubic  yards,  bin  measure- 
ment. A  large  proportion  of  the  cost  of  the  work  done  remains  as 
an  outstanding  liability  at  the  close  of  the  fiscal  year,  principally  for 
rental  of  plant  and  repairs  at  the  United  States  Navy  Yard,  Norfolk, 
Va.  During  the  year  there  was  expended  the  sum  of  $348,264.87,  all 
of  which  was  for  new  work,  which  included  dredging,  surveys,  super- 
vision, administration,  operation,  care  and  repairs  to  floating  plant, 
and  other  incidental  expenses. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
Present  uroiect  \ 

June  25,  1910  (allotted  Aug.  12,  1910) $235,000 

Mar.   4,   1913    (allotted   Apr.   3,   1913) 125,000 

Aug.  8,  1917 486,000 

July  18,  1918 406,000 

Mar.  2,  1919   (allotted  .Tiine  7,  1919) 250,000 

Total  of  appropriations 1,502,000 

Transferred  under  river  and  harbor  act  of  Mar.  4,  1915 10,000 

Net  total 1,492,000 


3.  CHANNEL  TO  NEWPORT  NEWS,  VA.     (A3.) 
OPERATIONS  DURINO  THE  FISCAL  YEAR. 

Dredging  for  widening  the  400-foot  channel  toward  the  present 
project  width  of  600  feet,  which  was  in  progress  under  contract  with 
Sanf ord  &  Brooks  Co.  at  the  close  of  the  last  fiscal  year,  was  carried 
on  throughout  the  year,  and  a  total  of  1,228,867  cubic  yards  of 
material,  scow  measurement,  removed  and  deposited  on  the  dumping 
grounds  south  of  Thimble  Shoal  Channel.  The  contract  price  for 
dredging  was  19J  cents  per  cubic  yard.  The  expenditure  during 
the  &cal  year  was  $236,666.65,  including  cost  of  supervision,  admin- 
istration, and  oflSce  expenses,  and  was  for  new  work. 

CONTRACTS  IN   FORCE. 

Contractor:  Sanford  &  Brooks  Co. 

Date  of  contract:  May  26,  1919. 

Date  fixed  for  commencement:  July  24,  1919. 

Date  fixed  for  completion :  April  24.  1920,  with  time  limit  waived. 

Amount  of  contract:  1,670,886  cubic  yards. 

Unit  price :  ,$0.1975  per  cubic  yard,  scow  measurement 

Completed  at  end  of  fiscal  year :  88  per  cent. 
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APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  509)  _    $237,500 

Present  project: 

June  25,  1910  (allotted  Aug.  12,  1910) $115,000 

Feb.  27,  1911  (allotted  Mar.  1,  1911) 150,000 

Aug.  24.  1912  (allotted  Sept.  23,  1912) 210,000 

Mar.  4,  1913  (allotted  Apr.  3,  1913) 15,000 

•       July  18.  1918 400,000 

890,000 

Total  of  appropriations 1,127,500 


JAMES,  APPOMATTOX,  PAGAN,  AND  NANSBMOND  RIVERS,  VA. 

(GROUPS.) 

4.  JAMES  RIVER,  VA.     (Bl.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  done  on  the  improvement  proper  during  the  fiscal 
year.  The  expenditures,  amounting  to  $970.56,  were  for  care  of  plant, 
office  expenses,  collecting  commercial  statistics,  etc.,  and  are  charge- 
able to  maintenance. 

Dredging  in  Warwick  River,  Va.,  a  tributarjr  of  James  River,  was 
undertaken  under  authority  of  section  1  of  the  river  and  harbor  act  of 
July  25,  1912,  $166.73  being  expended  thereon.  The  work  accom- 
plished was  the  removal  of  16,190  cubic  yards  of  material  by  the  U.  S. 
dredge  Roanoke  operated  by  hired  labor,  resulting  in  a  channel  3,714 
feet  long,  35  feet  wide,  and  8  feet  deep  at  mean  low  water.  This 
dredging  was  done  in  May  and  June,  1920. 

CONTRACTS  IN  FORGE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  470) __    $763, 000 

Present  project : 

July  5,  1884 $75,000 

Aug.  5,  1886 112,500 

Aug.  11,  1888 225,000 

Sept.  19,  1890 200,000 

July  13,  1892 200, 000 

Aug.  18,  1894 100, 000 

June  3,  1896 120,000 

Mar.  3,  1809 150,000 

June  13,  1902 300,000 

Mar.  3,  1905 200,000 

Mar.  2,  1907 200, 000 

Mar.  3,  1909  (allotted  Apr.  20,  1909) 10,000 

June  25,  1910 250, 000 

Feb.  27,  1911 150,000 

July  25,  1912 70, 000 

Mar.  4,  1913 75, 000 

Mar.  4,  1915 50, 000 

July  27,  1916 190,000 

Aug.  8,  1917 56,000 

2,733,500 

Total  of.  appropriations 3, 496, 500 

Receipts  from  sales,  etc.,  $376.75. 
9030— ENO 1920— PF  2 12 
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5.  APPOMATTOX  RIVER,  VA.     (B2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  operations  were  carried  on  during  the  fiscal  year,  either  for 
maintenance  of  the  navigable  channel  or  toward  completing  the  di- 
version project.  A  hydrographic  survey  of  the  navigable  channel 
between  Petersburg  and  Point  of  Kocks  was  made  in  October  and 
November,  1919.  During  the  fiscal  year  the  city  of  Petersburg  has 
performed  the  work  required  as  a  prerequisite  to  completing  the 
diversion  project,  and  the  Norfolk  &  Western  Railroad  Co.  has  given 
satisfactory  assurance  of  cooperating  with  the  Government  by  rais- 
ing its  trachs  along  the  river  bank  above  the  site  of  the  diversion 
dam ;  and  specifications  have  accordingly  been  prepared  for  proceed- 
ing with  the  completion  of  the  diversion  project  in  the  early  part 
of  the  next  fiscal  year,  also  for  maintenance  dredging.  The  total  ex- 
penditure during  the  fiscal  year,  amounting  to  $3,363.25,  was  for  the 
expenses  of  the  survey  above  referred  to,  also  for  office  expenses  in 
connection  with  preparing  specifications,  reports,  commercial  sta- 
tistics and  other  data,  and  is  chargeable  to  maintenance. 

CONTRACTrS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  (^ong.,  3(1  sess.,  p.  398)  _  $461.  330. 00 

Present  project: 

June  13,  1902 $32,500.00 

Mar.  3.  1903 175.000.00 

June  6,  1900  (allotted  Sept.  23,  1903) 5,000.00 

Apr.  28,  1904  (allotted  Oct.  28,  1904) 12, 000. 00 

Mar.  3,  1905 10,000.00 

Mar.  2,  1907 50,000.00 

Mar.  2,  1907  (aUotted  Sept.  1,  1908) 10,000. 00 

Mar.  3,  1909  (allotted  Apr.  10,  1909) 5,000.00 

June  25,  1910 93, 000.  00 

Aug.  8,  1917 10,000.00 

July  18,  1918 50,000.00 

June  5,  1920 50,000.00 

502,500.00 

Total  of  appropriations 963,830.00 

Repaid  to  appropriation  for  emergencies  in  river  and 

harbor  works 7,131.70 

Tranecferred  under  river  and  liarbor  act  of  Mar.  4, 

1915 11. 000. 00 

18, 131.  70 

Net  total 945, 698. 30 

Receipts  from  sales,  $5(X). 

6.  PAGAN  RIVER,  VA.     (B3.) 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

Dredging  was  carried  on  from  January  28  to  February  17,  1920, 
under  contract  with  W.  H.  French  Dredging  &  Wrecking  Co.,  and  a 
total  of  17,658  cubic  yards  of  material  dre<^ed,  place  measurement, 
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at  a  contract  price  of  41|  cents  per  cubic  yard,  for  restoring  the  chan- 
nel to  a  depth  of  10  feet  at  mean  low  water  for  a  width  of  40  feet. 
No  work  was  done  on  the  revised  project  for  widening  the  channel  to 
80  feet.  The  expenditure  made  during  the  fiscal  year,  amounting  to 
$7,936.41,  was  for  payment  of  the  cost  of  the  above  dredging  and 
incidental  expenses  thereto,  and  is  chargeable  to  maintenance. 

CONTRACTS  IN  FORCE. 

Contractor:  W.  H.  French  Dredging  &  Wrecking  Co.  (Inc.). 

Date  of  contract:  January  17,  1920. 

Date  fixed  for  commencement:  February  16,  1920. 

Date  fixed  for  completion:  April  17,  1920. 

Amount  of  contract:  17,558  cubic  yards. 

Unit  price:  411  cents  per  cubic  yard,  place  measurement. 

Completed:  February   17,   1920. 


APPROPRIATIONS. 

Previous   projects    (*ee  H.   Doc.   No.   1491.   63d  Cong.,   3d   sess., 
p.  520) $20, 870. 00 

Present  project: 

June  25,  1910 $4,600.00 

July  25,  1912 1,000.00 

Mar.  4,  1913 1, 000. 00 

Mar.  4, 1915  (allotted  Apr.  2, 1915) 2, 000. 00 

Mar.  4. 1915  (allotted  Oct  13,  1919) 4, 200. 00 

Mar.  2,  1919  (allotted  May  22,  1919) 27,000.00 

39,800.00 

Total  of  appropriations 60, 670. 00 

Amount  turned  into  surplus  fund  of  the  Treasury  from  the  act  of 
June  13,  1902 198. 99 

Net  total -• 60. 471. 01 


7.  NANSEMONl)  KIVER.  VA.     (B4.) 
OPERAITONS  DURING  THE  FISCAL  YEAR. 

Nothing  done.  The  expenditure  made  during  the  fiscal  year, 
amounting  to  $3,832.51,  was  in  payment  of  liabihties  incurred  for 
dredging  during  the  preceding  fiscal  year,  and  is  chargeable  to 
maintenance. 

OONTRACrrS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  68(1  Cong.,  3d  ses.s.,  p.  502) $37,000 

Present  project : 

Aug.  11,  1888 $10,000 

Sept.  19,  1800 ^ ^ 10, 000 

July  13,  1892 10,0(K) 

Aug.  18,  1894 : 10,000 
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Present  project — Continued. 

June  3,  1896 $5,000 

Mar.  3,  1890 5,000 

Mar.  2.  1907 5,000 

June  25,  1910 5,000 

Feb.  27,  1911 3,000 

Aug.  8,  1917 6,000 

$69,000 

Total  of  appropriations 106,000 


8.  HARBOU  AT  CAPE  CIIART.KS  CITY,  VA. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  operations  were  in  progress  during  the  fiscal  year,  and  no 
expenditures  were  made.  \ 

OONTRACTTS  IN  FORCE. 

None. 


APPROPRATIONS. 
Present  project: 

Sept.  19,  1800 $25,000.00 

July  13, 1892 10,000.00 

Mar.  3,  1899 20,000.00 

June  13,  1902 20, 000. 00 

Mar.  3,  1905 25,000.00 

Mar.  2,  1907 25.000.00 

June  25,  1910 20.000.00 

Total 145,000.00 

Revoked  Apr.  30,  1920 259.95 

Net  appropriation 144,740.05 

Rtecolved  by  annuhueDt  nf  rontract.  S'JKk 


9.  ONANCOCK  RIVER,  VA. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  was  done  during  the  fiscal  year,  and  no  expenditures 
made. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491.  63d  Cong.,  3cl  sess.,  p.  617) $20,511 

Present  project: 

June  25,  1910 $13,600 

Mar.  4,  1913 1,000 

14,600 

Total  of  appropriations 35,011 
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10.  WATERWAY  FROM   NORFOLK,   VA..*  TO  THE   SOUNDS   OF  NORTH 

CAROLINA. 

OPERATIONS  DT7RING  THE  FISCAL  YEAR. 

Proposals  for  dredging  channels  in  Croatan  Sound  and  at  Bluff 
Shoal  in  Pamlico  Sound,  as  provided  for  in  the  river  and  harbor 
act  of  March  2,  1919,  were  opened  in  August,  1919,  but  all  bids  re- 
ceived were  too  high  for  acceptance.  Arrangements  were  made  in 
February,  1920,  for  the  transfer  of  the  dredge  H,  S,  Taber  from 
St.  Louis,  Mo.,-  to  Norfolk,  Va.,  for  use  in  performing  the  work 
necessary  in  Croatan  Sound  and  at  Bluff  Shoal.  The  dredge  H,  S^ 
Taber  was  moved  from  St.  Louis,  Mo.,  to  New  Orleans,  La.,  ia 
February,  1920,  where  it  was  overhauled  and  prepared  for  the  ocean 
journey.  At  the  close  of  the  fiscal  year  the  dredge  was  at  New 
Orleans,  La.,  awaiting  completion  of  repairs  to  the  IT.  S.  tug  Cum- 
herlandj  which  had  been  engaged  to  tow  the  dredge  to  Norfolk,  Va., 
and  which  repairs  were  delayed  by  labor  strikes  at  New  Orleans. 

A  survey  party  quartered  on  the  U.  S.  quarter  boat  Pungo.  which 
started  a  survey  of  the  route  of  the  proposed  dredging  in  Croatan 
Sound  on  November  10,  1919,  completed  this  work  on  April  21, 1920. 
Soundings  over  areas  of  from  1,000  feet  to  1,500  feet  in  width  were 
taken  over  a  distance  of  86,300  feet,  or  16.3  miles,  extending  from  a 
point  5,000  feet  northerly  from  Croatan  Lighthouse  to  a  point  5,000 
feet  easterly  of  Roanoke  Marshes  Lighthouse.  An  estimate  based 
upon  this  survey  places  the  amount  to  be  removed  in  order  to  attain 
a  12-foot  depth  for  a  channel  200  feet  in  width,  within  the  limits  of 
the  route  surveyed,  at  296,107  cubic  yards;  the  allowable  overdepth 
of  1  foot  amoimts  to  243,124  cubic  yards,  making  the  total  amount  to 
be  removed  639,231  cubic  yards.  The  distance  over  which  it  will  be 
necessary  to  dredge  amounts  to  39,100  linear  feet,  or  7.4  miles. 

The  expenditures  during  the  fiscal  year  applicable  to  the  work 
under  the  approved  project  amounted  to  $41,364.66,  exclusive  of 
outstanding  liabilities  and,  contract  obligations,  and  are  chargeable 
to  maintenance. 

CONTRAC?r8  IN  FORCE. 

Contractor:  Machold  &  Rlddell. 

Date  of  contract :  May  7,  1920. 

Date  fixed  for  commencement:  May  6,  1920. 

Date  fixed  for  completion:  June  17.  1920,  with  time  limit  waived. 

Amount  of  contract :  18  pieces  pipe. 

Unit  price :  $383  per  piece. 

Completed  at  end  of  fiscal  year :  shipment  not  completed.     . 


APPROPRIATIONS. 

Present  project : 

Mar.  3,  1899 $25,000 

June  6,  1900 200,000 

Mar.  3,  1901 29,870 

Mar.  3,  1905 3, 000 

Mar.  2,  1907 -l 5,000 

June  25.   1910 - 5,000 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 5,000 

Mar.  2,  1919 250,000 

Total  «<•  MonroDriations 522,870 
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11.  INLAND  WATERWAY  FROM  NORFOLK,   VA.,  TO  BEAUFORT 

INLET.  N.  C. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  following  is  a  detailed  account  of  work  and  expenditures 
under  this  project  during  the  fiscal  year  ending  June  30,  1920 : 

Dredging. — Dredging  in  accordance  with  the  approved  project 
was  carried  on  during  the  fiscal  year  at  the  localities  named  in  the 
following  tables : 

Dredging  by  contract. 


LocatloB. 

Contractor. 

Cubic  yards 

dredged 

during 

year. 

Unit  cost. 

Cost  of 
work  dur- 
ing year. 

Peroeotage 
of  comple- 
tion. 

Southern  Branch  of  Elizabeth  River,  Va., 

Atlantic. 
Gulf     <fe 
Pacific 
Co. 
...do 

1,076,006 
396,257 

10.2627 

$386,684.61 

ion 

Total 

1,471,863 

.2627 

386,684.61 

100 

Dredging  hy  hired  lahor. 


Location. 

Name  of 
dredge. 

Cubic  yards 

dredged 

during 

year. 

Unit  cost. 

Cost  of 
work  dur- 
ing year. 

Percentage 
completed. 

Adams  Creek-Core  Creek  Canal,  southern 
approach. 

Currituck. 

477,617 

SO.  2687 

1128,205.90 

35.6 

All  of  the  dredging:  accomplished  on  this  improvement  during  the 
year  was  done  by  dredges  of  the  hydraulic  pine-line  type.  The 
dredged  material  varied  from  about  60  per  cent  sand  and  40  per  cent 
mud  on  the  Southern  Brancli  of  the  Elizabeth  River  and  North  Land- 
ing Eiver  to  about  80  per  cent  sand  and  20  per  cent  mud  on  the  south- 
ern approach  to  the  Adams  Creek-Core  Creek  Canal.  Buried  logs, 
stumps,  and  roots  were  encountered  frequently  in  the  Southern 
Branch  of  the  Elizabeth  River,  and  in  great  numbers  in  the  North 
Landing  River.  No  foreign  obstructions  have  been  encountered  so 
far  in  the  dredging  on  the  Adams  Creek-Core  Creek  improvement. 
The  U.  S.  dredge  Currituck  was  engaged  in  active  operations  on 
the  waterway  for  about  7f  months  during  the  past  year,  the  remainder 
of  the  time  being  spent  as  follows: 

July  1,  1919— July  16,  1919,  at  Norfolk  Navy  Yard  waiting  to  go  in  dry  dock 
for  repairs. 

July  17,  lOlO-Septeuiber  20,  1919,  at  Norfolk  Navy  Yard,  undergoing  repairs 
on  hull  and  machinery. 

September  21,  1919-October  18,  1919,  at  Norfolk  Navy  Yard,  out  of  dry  dock, 
completing  repairs  to  machinery. 

October  19,  19HM)ctober  29,  1919,  changing  location  from  Norfolk,  Va..  to 
Beaufort,  N.  C. 

October  :W,  1919-N()vember  11,  1919,  preparing  for  dredging  oi^erations  at 
Beaufort,  N.  C. 
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Miscellaneous. — Where  Government  plant  was  employed  in  dredg- 
ing, the  right  of  way  was  cleared  of  obstructions,  and  bulkheads 
were  built  about  dumping  grounds  a  considerable  distance  in  advance 
of  the  dredffe.  The  cost  of  this  preparatory  work  is  included  in  the 
cost  of  dredging  given  above  for  dredging  with  Government  plant 
operated  by  hired  labor.  The  necessary  surveys  were  carried  on  and 
supervision  maintained  in  connection  with  the  work  being  done  by 
contract  and  liired  lal)or. 

The  expenditures  during  the  fiscal  year,  applicable  to  the  work 
under  the  appro\  ed  project,  amounted  to  $644,922.21,  exclusive  of  out- 
standing liabilities  and  contract  obligations,  and  are  chargeable  to 
improvement. 

CONTRACTS  IN  FORCE. 
DBEDGINO. 

Contractor :  Atlantic,  Gulf  &  Pacific  CJo. 

Date  of  contract :  March  27,  1919. 

Date  fixed  for  commencement:  May  16,  1919. 

Date  fixed  for  completion :  January  16,  1920,  with  time  limit  waived. 

Amount  of  contract :  1,630,000  cubic  yards. 

Unit  price :  $0,239  per  cubic  yard,  place  measurement 

Completed :  May  6,  1920. 

FURNISHING  BUBBEB  DREDGING  SLEEVES. 

Contractor :  New  York  Belting  &  Packing  Co. 

Date  of  contract :  March  22,  1920. 

Date  fixed  for  commencement :  March  4, 1920. 

Date  fixed  for  completion :  May  3,  1920,  with  time  limit  waived. 

Amount  of  contract :  14  sleeves,  at  a  total  cost  of  $846.20. 

Unit  prices :  24-lnch  sleeves,  at  $49.80  each ;  36-lnoh  sleeves,  at  $74.70  each. 

Completed :  June  12,  1920. 

FURNISHING    STEEL   DREDGING   I^ONTOON    PIPE. 

Contractor:  Machold  &  Riddell. 

Date  of  contract :  April  30,  1920. 

Date  fixed  for  commencement :  April  29,  1920. 

Date  fibced  for  completion :  May  29, 1920.  with  time  limit  waived. 

Amount  of  contract :  25  pieces  pipe,  1  elbow,  at  a  total  cost  of  $9,000. 

Unit  prices :  Pipe,  $8,518  for  the  25  pieces ;  elbow,  .$482. 

Completed  at  end  of  fiscal  year :  Shipment  not  made. 


APPROPRIATIONS. 

Previous  projects:  Amount  appropriated  for  Southern  Branch  of 
Elizabeth  River,  Va. ;  North  Landing  River,  Va.  and  N.  O. ;  Curri- 
tuck Sound,  Coinjock  Bay,  and  North  Bar,  N.  C. ;  and  Inland 
water  route  from  Norfolk  Harbor,  Va.,  to  Albemarle  Sound,  N.  C, 
through  Currituck  Sound  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess., 

pp.  439,  447,  rm,  and  filO) $344,900 

Existing  project : 

July  25,  1912 •_ $600,000 

Mar.  4,  1913 800,000 

Mar  4  1915  * 

Allotted  Apr.  2,  1915 $226,000 

By  transfer  from  various  appropriations 
for   "  Improving   harbor   at   Norfolk, 

Va." 174,  OOO 

400  QQo 

July  27,  1916 j l.OOoioOO 
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Existing  project— Continued. 

Aug.  8,  1917 $100,000 

July  18,  1918 500,000 

Mar.  2,  1919 750, 000 

$4, 150. 000 

Total  of  appropriations 4, 494, 900 

By  transfer  to  Pokety  Creek,  Va.  (allotted  Nov.  2,  1916) $500 

By  transfer  to  West  Neck  Creek,  Va.  (allotted  July  3, 1919) 500 

1.000 

Net  total 4,  493,900 

Receipts  from  sales,  etc.,  $32,309.93. 


12.  OPERATING  AND  CARE  OF  INXAND  WATERWAY  FROM  N0K1<X)LK, 
VA..  TO  BEAUFORT  INLET,  N.  0. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  inland  waterway  from  Norfolk,  Va.,  to  Beaufort  Inlet,  Is.  o., 
was  operated  under  an  allotment  from  the  permanent  indefinite  ap- 
proprwition  (sec.  6,  act  of  Mar.  3,  1909)  for  operating  and  care  of 
canals  and  other  works  of  navigation,  at  an  expenditure  of  $20,590.33. 

Navigation  was  maintained  throughout  the  year. 

The  work  carried  on  during  the  fiscal  year  consisted  of  inspecting 
rafts  and  collecting  commercial  statistics  in  regard  to  commerce  over 
the  waterway  at  Great  Bridge,  Va. ;  the  care  and  operation  of  four 
highway  bridges  owned  by  the  Government  and  crossing  the  water- 
way at  Great  Bridge,  Va.,  North  Landing,  Va.,  Coinjock,  N.  C, 
and  at  Core  Creek;  the  removal  from  completed  portions  of  the 
waterway  of  snags,  logs,  stumps  and  miscellaneous  obstructions 
brought  in  by  tributary  waters  and  of  sunken  rafts  abandoned  by 
their  owners;  and  ordinary  repairs  to  bridges,  piers,  fenders,  buila 
ings,  and  property  appurtenant  to  the  canal.  All  work  was  per- 
formed by  hired  labor. 

A  total  of  4,566  boats  and  rafts  passed  over  the  waterway  through 
Great  Bridge,  Va.,  during  the  fiscal  year,  representing  a  commerce  of 
136,290.6  short  tons. 

Summary  of  work  and  expenditures. 

Office  expenses  and  supervision $311.09 

Services  of  regular  canal  force 8, 031. 33 

Snagging  In  completed  portions  of  waterway 1, 615. 73 

Repairs  to  locks,  piers,  and  fenders 495. 74 

Repairs  to  buildings  and  bridges 6,480.05 

Repairs  to  telephone  line 788. 30 

Water  supply,  lighting,  and  flre  protection 172. 66 

Tools  and  minor  additions  to  plant :. 94. 83 

Care  and  repairs  to  plant 377. 18 

Fuel,  oil,  and  supplies 3,054.38 

Contingencies 169.04 

20, 690. 33 
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EXFENDITURES. 

Following  is  a  summary  of  the  total  expenditures  to  date  for  oper- 
ating and  care  of  the  inland  waterway  from  Norfolk,  Va.,  to  Beau- 
fort Inlet,  N.  C.  : 

Fiscal  year  ending  June  30 : 

1913 $923.23 

1914 19, 744. 01 

1915 23,  771.  66 

1916 15, 744.  87 

1917 16,  657. 99 

1918 16,  655.  92 

1919 10, 573.  82 

1920 20,  590.  33 

Total 124, 691. 83 

The  expenditures  prior  to  fiscal  year  1920  covered  only  the  portion 
of  the  inland  waterway  from  Norfolk,  Va.,  to  Albemarle  Sound, 
N.  C,  while  the  expenditures  for  fiscal  year  1920  included  the  entire 
section  of  the  waterway  from  Norfolk  to  Beaufort,  N.  C. 


BLACJKWATER  RIVER,  VA.,  MEHERRIN  AND  ROANOKE  RIVERS  AND 
NEWBEGUN  OKEEK,  N.  C.     (GROUUP  C.) 

13.  BIxACKWATER  RIVER,  VA.     (01.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  done  during  the  fiscal  year,  and  no  expenditures 
made. 

OONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  0)ng.,  3d  sess.,  p.  410)-.  $14,000 
Present  project,  Mai*.  2,  1907 8, 000 

Total  of  appropriations 22,0(K> 

Receipts  from  sales,  etc.,  $15. 


14.    MEHERRIN  RIVER,  N.  C.     (CJ2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  done  during  the  fiscal  year,  and  no  expenditures 
made. 

OONTRAOTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong..  3d  sess..  p.  484) _.  $5,tX)0.1M» 

Present  project : 

Mar.  2,  1907, $6,000.00 

July  27,  191G 2,500.00 

8.500.00 

Total  of  appropriations 13,500.00 

Turned  into  surplus  fund  of  the  Treasury 415. 47 

Net  total - 13, 084.  53 

Receipts  from  sales,  etc..  $10. 


15.  ROANOKE  RIVER.  N.  C.     (C3.) 
OPERATIONS  DX7RING  THE  FISCAL  TEAR. 

No  work  was  done  during  the  fiscal  year.  An  expenditure  of 
$16.94  was  made,  for  an  examination  of  the  river,  and  is  chargeable 
to  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Pre8ent  project: 

Mar.  3,  1871 $20,000 

June  10. 1872 10, 000 

Mar.  3,  1873 10, 000 

June  23,  1874 5,000 

Aug.  2,  1882 5, 000 

July  5.  1884 8. 000 

Aug.  5,  1886 20. 000 

Aug.  11.  1888 40,000 

Sept.  19. 1890 25, 000 

Receipts  from  sales,  etc..  $1,361.50. 


Present  project — Ciontd. 

July  13,  1892 $50, 000 

Aug.  18.  1894 30, 000 

.Tune  3, 1896 10, 000 

Mar.  3, 1905 10,000 

Mar.  2,  1907 3, 000 

July  25,  1910 5, 000 

Aug.  8,  1917 2, 500 


Total  of  appropriations-  248, 500 


16.  NEWBEGUN  CREEK,  N.  C.     (04.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Dredging  with  the  U.  S.  snag  boat  Roanoke  was  carried  on  across 
the  shoal  at  the  mouth  of  the  creek  from  October  27, 1919,  to  Febru- 
ary 12,  1920.  A  total  of  9,982  cubic  yards,  place  measurement,  was 
removed  in  dredging  a  channel  2,654  feet  long,  40  feet  wide  at  its  bot- 
tom, and  5  feet  deep  at  mean  low  water,  in  accordance  with  the  exist- 
ing project.  The  field  cost  of  the  work  was  $0.4811  per  cubic  yard 
place  measurement.  The  project  is  100  per  cent  completed.  The 
material  dredged  consisted  of  compacted  sand,  and  was  deposited  in 
the  creek  parallel  to  and  a  short  distance  from  the  channel  dredged. 
The  total  expenditures  during  the  year  amounted  to  $4,802.08,  and 
were  for  new  work. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
Act  of  Mar.  2,  1919  (allotte<l  May  22,  i919) ^7.000 
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IMPROVEMENT   OF   RIVEUS   AND   HARBORS   IN   THE   WILMINGTON, 

N.  C.  DISTRICT. 


REPORT  OF  MAJ.  J.  R.  I).  MATHJESON,  CORPS  OF  ENGINEERS, 


IMPBOVEMENTS. 

(Tbe  letters  and  figures  in  parentheses  after  the  titles  Indicate  the  group  and  the  numer- 
ical order  in  the  group  to  which  the  respectiye  improvements  belong  for  purposes  of 
appropriation.] 
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1.  Scappemon     River,     N.     O. 

(Al) 2273 

2.  Manteo    (Shallowbag)    Bay, 

X.  C.  (A2) 2274 

3.  Waterway  connecting  Swan 

Quarter    Bay    with    Deep 

Bay,  N.  C.  (A3) 2274 

4.  Pamlico     and    Tar    Rivers, 

N.  C.   (A4) 2275 

5.  Fishing  Creek,  N.  C.  (A5)—    2275 

6.  South  River,  N.  C.  (A6) 2276 

7.  Bay  River,  N.  0.  (A7) 2276 

8.  Neuse  River,  N.  C.  (A8) 2276 

9.  Smiths  Creek,  N.  0.  (A9) 2277 

10.  Swift  Creek,  N.  C.  (AlO) 2277 

11.  Oontentnea     Creek,     N.     C. 

(All) 2278 

12.  Trent  River,  N.  C.  (A12) 2278 

13.  Channel     connecting     Thor- 

oughfare Bay  with  Cedar 

Bay,  K.  C.  (Bl) 2279 

14.  Harbor   at  Beaufort,   N.   C. 

(B2) ^ 2279 
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15.  Waterway    connecting    Core 

Sound  and  Beaufort  Har- 
bor, N.  C.  (B3) 2280 

16.  Inland    waterway    Beaufort 

to     Jaclssonville,     N.      C. 
(B4) 2281 

17.  Harbor    at    Morehead    City, 

N.  C.  (B5) 2281 

18.  Beaufort  Inlet,  N.  C.  (B6)__    2281 
19.  Harbor  of  Refuge  at  Cape 

Lookout,  N.  C 2282 

20.  Cape  Fear  River,  N.  C,  at 

and      below      Wilmington 

(CI) 2282 

21.  Cape  Fear  River,  N.  C,  above 

Wilmington   (C2) 2283 

22.  Northeast    (Cape  Fear) 

River,  N.  C.  (C3) 2284 

23.  Black  River,  N.  C.   (C4) 2285 

24.  Operating  and  care  of  Locks 

and  Dams  Nos.  1  and  2, 
Cape  Fear  River,  N.  C_-_     2285 

25.  Shallotte  River,  N.  C 2280 


FOR  I>E8CBIPnON  OF  IMPBOVEliENTS  IN  THIS  DISTRICT  SEE  PAGES  603  TO  660. 

MANTEO  (SHALLOWBAG)  BAY,  SCUPPERNONG,  PAMLICO,  TAR,  SOUTH, 
BAY,  N'BUSE,  AND  TRENT  RIVERS ;  FISHING,  OONTENTNEA,  SWIFT, 
AND  SMITH  CREEKS;  AND  WATERWAY  CONNECTING  SW.VN  QUAU- 
TER  BAY  WITH  DEEP  BAY,  N.  C.     (GROUP  A.) 

1.  SCUPPERNONG  RIVER,  N.  C.     (Al.) 

OPERATIONS  DURING  THE  F1.SCAI.  TEAR. 

No  field  work  was  done  during  the  year,  as  no  plant  was  available. 
The  expenditures,  $244.65,  all  for  maintenance,  were  for  office  e.\- 
penses  and  collecting  commercial  statistics. 
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2274        KEPORT  OF  CHIEF  OF  ENGINEERS,  U.  S.  ARMY,  1920. 

APPROPRIATIONS. 

Prior  to  present  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess., 

p.  553) $8, 000 

June  13.  1902 $10,000 

Mar.  3,  1905 5, 000 

Mar.  2.  1907 2, 000 

Mar.  3, 1909  (allotted  Mar.  17,  1909) 2,500 

June  25,  1910 2, 500 

July  25,  1912 2,000 

Mar.  4,  1915  (allotted  Apr.  2,  1915) '1,000 

Aug.  3, 1917  (allotment  of  Sept.  20,  1917) 3, 500 

29,400 

Present  project : 

Mar.  2,  1919 31,800 

Total 09,200 

Receipts  from  sales,  etc.,  $3,579.74. 


2.  MANTEO  (SHALLOWBAG)  BAY,  N.  C.     (A2.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  field  work  was  done  during  the  year,  and  no  expenditures  made. 


APPROPRIATIONS. 

June  25,  1910 $13,750 

July  25. 1912 1, 000 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 2,000 

July  27,  1916 1 2,000 

Aug.  8, 1917  (allotment  of  Sept.  20,  1917) 500 

Total 19,250 

Receipts  from  sales,  etc.,  $78.74. 


3.  WATERWAY  CONNECTING  SWAN  QUARTER  BAY  WITH  DEEP  BAY, 

N.  C.     (A3.) 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  field  work  was  done  during  the  year,  as  no  plant  was  available. 
The  expenditures,  $111.96,  all  for  maintenance,  were  for  office  ex- 
penses and  collecting  commercial  (statistics. 


APPROPRIATIONS. 

June  25,  1910 $14,575 

Receipts  from  sales,  etc.,  $1,000. 

^  Reduced  by  $1,000  transferred  to  Trent  River,  N.  C,  Apr.  12,  1918. 
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RIVERS  AND  HARBORS — WILMINGTON,  N.   C,  DISTRICT.     2275 
4.  PAMLICO  AND  TAR  RIVERS,  N.  C.     (A4.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  work  for  the  year  consisted  of  snagging  operations  between 
Washington  and  Tarboro.  The  U.  S.  hoister  Contentnea  started  op- 
erations on  April  6, 1920,  and  to  June  15,  1920,  removed  59  snags,  29 
stumps,  51  logs,  25  saw  logs,  and  33  trees  from  the  channel;  and  114 
trees  from  the  banks.  This  work  was  accomplished  at  a  cost  of 
$2,332.88,  which  gives  a  unit  cost  of  $7.50  per  obstruction.  Other 
expenditures,  all  for  maintenance,  were  $256.09  for  office  expenses. 

As  a  result  of  the  year's  work  a  dear  channel  exists  between  Wash- 
ington and  Tarboro. 


APPROPRIATIONS. 

Prior  to  present  project  (see  H.  Doc.  421,  57th  Cong.,  2d  sess.) $15,000 

Present  project : 

Aug,  14,  1876 . . $15, 000 

Mar.  3,  1879 i 6,000 

June  14,  1880 9,000 

Mar.  8.  1881 8,000 

Aug.  2,  1882 10,000 

July  5,   1884 5,000 

Aug.    5,    1886 5.000 

Aug.  11,  1888 1 10,000 

Sept.  19,  1890 J 10.000 

July  13,  1892 10,000 

Aug.  18,  1894 10.000 

June  3,  1896 5,000 

Mar.  3,  1899 15,000 

.Tune  13,  1902 35, 500 

Mar.  3,  1905 8, 000 

Mar.  2,  1907 11, 563 

Mar.  3,  1909  (allotted  Mar.  18,  1909) 5,000 

June  25.  1910 5,000 

Feb.  27,  1911 5,000 

July  25,  1912 100,000 

Oct.  2  1914-     _ - 18  500 

Mar.  4, 1915  ^alfotted  Apr. ~2,  1915) -IIII-IIIIIIIIIIIIIIII  *37i200 

July  27.  1916 4,  500 

Aug.  8,  1907  (allotment  of  Sept.  20,  1917) 4,500 

July  18,  1918  (allotment  of  Aug.  22,  1918) 7,000 

359,  763 

,  Total 374, 763 

Receipts  from  sales,  etc.,  $1,311.65. 


5  FISHING  CREEK,  N.  C.     (A5.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  field  work  was  done  during  the  year  and  np  expenditures  made. 

^  Increased  by  $1,400  transferred  from  allotment  for  Smiths  Creek,  Oct.  26,  1916. 
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2276        REPORT  OF  CHIEF  OF   ENGINEERS,   U.   S.   ARMY,  1920. 

APPROPRIATIONS. 


Sept.  19, 1800 $10, 000 

July  13,  1892 5, 000 

Mar.  3,  1899 7, 750 

June  13, 1902 2, 000 

Mar.  3,  1905 500 

June  25, 1910 1, 500 

July  25,  1912 1, 500 

Mar.  4,  1913 1, 500 


Oct.  2,  1914  (allotted  Oct  7, 

1914) $1,000.00 

Mar.  4,  1915  (allotted  Apr. 

2,  1915) *  597. 95 

July  27,  1916 1, 000. 00 


Total 32, 847. 95 


6.  SOUTH  RIVER,  N.  C.     (A6.) 
OPERATIONS  DURING  THE  FISCAIi  TEAR. 

No  field  work  was  done  during  the  year.  The  expenditures,  all  for 
maintenance  and  part  payment  for  construction  of  dredge  tender 
Manteo^  were  $850. 

APPROPRIATION. 

June  25,  1910 $16,000 


7.  BAY  RIVER,  N.   C.      (A7.) 
OPERATIONS  DTTRINO  THE  FISCAL  YEAR. 

No  field  work  -was  done  during  the  year  and  no  expenditures  made. 


APPROPRIATIONS. 

June  25,  1910 $21,000 

July  25,  191^ 1,000 

Mar.  4,  1913 1,000 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 1,000 

Mar.  4,  1915  (allotted  Apr.  2,  3915) 1,900 

July  27,  i916 1,000 

Total 26,900 


8.  NEUSE  UIVER,  N.  C.     (A8.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  work  for  the  year  consisted  of  snagging  operations  between 
New  Bern  and  74  miles  above.  The  TJ.  S.  hoister  vontenim/ea  started 
operations  on  July  1, 1919,  was  three  times  removed  for  a  total  period 
of  10  weeks  to  work  in  other  localities,  and  completed  the  work  on 
April  5,  1920.  She  removed  139  snags,  37  stumps,  59  logs,  26  saw 
logs,  66  trees,  11  cords  of  small  snags,  and  55  feet  of  old  jetties 
from  the  channel  and  64  trees  from  the  banks.    I'his  work  was  accom- 


'  Reduced  by  $402.05  transferred  to  Trent  River,  N.  C,  Apr.  12,  1918. 
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plished  at  a  cost  of  $7,620.72,  which  gives  a  unit  cost  of  $16.71  per 
obstruction. 

Other  expenditures,  all  for  maintenance,  were  $1,079.50  for  office 
building  at  the  New  Bern  vard  and  $451.32  for  office  expenses. 

As  a  result  of  the  year's  work  a  clear  channel  exists  to  74  miles 
above  New  Bern. 

APPROPRIATIONS. 

June  18,  1878 $40,000 

Mar.  3,  1879 45,000 

June  14,  1880 45,000 

Mar.  3.  1881 : 30,000 

Aug.  2,  1882 '30,000 

July  5,  1884 20, 000 

Auk.  5,  1886 22,500 

Aug.  11,  1888 15,000 

Sept  19,  1890 20, 000 

July  13,  1892 15,000 

Aug.  18.  1894 7,000 

June  3,  1896 7, 000 

Mar.  3,  1899 10,000 

June  13, 1902  (aUotted  July  11, 1902)— 13, 500 

June  13,  1902  (aUotted  June  13,  1904) 2,000 

Apr.  28,  1904  (allotted  Sept.  29,  1904) i 500 

Mar.  3,  1905  (allotted  Apr.  4,  1905) 17,000 

Mar.  2,  1907  (allotted  Apr.  2,  1907) » 19, 750 

June  25,  1910  (allotted  July  18,  1910) 21,000 

Feb.  27, 1911  (allotted  Mar.  25, 1911) 4,000 

July  25,  1912  (allotted  Sept.  3,  1912) 2,000 

Mar.  4,  1913  (allotted  Apr.  16,  1913) '7,000 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 25,000 

Mar.  4,  1915  (aUotted  Apr.  2,  1915) 20,500 

July  27,  1916 2,000 

Aug.  8, 1917  (allotment  of  Sept.  20, 1917) 2, 000 

July  18,  1918  (allotment  of  Aug.  22,  1918) 7,000 

Mar,  2, 1919  (allotment  of  Mar.  26,  1919) 7, 500 

Total 457,250 

Receipts  from  sales,  etc.,  $1,258.33. 


9.  SMITHS  CREEK,  N.  C.     (A9.) 
OPERATIONS    DURING   THE   FISCAL   YEAR. 

Xo  field  work  was  done  during  the  year  and  no  expenditures  made. 


APPROPRIATIONS. 
June  25,  1910 $16,250 


10.  SWIFT  CREEK,  N.  C.     (AlO.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  field  work  was  done  during  the  year.  The  expenditures,  all  for 
niaintenance,  were  $330.51,  and  were  lor  office  expenses  and  outstand- 
ing liabilities  from  last  fiscal  year. 

*  Part  of  an  appropriation  of  $35,000,  of  which  $5,000  was  to  be  applied  to  waterway 
•'^njNew  Bern  to  Beaufort. 
^/The  original  allotment  of  $18,000  was  increased  by  $1,750  transferred   from   Trent 

*Tbe  original  allotment  of  $9,000  was  decreased  by  $2,000  transferred  to  Trent  River. 
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2278        REPORT  OF  CHIEF  OF  ENGIITEERS,  U.  S.  ARMT,  1920. 

APPROPRIATIONS. 

June  25,  1910 $1,600 

July  25,  1912 500 

Mar.  4,  1913 500 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 500 

July  27,  1916 1,000 

Total 4,100 


11.  OONTENTNEA  CREEK,  N.  C.     (All.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  work  for  the  year  consisted  of  snagging  operations  from  the 
mouth  to  Snow  Hill,  32  miles  above.  The  U.  o.  hoister  GorUentnea 
started  active  operations  on  February  1, 1920,  and  to  March  25,  1920, 
removed  a  total  of  58  snags,  17  stumps,  102  logs,  25  saw  logs,  21  trees, 
and  7J  cords  of  small  snags  from  the  channel,  and  81  trees  from  the 
banks.  This  work  was  accomplished  at  a  cost  of  $1,452. 45,  which 
gives  a  unit  cost  of  $4.66  per  oostruction. 

As  a  result  of  the  year's  work  the  channel  from  the  mouth  to  Snow 
Hill  is  in  good  condition. 


APPROPRIATIONS. 


Mar.  3,  1881 ^10, 000 

Aug.  2,  1882 10,000 

July  5,  1884 5,000 

Aug.  5,  1886 15,000 

Aug.  11,  1888 5,000 

Sept.  19,  1890 7,000 

July  13,  1892 7, 000 

Aug.  18.  1894 10. 000 

Mar.  3,  1899 2,000 

.Tune  6,  1900  (allotted  Sept  3, 

1902) 500 

Apr.  28, 1904  (allotted  Jan.  27. 

1905) 500 

Mar.  3,  1905 1, 000 

Mar.  2,  1907 2, 000 

Mar.  3, 1909  (allotted  Dec.  21, 

1909) 1. 000 


June  25,  1910 $2,000 

Feb.  27,  1911 1,000 

.July  25,  1912 2,000 

Mar.  4,  1913  (allotted  Dec.  24, 

1913) - 1, 000 

(^ct.  2,  1914  (allotted  Oct.  7, 

1914) 2, 000 

Mar.  4,  1915  (allotted  Apr.  2, 

1915 ) 1. 000 

Aug.    8,    1917    (allotment   of 

Sept.    20,   1917) 1,000 

July   18,   1918    (allotment   of 

Aug.  22, 1918) 2, 200 

Total 88, 200 

Receipts  from  sales,  etc.,  $1,019»15. 


12.  TRENT  RIVER,  N.  C.     (A12.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  work  for  the  year  consisted  of  maintenance  snag^g  from  22 
miles  above  New  Bern  for  a  distance  of  16  miles.  The  XJ.  S.  hoister 
Gonttntnea  started  work  on  August  7,  1919,  and  worked  until  the 
21st5  removing  14  snags,  4  stumps,  2  logs,  24  saw  logs,  and  5  trees 
from  the  channel,  and  6  trees  from  the  oanks,  at  a  cost  of  $438.51, 
which  gives  a  unit  cost  of  $7.97  per  obstruction. 

Other  expenditures  were  $92.53,  all  for  maintenance,  for  superin- 
tendence and  administration. 

As  a  result  of  the  year's  work  a  clear  channel  of  the  project  depth 
was  made  available  to  Trenton. 
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BIVEBS  AND  HABBOES — ^WILMINGTON,  N.  0.,  DISTBIOT.     2279 
APPROFRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sesa,  p. 

568) $69, 000. 00 

Present  project: 

June  13,  1902 $6, 500.  00 

June  13,  1902  (emergency  allotment) 1,000.00 

Mar.  3,  1905 23, 000.  00 

Mar.  2,  1907  (allotted  Apr.  5,  1907) *  10, 250. 00 

June  25,  1910  (allotted  July  27,  1910) 15,000.00 

Feb.  27,  1911  (allotted  Mar.  31, 1911) 1, 000. 00 

July  25,  1912  (allotted  Sept  3,  1912) 8,000.00 

Mar.  4,  1913  (allotted  Apr.  15,  1913) *  5, 000. 00 

Oct.  2,  1914  (allotted  Oct.  26,  1914) "1,000.00 

Mar.  4,  1915  (allotted  Apr.  2,  1915) * 5, 402. 05 

Aug.  8,  1917  (allotment  of  St^pt.  20,  1917) 4, 000. 00 

July  18,  1918  (allotment  of  Aug.  22,  1918) 3,000.00 

83,152.05 

Total 152, 152. 05 

Receipts  from  sales,  etc.,  $1,155.62. 


BEAUFORT  AND  MOREHEAD  CITY  HARBORS,  BEAUFORT  INLET, 
WATERWAY  CONNECTING  CORE  SOUND  AND  BEAUFORT  HARBOR, 
CHANNEL  CONNECTING  THOROUGHFARE  BAY  AND  CEDAR  BAY, 
AND  INLAND  WATERWAY  BEAUFORT  TO  JACKSONVILLE,  N.  C. 
(GROUP  B.) 

13.  CHANNEL  C0NNEC3TING  THOROUGHFARE  BAY  AND  CEDAR  BAY, 

N.  C.  (Bl.) 

OPERA.TIONS  DUMNO  THE  FISCAL  Y£AB. 

No  field  work  was  done  during  the  year  and  no  expenditures  were 
made. 


APPROPRIATION. 
Mar.  2,  1919 $9,000 


14.  HARBOR  AT  BEAUFORT,  N.  C.     (B2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  work  for  the  vear  consisted  of  placing  96.25  tons  of  stone  in 
the  training  wall  at  Bulkhead  Shoal  at  a  total  cost  of  $1,017.69,  or  a 
unit  cost  oi  $10.57  per  ton.  Other  expenditures,  all  for  maintenance, 
were  $152.65  for  superintendence,  inspection,  and  surveys,  and 
$105.02  for  main  office  expenses. 

^  The  original  allotment  of  SI  2,000  was  reduced  by  $1,750  transferred  to  Neuse  River. 

•The  original  allotment  of  $3,000  was  Increased  by  $2,000  transferred  from  Neuse  River. 

•Transferred  from  inland  waterway,  Beaufort  to  Jacksonville,  Apr.  12.  1918. 

*The  original  allotment  of  $2,000  was  Increased  bv  $402.05  transferred  from  Fishing 
Creek,  $1,000  from  Scuppemong  River,  and  $2,000  from  inland  waterway,  Beaufort  to 
Jacksonville,  N.  C,  Apr.,  12,  1918. 
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2280        BEPOBT  OF  CHIEF  OF  ENGINEERS,  U.  S.  ABMY,  1020. 

APFROFBIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Gong.,  3d  sess.,  p.  403) $5,000 

Present  project : 

Mar.  3,  1881 $30, 000 

Aug.  2,  1882 *  25, 000 

July  5.  1884 20,000 

Aug.  5,  1886 —    15,000 

Aug.  11,  1888 35,000 

Sept.  19,  1890 15, 000 

July  13,  1892 10, 000 

June  3.  1896 5. 000 

June  13,  1902 3, 000 

Apr.  28,  1904  (emergency  allotment  of  Sept.  1,  1904) 1, 000 

Mar.  3,  1905 2, 000 

Mar.  2,  1907 22, 000 

June  25,  1910 32, 676 

Feb.  27,  1911 - 5, 000 

July  25,  1912 5, 000 

Mar.  4,  1913 5,000 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 5,000 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 17.000 

Aug.  8, 1917  (allotment  of  Sept.  20, 1917) 3, 800 

July  18, 1918  (allotment  of  Aug.  15, 1918) 4, 000 

Mar.   2,   1919 24,400 

284, 876 


Total 289,  876 

Receipts  from  sales,  etc.,  $5,461.74. 


15.  WATERWAY  C0NNEC5TING  CORE  SOUND  AND  BEAUFORT  HARBOR, 

N.  C.     (B3.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  field  work  was  done.    The  expenditures,  $18.16,  all  for  mainte- 
nance, were  in  payment  of  office  expenses. 


APPROPRIATIONS. 
GOVERNMENT  FUNDS. 

Mar.  4,  1913 $20, 000 

Mar.  4,  1915  (allotted  Apr.  2, 1915) 2, 000 

Apr.  29,  1916  (allotted  from  emergency  act  of  Mar.  4,  1913) 900 

July  27,  1916 2,000 

Aug.  8,  1917  (allotment  of  Sept.  20.  1917) 700 

July  18,  1918  (allotment  of  Aug.  15,  1918) 2, 000 

Mar.  2,  1919  (allotment  of  Apr.  24,  1919) 2,000 

Total 29^600 

CONTBIBUTKD  FUNDS. 

By  town  of  Beaufort 10, 000 

Grand  total 39,.  600 

^  » Part  of  an  appropriation  of  $80,000,  of  which  $6,000  waa  to  be  applied  to  waterway 
from  New  Bern  to  Beaufort. 
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18.  INLAND  WATERWAY,  BEAUFORT  TO  JACKSONVILLE,  N.  C.     (B4.) 
OFERATIONS  DT7RINQ  THE  FISCAL  YEAB. 

There  has  been  no  field  work  done  during  the  year.  The  expendi- 
tures, $2,021.81,  all  for  maintenance,  were  for  repairs  to  dredge 
Croatan  and  office  expenses. 


APPROPRIATIONS. 

Total  appropriated  for  New  River  and  waterways  to  Beaufort, 
N.  C.  to  Mar.  4, 1915  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sees., 

pp.  404  and  506) $257,500.00 

Jnly   27,    1916 6, 000. 00 

Aug.  8,   1917 *  9, 033, 96 

July  18,  1918  (allotment  of  Aug.  15,  1918) 1 4, 500. 00 

Total  appropriated 277,033.96 

Reallotted  to  Trent  River  from  act  of  Oct.  2,  1914 $1, 000 

Reallotted  to  Trent  River  from  act  of  Mar.  4,  1915 2,000 

3,000.00 

Net   amount  appropriated 274,033.96 

Receipts  from  sales,  etc.,  $14,434. 3a 


17.  HARBOR  AT  MORBHBAD  CITY,  N.  C.     (B5.) 
OPERATIONS  DURING  FISCAL  YEAR. 

No  work  was  done  during  the  year.    The  expenditures,  all  for 
maintenance,  were  $330.44  and  were  for  office  expenses. 


APPROPRIATIONS. 

June  25,  1910 $19,000 

July  25,  1912 1, 000 

Mar.  4,  1913 2, 000 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 8,800 

July  27,  1916 2, 600 

Aug.  8,  1917  (allotment  of  Sept.  20,  1917) '.%000 

July  18,  1918  (allotment  of  Aug,  15,  1918) 2,500 

Total— 1 ^1 33,900 

Receipts  from  sales,  etc.,  $1. 


18.  BEAUFORT  INLET,  N.  C.     (B6.) 
OPERATIONS  DITRING  FISCAL  YEAR. 

No  field  work  was  done  during  the  year  and  no  expenditures  made. 


^  Traniferred  from  waterway  from  PamUco  Soand  to  Beaufort  Inlet  N.  C. 
'Increased  by  $1,000  traneferred  from  waterway  from   PamUco  Sound  to  Beaufort 
Inlet,  N.  C. 
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APPROPRIATIONS. 


Mar.  3, 1905 $45. 000 

Mar.  2. 1907 5, 000 

Mar.  3, 1909  (allotted  Mar.  18, 

1909 ) 15, 000 

June  25,  1910 7,  500 

July  25,  1912__. 10, 000 

Mar.  4,  1913 10, 000 

Oct.  2.  1914  (allotted  Oct  7, 

1914) 10.000 


Mar.  4, 1915  (aUotted  Nov.  22. 

1915) $10,000 

July  *SI,  1916 10, 000 

Aug.  8,  1917  (allotment  of 
Sept.    20,    1917) 14.000 

Mar.    2,    1919    (allotment   of 

Apr.  24,  1919) 14, 000 

Total 150.500 


19.  HARBOR  OP  REFUGE  AT  CAPE  LOOKOUT,  N.  C. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  work  for  the  year  consisted  of  maintenance  of  sand  fences,  tide 
and  wind  observations,  and  superintendence. 

On  June  30,  1920,  there  were  7,330  linear  feet  of  sand  fences, 
planked  to  an  average  height  of  5.22  feet.  In  addition  to  these,  there 
are  750  linear  feet  of  stone  sand  fence  built  to  an  average  height  of  2 
feet.  Sea  oats  have  been  planted  to  assist  in  retaining  the  sand. 
The  cost  of  this  work  was  $2,100. 

Other  expenditures,  all  for  maintenance,  were  $2,578.90  for  super- 
intendence, inspection,  and  surveys,  and  $314.07  for  main  office 
expenses. 

The  breakwater  is  now  showing  above  low  water  from  the  shore 
line  to  a  point  4,800  feet  offshore,  with  the  mattress  stone  deposited 
200  feet  beyond.  The  total  length  of  the  breakwater,  exclusive  of  the 
shore  connection,  when  completed  according  to  the  project,  will  be 
7,000  feet.    The  project  is  now  53  per  cent  completed. 


APPROPRIATIONS. 

July  25,  1912 $300,000 

Mar.  4,  1913 500,000 

July  1,  1916—1 600.000 

Total 1, 400, 000 

Receipts  from  sales,  etc.,  $45. 


20.  CAPE  FEAR  RIVER,  N.  C,  AT  AND  BELOW  WILMINGTON,     (01.) 
OPERATIONS  DXJKENG  THE  FISCAL  YEAR, 

The  work  during  the  year  consisted  of  dredging  with  the  seagoing 
dredges  Cape  Fear  and  Absecon  and  the  hydraulic  pipe-line  dredge 
Henry  Bacon  for  the  improvement  and  maintenance  of  the  26-foot 
mean  low- water  channel  in  the  river  and  across  the  ocean  bar.  Other 
work  consisted  of  repairs  to  plant  and  caring  for  same  at  the  Gov- 
ernment yard  at  Wilmington.  The  work  was  carried  on  by  Govern- 
ment plant  and  hired  labor  at  a  cost  of  $285,364.67,  less  $6,999.42 
received  for  rent,  which  reduces  the  cost  of  the  work  to  $278,365.25. 
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The  dredge  Cape  Fear  during  the  fiscal  year  removed  277,307  cubic 
yards  of  sand,  mud,  and  shells  from  the  ocean  bar  and  100,946  cubic 
yards  of  sand  and  mud  from  the  river  channels,  making  a  total  of 
378,252  cubic  yards.  The  seagoing  dredge  Ahsecon^  borrowed  from 
the  Wilmington  (Del.)  district,  was  operated  on  the  ocean  bar  nine 
months,  removing  381,305  cubic  yards  of  sand,  mud,  and  shells. 

The  hydraulic  pipe-line  dredge  Henry  Bacon  was  operated  the  en- 
tire year  on  the  river  channels,  removing  1^16,340  cubic  yards  of 
sand  and  mud.  The  total  amount  of  material  removed  during  the 
year  was  1,975,897  cubic  yards,  at  a  total  cost  of  $278,366.25,  includ- 
ing all  expenses,  or  14.1  cents  per  cubic  yard. 

As  a  result  of  the  year's  work  the  Ocean  Bar  Channel  has  been 
maintained,  and  has  a  depth  of  26  feet  for  a  width  of  from  280  to 
400  feet,  the  same  as  at  the  beginning  of  the  year.  The  work  on 
the  river  channels  has  been  confined  to  their  maintenance,  excepting 
at  the  upper  reach  of  Snows  Marsh  Channel,  which  was  dredged  to 
project  width  and  depth. 

New  Inlet  and  Swash  Defense  Dams  and  their  extensions  remain 
in  good  condition.  No  repairs  were  necessary  to  them  during  the 
year. 

About  36  per  cent  of  the  project,  as  modified,  remains  to  be  com- 
pleted, and  consists  entirely  of  dredging. 


APPROPRIATIONS. 

Prior  to  present  project  (H.  Doc.  No.  1491,  63d  Cong.,  3d  sesa, 
p.  420) $6,  228,  228.  »2 

Present  project : 

July  25,  1912 $300,000.00 

Mar.  4,  1913 352,940.00 

Oct  2,  1914  (allotted  Oct.  7,  1914) 115, 000.  (» 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 150. 000.  (K) 

July  27,  1916 135,000.00 

Aug.  8,  1917  (allotment  of  Sept.  20,  1917) 115,000.00 

July  18,  1918  (allotment  of  Aug.  8,  1918) 30, 000.  00 

Mar.   2,    1919 498,625.00 

June  5,  1920 100,000.00 

1.796,565.00 

Total 7. 024, 793. 92 

Receipts  from  sales,  etc.,  $121,040.65. 


21.  CAPE  FEAR  RIVER  ABOVE  WILMINGTON,  N.  C.     (C2.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  work  was  carried  on  by  Government  plant  and  hired  labor. 
The  snag  boat  General  H.  G.  Wright  dredged  2,880  cubic  yards  of 
sand  and  mud  and  removed  404  snags  and  trees  from  the  river  chan- 
nel at  a  total  cost  of  $3^824.72. 

The  hydraulic  pipe-line  dredge  Croatan  was  in  operation  the  entire 
year  and  removed  46,067  cubic  yards  of  sand,  mud,  and  gravel  from 
shoals  between  Fayetteville  and  a  point  2^  miles  below,  completing  a 
4-foot  low-water  channel  to  Fayetteville  at  a  total  cost  of  $45,926.69. 


Digitized  by 


Google 


2284        REPOBT  OF  CHIEF  OF  ENGIKEBRS,  U.  S.  ABMT,  1020. 

Due  to  the  extreme  high  and  low  water  stages  the  dredge  was  unable 
to  work  a  great  portion  of  the  time. 
Other  expenditures  during  the  year  were  as  follows : 

Repairs  to  hull  of  General  H.J^.  Wright $1,960.52 

Minor  repairs  to  machinery,  General  H.  G,  Wright 202. 18 

Cleaning  up  yard  at  Wilmington,  N.  C 650. 00 

Caring  for  plant 814. 25 

Main  office  expenses 2,688.38 

Collecting  commercial  statistics 280.00 

Surveys  and  superintendence 2, 952. 03 

Miscellaneous   expenses 1, 986. 83 

The  total  cost  of  work  for  the  year  was  $61^85.50 ;  of  this  amount 
$54^85.50  was  for  new  work  and  $7,000  for  maintenance. 


APPROPRIATIONS. 

Prior  t(»  present  project  (see  H.  Doc.  No.  1494,  63d 
Cong.,  3d  sess.,  p.  420,  for  locks  and  dams  and 

open  channel  work) $234,750.00 

July  27,  1916 4,000.00 

$238,750.00 

Present  project : 

June  25,  1910 100, 000. 00 

Mar.    4,    1911 200,000.00 

June  23,  1913 315, 000. 00 

Oct.  2.  1914  (allotted  Oct.  7,  1914) 70.000.00 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 173,000.00 

Mar.  4,  1915  (allotted  Dec.  24,  1915) 98,000.00 

July  27,  1916 83,000.00 

Mar.  4,  1915  (allotted  July  10,  1917) 10,000.00 

July  18,  1918  (allotted  Aug.  8,  1918) 52,000.00 

Mar.  2.  1919 51,000.00 

1, 152, 000. 00 

Total 1. 390. 750. 00 

Returned  to  surplus  fund  of  Treasury,  act  of  Mar.  4, 1909 35, 317. 77 

Net  total 1.355.432.28 

Receipts  from  sales,  etc.,  $45,268.40. 


22.  NORTHEAST  (CAPE  FEAR)  RIVER,  N.  C.     (C3.) 
OPERATIONS  DURINO  THE  FISCAL  YEAR. 

Snagging  operations  were  carried  on  bv  the  hoister  Black  during 
May  and  June.  The  portion  of  the  river  between  Grooms  Bridge,  56 
miles  above  Wilmington,  and  a  point  7  miles  above,  was  thoroughly 
snagged.  There  were  245  obstructions  removed,  at  a  cost  of  $1,751, 
which  includes  $783.26  for  repairs  to  the  hoister  before  starting  the 
work. 


APPROPRIATIONS. 

Sept.  18,  1800 $5,000 

July  13,  1892 6.000 

Aug.  18,  1894 6,000 
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Mar.  3,  1899 $2,000 

June  13,  1902  (allotted  July  14,  1902) 2,000 

June  13,  1902  (allotted  June  13, 1904),  emergency  appropriation 500 

Mar.  3.  1905  (allotted  Apr.  3. 1905) , 2.000 

Mar.  2,  1907  (allotted  Apr.  5,  1907) 2.000 

Mar.  3,  1909  (allotted  Mar.  22,  3909) 6,000 

June  25.  1910  (allotted  July  29,  1910) 1 1,200 

July  25, 1912  (allotted  Aug.  15.  1912) 3,  500 

Mar.  4,  1913  (allotted  Apr.  9.  1913) 23^500 

Oct.  2.  1914  (allotted  Oct.  26,  1914) 2.500 

July  27,  1916 3,000 

Aug.  8,  1917  (allotment  of  Sept.  20,  1917) 3, 000 

Mar.  2,  1919 25,375 

Total 71,575 

Receipts  from  sales,  etc.,  $243.83. 


23.  BLACK  RIVER,  N.  C.     (C4.) 
OPERATIONS  DURING  THE  TISCAL  TEAR. 

No  field  work  was  done  and  no  expenditures  made. 


APPROPRIATIONS. 

Aug.  5.  1886 $3,000 

July  l.S.  1892_.- 10.000 

Aug.  18.  1894 2,000 

June  3,  1896 1.000 

Mar.  3,  1899 2,000 

June  13,  1902  (allotted  July  12,  1902) 2,000 

June  13,  1902  (allotted  June  13. 1904),  emergency  appropriation 500 

Mar.  3.  1905  (allotted  Apr.  7.  1905) 2.000 

Mar.  2,  1907  (allotted  Apr.  5,  1907) 2,000 

Mar.  3.  1909  (allotted  Mar.  22,  1909) 4.000 

June  25.  1910  (allotted  July  26,  1010) »2,800 

July  2.5,  1912  (allott(^  Aug.  15,  1912) *2,500 

Mar.  4.  1013  (allotted  Apr.  9,  1913) ■500 

Oct  2.  1914  (allotted  Oct  26,  1914) 2.000 

July  27,  1916 1. 500 

Aug.  8, 1917  (allotment  of  Sept  20. 1917) 2. 000 

Total 39,800 

Receipts  from  sales,  etc.,  $1,155.84. 


24.  OPERATING  AND  OARB  OF  LOCKS  AND  DAMS  NOS.  1  AND  2,  OAPH 

FEAR  RIVER,  N.  C. 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  work  at  Lock  No.  1  consisted  in  the  operation  of  the  lock  the 
entire  year,  making  surveys  above  and  below  dam,  dredging  the  lower 
approach  to  lock  chamber,  and  making  minor  repairs  to  property. 

^OrlRlnal  allotment  of  $2,000  decreased  by  $800  transferred   to  Black  River. 
'Orlfdnal  allotment  of  $3,000  IncreaRed   by  $500  transferred   from  Black  .River. 
'  Orljrina]  allotment  of  $2,000  was  Increased  by  $800  transferred  from  Northeast  River. 
/Orieinal  allotment  of  $3,500  was  decreased  by  $1,000  transferred  to  Cape  Fear  River 
«>ovp  Wllmineton. 

^* Original  allotment  of  $3,000  was  decreased  by  $2,000  transferred  to  Cape  Fear  River 
above  Wilmington  and  by  $500  transferred  to  Northeast  River. 
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At  Lock  No.  2  operations  consisted  of  dredging  the  lower  approach 
to  lock  chamber,  clearing  sediment  from  lock  floor,  making  repairs  to 
lock  floor,  surveying  in  vicinity  of  dam,  and  making  minor  repairs 
to  property.  This'  lock  was  closed  for  10  days  whue  repairs  were 
being  made  to  lock  floor. 

The  cost  of  the  year's  work  was  as  follows : 

Operating  and  care  of  locks $3, 697. 33 

Kepalrs  to  lock  masters*  houses 75.  70 

Surveys  and  superintendence ' 401. 41 

Painting  lock  gate 32. 50 

Repairs  to  lock  gate 285. 00 

Removing  2365  cubic  yards  of  sand  from  lower  approach  to  lock 

chamber,  at  $0.174 ^-_  411. 51 

Clearing  up  reservation 72. 15 

Repairs  to  floor  of  lock  chamber 126. 46 

Main  office  expenses 279. 99 

Miscellaneous 270.54 

Total 5,  652.  59 


EXPENDITURES. 

For  fiscal  year  ending  June  30,  1917 $7, 010. 68 

For  fiscal  year  ending  June  30,  1918 10,597.04 

For  fiscal  year  ending  June  30,  1919 5, 457. 40 

For  fiscal  year  ending  June  30,  1920 1 5, 652.  59 

Total  expenditures 28,  717. 71 


25.  SHALLOTTE  RIVER,  N.  C. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  done  and  no  expenditures  made. 


APPROPRIATIONS. 

Prior  to  present  project   (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess., 

p.  554) $3, 000 

Present  project: 

Mar.  4. 1913 $9, 845 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 1, 100 

10,945 

Total 13, 945 

Receipts  from  sales,  etc.,  50  cents. 
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IMPROVEMENT    OF    RIVERS    AND    HARBORS    IN    THE    CHARLESTON. 

S.  C,  DISTRICT. 


REPORT  OF  LIEUT.  COL.  0,  R.  LUKE8H,  CORPS  OF  ENGINEERS. 


IMPROVEMENTS. 


[The  letters  and  figures  in  parentheses  after  the  titles  Indicate  the  group  and  the  numer- 
ical order  in  the  group  to  which  the  respective  Improvements  belong  for  purposes  of 
appropriation.] 


Page. 

1.  Winyah  Bay,  S.  0.  (Al) 2287 

2.  Waccamaw  River,  N.  C.  and 
S.  O,   (A2) 2289 


3.  Great    Peedee    River,    S.    O. 

(A3) 

4.  San  tee  River  and  Esthervllle- 

Minim  Creek   Canal,   S.   0. 
(Bl) 

5.  Gong&ree  River,  S.  0.  (B2)  — 

6.  Operating   and   care   of   lock 

and    dam   across    Congaree 
River,  S.  C 2293 


2290 


2291 
2292 


I'agf. 

7.  Inland     waterway     between 

Charleston     and     Winyah 
Bay,  S.  0 2293 

8.  Charleston    Harbor,     S.    C. 

(CI) 2294 

9.  Ashley  River,  S.  C.  (C2) 2296 

10.  Wappoo  Chit,  S.  C 2296 


FOR  DESCBIPTION  OF  IMPROVEMENTS  IN  THIS  DISTRICT,   SEE  PAGES    661    TO   691. 


WINYAH   BAY, 


WACCAMAW,  AND   GREAT 
(GROUP  A.) 


PEEDEE   RIVERS.   S.   C. 


1.  WINYAH  BAY,  S.  C.     (Al.) 
OPERATIOKS  DURING  THE  FISCAL  YEAR. 

The  U.  S.  seagoing  hopper  barge  Winyah  Bay  contmued  work  on  the 
Sampit  River  bar  and  the  Western  Channel  to  Winyah  Bay.  remov- 
ing the  following  quantities :  From  Sampit  Kiver  bar,  103,y47  cubic 
yards;  from  Western  Channel,  151,445  cubic  yards,  making  a  total 
of  255,192  cubic  vards.  The  dumping  was  done  at  the  selected  dump- 
ing grounds  in  Winyah  Bay.  Work  was  interrupted  during  October 
and  November  on  account  of  repairs  to  boiler  and  also  during  parts 
of  December  and  January  on  account  of  lack  of  men.  On  January 
13  the  length  of  the  working  day  was  increased  to  16  hours,  with  a 
consequent  increase  in  the  number  of  men,  making  the  crew  consist 
of  28  men  instead  of  24.  This  increased  the  difficulty  of  continuing 
this  boat  in  service,  due  to  the  difficulty  of  securing  the  necessary 
men. 

The  dredge  Winyah  Bay  was  laid  up  at  Georgetown  April  1  and 
later  was  transferred  to  Charleston  Harbor  and  laid  up  at  Castle 
Pinckney. 

A  survey  of  the  western  channel  was  made  in  October  and  showed 
a  ruling  depth  of  16J  feet  at  mean  low  water  and  about  125  feet  width 
throughout  the  western  channel,  the  project  depth  and  width  being 
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]8  feet  and  400  feet,  respectively:  Survey  of  Sampit  Eiver  bar  in 
March  showed  a  channel  400  feet  wide  and  slightly  less  than  18  feet 
deep.  The  field  cost  of  the  dredging  was  $28,569.32,  which  for  the 
estimated  yardage  is  11.2  cents  per  cubic  yard.  The  total  cost  of 
dredging:  amounted  to  $57,951.39,  making  the  total  unit  cost  22.7  cents 
per  cubic  yard.   All  of  the  work  done  was  maintenance. 

OONTRAOrs  IN  FORCE. 

Contractor:  Belle  Moses,  New  York,  N.  Y. 

Character  and  amount  of  work:  Lease  of  site  for  wharf  at  Georgetown, 
S.  C,  12  months. 
Unit  price:  $25  per  month. 
Date  of  approval :  March  15,  1919. 
Date  fixed  for  commencement:  April  1,  1919. 
Date  of  actual  commencement:  April  1,  1919. 
Date  fixed  for  completion :  March  31,  1920. 
Completed  June  30,  1919 :  100  per  cent. 

Contractor :  C.  B.  Colhert,  Georgetown,  S.  C. 

Character  and  amount  of  work:  Lease  of  site  for  wharf  at  Georgetown, 
S.  C,  12  months. 
Unit  price:  $25  per  month. 
Date  of  approval :  May  26,  1919. 
Date  fixed  for  commencement :  April  1,  1919. 
Date  of  actual  commencement:  April  1,  1919. 
Date  fixed  for  completion :  March  31,  1920. 
Completed  June  30,  1919:  100  per  cent. 

Contractor :  Belle  Moses,  New  York,  N.  Y. 

Character  and  amount  of  work:  T^ease  of  site  for  wharf  at  Georgetown, 
S.  C,  12  months. 
Unit  price:  $25  per  month. 
Date  of  approval :  March  15,  1920. 
Date  fixed  for  commencement:  April  1,  1920. 
Date  of  actual  commencement:  April  1,  1920. 
Date  fixed  for  completion :  March  31,  1921. 
Completed  June  30.  1920 :  25  per  cent. 


APPH0PRIATI0K8. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  seas.,  p. 

5«0>       _-_____- $2,500,000.00 

Present  prolect: 

June  25,  1910 $150,000.00 

Mar.  2,  1907  (allotment  of  Sent.  5, 1911 ) 10, 000.  00 

Mar.  3,  1909  (allotments  of  Sept.  12,  1911,  and 

Feh.  13.  1912) 5,991.67 

Julv  25, 1912  (river  and  harhor  act) 162,000. 00 

Auff.  24,  1912  (sundry  civil  act) 100,000.00 

Mar.  4,  1913 120,000.00 

Oct.  2,  1914  (allotment  of  Oct.  7,  1914) 15,000.00 

Mar.  4.  1915  (allotment  of  Apr.  1,  1915) 70.000.00 

Julv  27,  1916 100, 000.  00 

Aui.  8.  1917  (allotment  of  Sept.  4,  1917) 65,000.00 

Julv  18,  1918  (allotment  of  Sept.  24.  1918) 100. 000. 00        _  _,  ^ 

897, 991. 67 

Total S»  397. 991. 67 

Amount  transferred  to  Waccamaw  River,  S.  C 2.000.00 

Net  total 3. 395, 991. 67 

Received  on  account  of  sales  and  rent  of  dredge,  etc.,  $10,927.14. 


Digitized  by 


Google 


RIVERS  AKD  HARBORS— CHARLESTON,  S.  C,  DISTRICT.      2289 
2.  WACCAMAW  RIVER,  N.  C.  AND  S.  C.     (A2.) 
OPERATIOKS  DURING  THE  FTSCAL  YEAR. 

Field  work  was  begun  August  14  using  U.  S.  snag  boat  Ped-ec^  con- 
tinning  until  October  16,  when  funds  were  exhausted.  The  snag 
boat  removed  from  the  channel  112  obstructions  and  cut  from  the 
banks  92  overhanging  trees.  The  chief  work  was  about  a  mile  below 
Red  Bluff,  the  site  of  an  old  log  roll,  where  boats  had  had  difficulties 
for  some  years.  Snagging  was  done  up  to  mile  73,  but  a  shoal  not  far 
above  Eed  Bluff  was  too  shallow  at  mean  low  water  for  the  snagboat 
to  pass  it.  Snagging  was  resimied  in  February,  under  a  new  allot- 
ment.  using  U.  §.  snag  boat  WatereSy  and  work  was  continued  until 
March  23.  The  work  was  chiefly  between  Red  Bluff  and  Star  Bluff, 
about  82  miles  above  the  mouth,  where  376  obstructions  were  removed 
from  the  channel,  and  201  trees  cut  from  the  banks.  Of  the  obstruc- 
tions and  trees  removed,  the  distribution  is  as  follows : 


Obstrac- 
tlons. 

Trees  cut. 

.                                                      ~       ■ 

Below  Conway ^ 

26 
63 
399 

26 

Above  Conway  (between  Conway  and  Red  Bluff) 

28 

Above  Conway  (between  Red  Bloff  and  Star  Bluff) 

239 

Total 

488 

293 

^ ..     .                                 .  

The  field  cost  of  this  work  was  $4,464.28,  making  cost  per  obstruc- 
tion (counting  trees  as  such),  $5.72.  Superintendence,  office  expenses 
and  repairs,  made  total  cost  for  this  work,  $5,231.17,  and  total  cost 
per  obstruction,  $6.75. 


CONTRACTS  IN   FORCE. 

None. 


APPROPRIATIONS. 
Existing  project: 

Jane  14,  1880 $15,000 

Mar.  3, 1881 10. 000 

Aug.  2, 1882 4.  400 

July  5, 1884 6,  000 

Aug.  5. 1886 15, 000 

Aug.  11, 1888 15, 000 

Sept.  19, 1800 12, 500 

.     July  13, 1892 10, 000 

Aug.  18, 1894 6  000 

June  3, 1896 6. 000 

Mar.  3, 1899 3, 000 

June  18,  1902  (allotment  Oct.  30, 1902) 9,000 

Mar.  3, 1905  (allotment  Apr.  15,  1905) 13, 800 

Mar.  2, 1907  (allotment  Mar.  15, 1907) _• 18, 000 

Mar.  3, 1909  (aUotment  Apr.  9,  1909) . 4, 000 

June  25, 1910 50, 000 

July  25, 1912 25, 000 

Mar.  4, 1913 30, 000 
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Existing  project — Continued. 

Mar.  4,  1915  (allotment  Apr.  1.  1915) $40,000 

Mar.  4,  1915  (allotment  Dec.  24,  1915) 12,000 

July  27, 1916 8,  500 

Total 313,200 

Amount  transferred  to  Winyah  Bay,  S.  C 2,000 

Grand  total 815,  200 

Receipts  on  account  of  sales,  etc.,  $796.29. 


3.  GREAT  PEEDEE  RIVER,  S.  C.   (A3.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  jfield  work  was  done.  The  funds  available  were  not  sufficient 
for  work.  This  was  not  important  until  the  latter  part  of  the  fiscal 
year  when  the  low  stage  made  the  snags  very  troublesome  to  boats 
opers^ting  between  Georgetown  and  SraiSis  Mills.  Office  expenses  and 
care  of  plant  laid  up  amounted  to  $137.82. 

CONTRACTS   IN  FORCE. 

None. 


APPROPRIATIONS. 
Existing  project : 

June  14,  1880 ^7,000 

Mar.  3,  1881 6,000 

Aug.  2,  1882 6,000 

July  5,  1884 i . 8,000 

Aug.  5,  1886 20,000 

Aug.  11,  1888 20,000 

Sept.  19,  1890 12, 500 

July  13,  1892 . 10, 000 

Aug.  18,  1894 6, 000 

June  3,  1896 , 12,  000 

Mar.  3,  1899 4, 000 

June  13.  1902 , 22,  500 

Mar.  3,  1903 »_  40,  000 

Apr.  28,  1904 10, 000 

Mar.  3, 1905  (river  and  harbor) 5,000 

Mar.  3,  1905  (sundry  civil) 15,000 

Mar.  2, 1907  (river  and  harbor) 20,000 

Mar.  4.  1007  (sundry  civil) 30,000 

May  27,  1908 11, 300 

Mar.  3.  1909  (allotment  Apr.  7,  1909) 10,000 

June  25,  1910 i 30,000 

July  25,  1912 . 10,000 

Mar.  4,  1913 15, 000 

Oct.  2,  1914  (allotment  Oct.  7,  1914) i 10,000 

July  27,  1916 ^  5, 000 

Aug.  8.  1917  (allotment  Sept.  24,  1917) 5,000 

Total 350,300 

Transferred   under  river  and   harbor   act  Mar.  4,   1915,   to   Winyah 

Bay,  S.  G 5,000 

Net  total 345, 300 

Receipts  on  account  of  sales,  etc.,  $390.03. 
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SANTEE3  AND  CONGARBE  RIVERS  AND  ESTHERVILLE-MINIM  CREEK 
CANAL,  S.  0.     (GROUP  B.) 

4.    SANTEE  RIVER  AND  ESTHERVILLE-MINIM  CREEK  CANAL.      (Bl.) 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

Some  repairs  had  been  made  to  U.  S.  dredge  Congaree  in  July 
and  August  in  preparation  for  work,  but  field  work  did  not  begin 
until  August  23,  when  the  dredge  and  attendant  plant  was  towed 
from  Moses  Wharf  to  the  canal.  Dredging  in  the  entrance  of  the 
canal  from  Winyah  Bay  began  August  30  and  was  continued  through 
September,  removing  about  23,100  cubic  yards  mud  and  a  few  logs. 
This  work  was  sufficient  for  immediate  needs  of  the  waterway,  and 
since  the  plant  was  needed  elsewhere,  no  further  work  was  done.  The 
field  cost  was  $2,432.96,  making  unit  cost  10.6  cents  per  cubic  yard. 
Adding  expenditures  for  superintendence,  repairs,  rental  of  plant, 
office  expenses,  etc.,  brought  total  to  $4,589.38,  which  gives  total  unit 
cost  of  19.9  cents  per  cubic  yard. 

CONTRACT  IN  FORCE. 

None. 


APPROPRIATIONS. 

^. 

UNFTED   STATES  FUNDS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  550)—  $99, 750. 00 

Present  project: 

Sept.  19,  1890 $30,000.00 

July  13,  1892 30, 000.  00 

Aug.  18,  1894 . 40,000.00 

June  3,  1896 48, 000. 00 

Mar.  3,  1899 20.  000. 00 

June  13,  1902  (aUotment,  Oct.  29,  1902) 15,000.00 

June  13,  1902  (allotment.  May  26,  1904) 7,000.00 

Mar.  3,  1905  (allotment,  May  10,  1905) 25,000.00 

Mar.  2,  1907  (allotment,  June  15,  1907) *  28, 000. 00 

Mar.  8.  1909  (allotment,  Apr.  5,  1909) '5, 565. 03 

June  25,  1910  (allotment,  July  16,  1910) 2,000.00 

Feb.  27,  1911  (allotment,  Mar.  15,  1911) 12,000.00 

July  25,  1912  (allotment,  Aug.  2,  1912) 15,000.00 

Mar.  4,  1913  (allotment.  Mar.  31,  1913) (') 

Oct.  2,  1914  (allotment,  Oct.  7,  1914) 6,000.00 

July  27,  1916  (allotment,  Sept.  1,  1916) 15, 000. 00 

Aug.  8, 1917  (allotment,  June  25,  1919) 5, 000. 00 

303,  565. 03 

Total 403, 315. 03 

CONTRIBUTED   FUNDS. 

Aug.  14. 1919,  by  Columbia  Railway  &  Navigation  Co 2, 372. 39 

Grand  total 405,687.42 

Receipts  on  account  of  sales,  etc.,  $537.32. 

1  OriKlnal  allotment,  $33,000 ;  Nov.  10,  1908,  $5,000  withdrawn  and  reallotted  to  Con- 

**«  OriglMJ*  aliotment  $5,600 ;  unexpended  balance,  $34.97,  withdrawn  July  16,  1910,  and 

"ViJ^^iyjiaVa^totSe"^  Aug.  18,  1914,  $10,000,  and  Jan.  22.  1916. 

$10,000,  and  reallotted  to  Congaree  River.  S.  C 
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5.    CONGAREE  RIVER,  S.  C.    •(B2.) 
OPERATIONS   DURING   THE   FISCAL  YEAR. 

There  were  no  field  operations  during  the  year.  On  account  of 
lack  of  commerce,  none  were  needed.  General  repairs  to  U.  S. 
dredge  Congaree  were  begun  late  in  the  year.  Office  expenses,  re- 
pairs to  plant,  etc.,  amounted  to  $2,903.62. 

OBSERVATIONS    AT    BROAD   AND    CONGAREE    RIVERS,    S.    C. 

Complaint  was  made  in  1914  by  the  Columbia  Railway  &  Navi- 
gation Co.,  of  Columbia,  S.  C.,  that  the  storing  of  water  by  the  power 
dams  on  Broad  River  seriously  interfered  with  navigation  of  the 
Congaree  River,  thus  disastrously  affecting  shipping  interests.  Spe- 
cial observations  which  had  been  begun  in  August,  1914,  were  con- 
tinued in  1915-16,  the  costs  being  defrayed  by  allotment  from  the 
appropriation  for  examinations,  surveys,  and  contingencies  of  rivers 
and  harbors.  Regulations  for  the  operation  of  the  dam  at  Parr 
Shoals,  Broad  River,  S.  C,  to  prevent  interference  with  navigation, 
were  issued  by  the  Secretary  of  War  November  20, 1916.  By  author- 
ity of  the  Chief  of  Engineers,  instructions  have  been  issued  by  the 
district  engineer,  conforming  practically  with  those  issued  in  1914, 
prohibiting  ponding  on  Broad  River  whenever  the  stage  of  Con- 

Siree  River  is  at  or  below  1.5  feet,  as  indicated  on  the  gage  at  the 
nited  States  lock.  In  order  to  enforce  this  rule  «,  self -registering 
gage  has  been  installed  a  short  distance  below  the  Parr  Shoals  Dam. 
An  inspector,  residing  near,  has  been  employed  to  care  for  this  gage. 
The  total  expenditures  were  $139.16. 

CONTRACTS  IN  FORCE, 

None. 


APPROPRIATIONS. 

Existing  project: 

Aug.  5,  1886 $7,500.00 

Aug.  11.  1888 7,500.00 

Sept.  19,  1890 5,000.00 

July  13,  1892 5,000.00 

Aug.  18,  1894 4.000.00 

June  3,  1896 2, 000. 00 

Mar.  3,  1899,  for  lock  and  dam 50,000.  00 

June  6,  1900,  for'lock  and  dam 100,000.00 

Xar.  3,  1901,  for  lock  and  dam 50,000.00 

June  28,  1902,  $25,000  for  lock  and  dam 50, 000. 00 

June  13,  1902  (allotment  Oct.  29,  1902) 5,000.00 

Mar.  2,  1907  (allotment  June  15,  1907) 67,000.00 

Mar.  2,  1907  (allotment  Nov.  10,  1908) . 5,000.00 

Mar.  2,  1907  (allotment  Nov.  12,  1908) 5, 125.00 

Mar.  2,  1907  (allotment  Feb.  17,  1909) 1,022.50 

Mar.  3,  1909  (allotment  Apr.  5,  1909) 28, 100.00 

June  25,  1910  (allotment  July  16,  1910) 79, 000. 00 

Feb.  27, 1911  (allotment  Mar.  15,  1911) 36, 051. 14 

July  25, 1912  (allotment  Aug.  2,  1912) 43, 000. 00 

Mar.  4,  1913  (allotments  Mar.  31,  1913,  and  Aug.  18,  1914) 35,000.00 
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Existing  project — Ck)ntiiiued. 

Oct.  2,  1914  (allotment  Oct.  7.  1914) . $18,000.00 

Mar.  4,  1915  (allotment  Apr.  1, 1915) 15, 000. 00 

Mar.  4,  1913  (allotment  Jan.  22,  1916) 10, 000. 00 

July  27,  1916  (allotment  Sept,  1,  1916) 40,000.00 

Aug.  8,  1917  (allotment  Sept  7,  1917) *  75, 000. 00 

Total  appropriations  and  allotments 743, 298. 64 

Receipts  from  sales,  etc.,  $6,866.16. 


a  OPERATING  AND  CARE   OF  LOCK  AND   DAM  ACROSS  CONGAREE 
RIVER  NEAR  COLUMBIA,  S.  C. 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

This  lock  and  dam  is  loaated  on  the  Congaree  Kiver  2  miles  below 
Columbia,  S.  C,  49  miles  above  the  mouth  of  the  river.  The  dam 
was  completed  and  the  lock  in  commission  from  November,  1915, 
since  which  time  it  has  been  possible  for  the  vessels  navigating  this 
river  to  land  at  Columbia.  No  commercial  lockages  were  made  dur- 
ing^ the  fiscal  vear. 

The  work  during  the  year  comprised  the  general  care  of  the  lock 
and  dam,  routine  repair  work,  and  the  care  of  the  grounds.  All 
work  was  done  by  the  regular  lock  force  with  Government  plant. 

CONTRACTS  IN  FORCE. 

None. 


EXPENDITURES. 
Expenditures  during  fiscal  year  1920. 

Administration $75.  39 

Care  of  lock  and  dam 2,(563.39 

Ordinary  repairs 28.38 


Total 2, 767. 16 

Total  expenditures  incurred  in  each  fiscal  year. 


1906 $881. 27 

1907 4, 618.  73 

1908 5, 303.  51 

1909 10, 480. 68 

1910 6, 325. 38 

1911 4, 892. 26 

1912 U,  621.  86 

1913 i 8, 921. 91 

1914 8, 980. 97 


1915 $9, 479. 80 

1916 6, 411. 38 

1917 7, 904.  84 

1918 7, 363.  08 

1919 8. 469.  90 

1920 2. 767. 16 


Total 99, 422.  72 


7.  WATERWAY  BETWEEN  CHARLESTON  AND  WINYAH  BAY,  S.  C. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  field  work  was  done  until  November,  1919.  The  12-inch  pipe 
line  U.  S.  dredge  Congaree  had  been  j)repared  and  towed  to  the  place 
of  work  at  the  close  of  October.  This  plant  had  not  been  available 
earlier  in  the  year.    The  cut  from  Kamshorn  Creek  to  Mill  Creek  was 

«Of  the  orUlal  allotment  of  $80,000,  $5,000  was  transferred  to   Santee  River  and 
ItotbeiTllle-Hliilm  Creek  Canal. 
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made  in  54  days  of  dredging,  and  the  dredge  was  then  moved  to  Alli- 
gator Creek,  where  long,  shallow  cuts  were  necessary  to  remove  the 
sand,  mud,  and  shell  from  the  channel.  This  work  was  completed  in 
early  part  of  June,  and  the  dredge  takeiv  to  Charleston  for  painting 
and  repairs,  and  the  remainder  of  the  plant  laid  up  at  Georgetown, 
awaiting  completion  of  repairs.  The  conditions  of  work  during  much 
of  the  period  were  adverse,  the  chief  troubles  being  scarcity  of  com- 
petent labor,  interruption  by  return  of  influenza  epidemic,  and  diflB- 
culties  of  transportation  of  men  and  supplies.  The  table  below  gives 
summary  of  the  work  done. 


Locality. 

Days 
dredg- 
ing. 

Length 
ofciits 

(feet). 

Material. 

Total. 

Sand. 

• 

Mud. 

SheU. 

Ranvshom-MiU  Creeks '. 

54 

88 

709 
5,875 

36,5B5 

36,366  1      45,511 

'"28,*  929' 

35,505 

Alligator  (^reek 

110,806 

Total 

142 

6,584 

36,366  '      8L106 

28,929 

146,401 

The  work  resulted  in  an  improved  channel  over  a  badly  obstructed 
portion  of  Alligator  Creek,  giving  a  depth  of  4  feet  for  about  1^  miles 
above  mouth  of  Ramshom  Creek,  and  a  passage  from  Bamshorn  to 
Mill  Creek,  thus  avoiding  the  use  of  the  exposed  bay  entrance  to 
Alligator  Creek  and  the  crossing  of  bay  at  this  point.  This  crossing 
is  shallow  and  the  mouth  of  the  creek  is  difficult  to  locate  in  foggy 
weather.  The  field  cost  was  $12,978.78,  making  unit  cost  of  9  cents 
per  cubic  yard.  Rental  of  plant,  superintendence,  and  other  charges 
amounted  to  $11,414.83,  making  total  unit  cost  16.7  cents  per  cubic 
yard. 

C50NTRACTS  IN  FORCE. 

None. 


APPROPIATIONS. 

June  13,  1902 $50,000 

Mar.  2,  1907 75,  290 

Mar.  3, 1909  (aUotment  Apr.  7. 1909) 5, 000 

June  25,  1910 25,000 

Feb.  27,  1911 41, 000 

July  25,  1912 15, 000 

Mar.  4.  1913 25,000 

July  27,  1916 15. 000 

July  18,  1918 5,000 

Mar.  2,  1919 28, 000 

Total 284,290 

Transferred  under  river  and  harbor  act  Mar.  4,  1915,  to  Winyah  Bay, 

S.   C 36, 600 

Net  total 247, 690 


CHARLESTON  HARBOR,   S.   C.    (INCLUDING   ASHLEY  RIVER). 

(GROUP  C.) 

8.  CHARLESTON  HARBOR.     (CI.) 

OPERATIONS  DUKING  THE  FISCAL  YEAR. 

The  U.  S.  dredge  Sumter  was  laid  up  during  the  months  of  July 
to  December,  inclusive,  on  account  of  serious  engine  vibration  and 
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•difficulty  of  obtaining  firemen.  Eepairs  were  made  to  thrust  bearing 
and  engine  bed  and  the  dredge  resumed  operations  in  the  entrance 
channel  January,  1920,  and  continued  through  the  remainder  of  the 
fiscal  year  removing  351,879  cubic  yards  or  material,  bin  measure- 
ment. The  U.  S.  dredge  Chinook  worked  at  the  harbor  entrance  dur- 
ing the  month  of  July,  1919,  removing  171,172  yards  of  material,  and 
was  then  transferred  to  the  Norfolk  district.  The  total  amount  re- 
moved from  the  entrance  channel  during  the  fiscal  year  was  523,051 
cubic  yards,  all  of  which  was  dumped  at  sea.  The  total  field  cost  of 
this  dredging  was  $89,195.19,  making  a  unit  field  cost  of  17.05  cents 
per  cubic  ^ard.  Office  expenses,  surveys,  superintendence  rental  of 
dredge  Chinook^  repairs  to  plant,  etc.,  amounted  to  $140,619.31,  in- 
creasing the  unit  cost  to  43.96  cents. 

In  December,  1919,  contract  was  let  with  the  Atlantic,  Gulf  & 
Pacific  Co.  for  dredging  in  a  section  of  the  40- foot  channel  in  Cooper 
River  just  below  the  navy  yard  an  estimated  amount  of  859,768  cubic 
yards  at  34  cents  per  yard,  and  with  the  United  Dredging  Co.  for 
dredging  in  an  adjacent  section  858,720  cubic  yards  at  33J  cents. 
Operations  were  begun  by  the  former  company  with  its  pipe-line 
dredge  Washington  in  December,  1919,  and  continued  through  the 
remamder  of  the  fiscal  year,  removing  a  total  of  489,950  cubic  yards, 
the  material  being  discharged  on  United  States  Naval  Reservation  on 
Cooper  River.  Operations  have  not  yet  begun  under  the  contract 
with  the  United  Dredging  Co.,  the  time  of  commencement  originally 
set  for  March,  1920,  having  been  postponed  on  account  of  the  con- 
tractor's plant  being  engaged  on  Government  work  elsewhere.  Office 
expenses,  surveys,  and  superintendence  in  connection  with  the  con- 
tract dredging  amounted  to  $18,941,  increasing  the  unit  cost  of  this 
dredging  to  37.87  cents. 

An  extended  and  careful  survey  which  had  been  begun  and  nearly 
completed  the  previous  fiscal  j^ear  was  finished  in  September,  1919. 
The  purpose  of  this  survey  was  to  secure  data  for  the  determination 
of  the  most  suitable  and  economical  route  for  the  channel  and  for 
a  comprehensive  estimate  of  the  quantities  involved  and  the  cost  of 
the  proposed  work.  Expenditures  for  this  suivey  during  the  fiscal 
year  were  $5,483.49. 

CONTRACTS  IN  FORCE. 
DREDGING. 

Contractor:  United  Dredging  Co. 
Date  of  contract :  December  1,  1919. 
Date  of  approval :  December  6,  1919. 
Final  date  fixed  for  commencement:  .Tuly  21,  1920. 
Final  date  fixed  for  completion :  May  27,  1921. 

Amount  of  contract  (cubic  yards,  place  measurement)  :  858,720,  at  33i  cents; 
108^10,  at  161  cents. 
Completed  at  end  of  fiscal  year:  None. 

Contractor:  Atlantic,  Gulf  &  Pacific  Co. 
Date  of  contract :  December  2,  1919. 
Date  of  approval :  December  8, 1919. 
Final  date  fixed  for  commencement :  March  12,  1920. 
Final  date  fixed  for  completion :  June  2,  1921. 

Amount  of  contract  (cubic  yards,  place  measurement)  :  859,768,  at  34  cents; 
115,216,  at  17  cents. 

Completed  at  end  of  fiscal  year :  56.99  per  cent. 
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APPROPRIATIONS. 

Previous   projects  (see   H.    Doc.    No.    1491,   63d 

Cong.,  3d  sess.,  p.  422) $4,825,200.00 

June  25,  1910 150, 000. 00 

Feb.  27,  1911 100,000.00 

Julv  25.  1912 50.000.00 

Mar.  4,  1918 71, 616.  00 

Mar.  4,  1915  (allotment  Apr.  2,  1915) 5, 150. 00 

July  27,  1916 70.000.00 

$5,271,966.00 

Existing  project : 

Aug.  8.  1917 110,000.00 

July  18,  1918 __     1.610,000.00 

1,720,000.00 

Total _-_ 6, 991,  966. 00 

Received  from  rent,  u.<je  and  care  of  dredge,  and  account  sales,  $81,937.06. 


9.  ASHLEY  RIVER,  S.  C.     (C2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Field  operations  during  the  fiscal  year  consisted  in  removal  of  a 
shoal  which  had  formed  in  front  ot  the  Standard  Wharf,*  at  the 
upper  end  of  the  project  channel,  reducing  the  depth  to  14  feet.  The 
removal  of  the  shoal  restored  the  project  depth  (20  feet) .  The  work 
was  done  during  the  month  of  September  with  the  pipe-line  dredge 
Florida^  hired  from  the  Atlantic,  Gulf  &  Pacific  Co.,  no  suitable  Gov- 
ernment plant  being  available.  Eighteen  thousand  six  hundred  and 
sixty-six  cubic  yards  of  material  was  removed.  The  field  cost  of  this 
dredging  was  ^,895,  making  a  unit  field  cost  of  26.22  cents  per  cubic 
yard.  Surveys,  superintendence,  office  expenses,  etc.,  increased  the 
total  cost  of  the  work  to  $5,064.23,  making  a  total  unit  cost  of  27.13 
cents  per  cubic  yard. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  68d  Conj?.,  3d  sess.,  p.  401)—  $5,500.00 

Existing  project: 

July  25,  1912 $51,150.00 

Oct.  2,  1914  (allotment  Oct.  7,  1914) 15, 000. 00 

Jniy  27.  1916 10,000.00 

Aug.  8,  1917 10,000.00 

86,150.00 

Total 91, 650. 00 

Receipts  from  sales,  $2.50. 


10.  WAPPOO  CUT,  S.  C. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  has  been  done  on  this  waterway  since  1893,  excepting 
the  redredging  of  the  Ashley  Biver  mouth  occasionally  by  the  use  of 
emergency  funds.  It  now  needs  clearing  to  restore  the  project  width 
of  2(X)  feet  and  depth  of  7  feet  at  mean  low  water.    The  banks  of  that 
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portion  of  the  creek  at  the  western  end,  known  as  Elliot  Cut,  are  of 
sand.  They  were  revetted  with  stone  in  1895.  Some  of  tliis  has  been 
stolen  and  some  scattered  by  storms,  rafts,  and  steamboat  waves.  As 
a  method  of  protection  it  has  proved  excellent,  but  it  now  needs 
replenishing. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

iCxisting  project: 

Mar.  3,  1881 $10,000.00 

Aug.  2,  1882-__ J 10.000.00 

July  5,  1884 3,000.00 

Aug.  5,  1886 5,000.00 

Aug.  11,  1888 ^ 5,000.00 

Sept.  19,  1890 10,000.00 

July  13,  1892 10,000.00 

Aug.  18.  1894 7,000.00 

Joiie  3,  1896 2,  500. 00 

June  13,  1902 8,000.00 

Mar.  3,  1905  (allotment  Jan.  14,  1910) 2,239.22 

Total 72, 739. 22 
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IMPROVEMENT  OF  RIVERS  AND  HARBORS  IN  THE  SAVANNAH,  GA., 

DISTRICT. 


REPORT  OF  LIEUT.  COL.  F.  W.  AL8TAETTER,  CORPS  OF  ENGINEERS. 


IMPBOVEKENTS. 


[The  letters  aDd  figures  in  parentheses  Indicate  the'  group  and  the  numerical  order  In  the 
group  to  which  the  respectlye  Improyements  belong  for  purposes  of  appropriation.] 
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1.  Sayannah  Harbor,  Ga.  (Al)..    2290 

2.  Savannah    River   below   Au- 

gusta, Ga.   (A2) 2302 

3.  Savannah  River  at  Augusta, 

Ga.  (A3) 2303 

4.  Savanufih    River    above    Au- 

gusta, Ga.   (A4) 2303 

5.  Waterway  between  Beaufort, 

S.  C,  and  St  Johns  River, 

Fla 2304 

6.  Oowhead  River,  Ga.  (Bl) 2305 

7.  Sapelo  Harbor,  Ga.  (B2 2305 
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8.  Darlen  Harbor,  Ga.  (B8) —  2300 

9.  Fancy  Bluff  Creek,  Ga.(B4)-  2306 

10.  Satilla  River,  Ga,  (B5) 2307 

11.  St.    Marys   River,   Ga.    and 

Fla.  (B6) 2307 

12.  Altamaha  River,  Ga.  (Gl)_-  2308 

13.  Oconee  River,  Ga,  (02) 2308 

14.  Ocmulgee  River,  Ga.  (03)—  2309 

15.  Brunswick  Harbor,  Ga 2310 

16.  Fernandlna     Harbor,     Fla,, 

and     Chimberland     Sound, 

Ga.  and  Fla ^ 2311 


FOB  DESCRIPTION   OF  IMPHOVEMENTS   IN   THIS  DISTBICT  SEE  PAGES   692   TO   746. 

y 

SAVANNAH  HARBOR  AND  SAVANNAH  RIVER  BELOW,  AT,  AND  ABOVE 
AUGUSTA,  GA.     ( GROUP  A. ) 

1.  SAVANNAH  HARBOR,  GA.     (Al.) 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

Government  dredges  were  operated  on  the  26-30- foot  section  of  the 
channel  as  follows:  The  seagoing  dredge  Cuniberland^  12  months; 
the  seagoing  dredge  Savannah^  3  months;  and  the  pipe-line  dredge 
Morgan^  10.5  months. 

The  dredge  Maryland^  owned  by  John  Emile,  operated  under  con- 
tract for  2.5  months  on  the  26-ioot  section  of  the  channel  and  6 
months  on  the  21-foot  section  of  the  channel. 


Dredginff  by  private  contractor. 
[Cubic  yards  removed.l 


LooaUty. 


Kings  Island  Cbiumel.  21  feet. 
Long  island  Crosaing,  26  feet. . 


Name  of  contractor. 


TohnEmilo. 
....do 


Full  pay. 


188,018 
386,828 


Half 
pay. 


96,932 


Paid  for 

removal 

of  snags, 

ete. 


111,341.35 
1,^00,67 
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Dredging  done  by  Oovemment  dredges. 
[Cubic  yards  removed.] 


Locality. 


Upper  Flats 

Lower  Flats 

Long  Island  f'rossing.. 

Red  Light  Dump 

Tybee  Knoll 

Tybee  Roads 

Tybee  Bar 


Total. 


Total  cost,  including  ordinary  and  extraordinary  rep^iirs. 
Cost  per  cubic  yard 


Cumber- 
land. 


37,005 


393,895 
403,270 


834,770 


Savannah. 


117,364 
82,371 


199,735 


Morgan. 


374,115 
655,443 
88,245 
282,587 


1,400,390     2,434, 


Total. 


374,116 
655,448 
125,850 
282,687 
511,259 
485,641 


$91, 485. 85  ,$104, 789.  W  i$142, 167. 51  , 
SO. 110  SO. 525  SO.ini 


The  total  dredging  during  the  fiscal  year  amounted  to  3,105,673 
cubic  yards,  of  whicn  188,018  cubic  yams  was  for  improvement  of 
the  project  and  2,917,655  cubic  yards  was  for  maintenance. 

The  controlling  depth  at  mean  low  water  at  the  end  of  the  fiscal 
year  for  the  principal  localities  comprising  the  existing  project  is  as 
loUows:  Kings  Island  Channel,  17  feet;  Marsh  Island  Channel,  25 
feet ;  City  Front,  24.7  feet ;  Wrecks  Channel,  25  feet ;  obstructions, 
25  feet;  The  Bight,  25  feet;  Upper  Flats,  26  feet;  Lower  Flats,  22 
feet;  Long  Island  Crossing,  23.6  feet;  Quarantine,  27  feet;  Tybee 
Knoll,  25.2  feet;  Tybee  Roads,  24.2  feet;  Tybee  Bar,  26  feet. 

Dredging  by  pnvatc  firtns  in  slips  and  in  front  of  their  property. 

Cubic  yards. 

Central  of  Georgia  Railway  terminals 89,600 

Atlantic  Coast  Line  Railway  terminals 25, 155 

Seaboard  Air  Line  Railway  terminals 265,000 

Texas  Oil  Co 30,000 

Standard  Oil  Co 123, 400 

Gulf  Refining  Co 203,000 

The  21-foot  channel  is  78  per  cent  completed,  there  remaining  to  be 
removed  177,800  cubic  yards  of  material,  for  which  it  is  believed 
there  are  sufficient  funds  on  hand  for  completion. 

The  26-30-foot  channel  is  49  per  cent  completed,  there  remaining 
to  be  removed  3,365,000  cubic  yards  (which  is  the  deficiency  now 
existing  as  a  remaining  feature  of  the  26-foot  channel),  plus  the 
deficiency  of  3.694,000  cubic  yards  now  existing  in  the  30-foot  chan- 
nel, in  addition  to  such  shoaling  as  may  take  place  up  to  the  date  of 
completion. 

No  work  has  been  done  on  the  following  items  contained  in  the 
modification  of  the  project  adopted  by  the  river  and  harbor  act  of 
August  8,  1917:  (a)  JBamard  Street  widening,  (6)  Oglethorpe  turn- 
ing and  mooring  basin,  (c)  repairs  to  training  walls,  (d)  repairs  and 
extensions  of  jetties,  (e)  rock  dam  in  South  Channel,  (/)  dredging 
Habersham  Cut. 

The  dredge  GUmer^  20-inch  pipe-line  dredge,  which  was  formerly 
dredge  No,  82  of  the  I*anama  Canal  Commission,  was  purchased  and 
repairs  thereto  were  in  progress  at  the  end  of  the  fiscal  year.    A  com- 

Slete  outfit,  including  pontoon  line,  etc.,  and  auxiliary' plant  for  this 
redge  has  been  contracted  for,  but  practically  none  of  the  outfit  had 
been  delivered  at  the  end  of  the  fiscal  year. 
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The  steam  tug  Gibhon^  now  used  as  a  tender  for  the  pipe-line 
dredge  Morgan^  was  purchased  from  the  Quartermaster  Department, 
United  States  Army.  A  timber  wharf  180  by  30  feet  and  a  concrete 
foundation  for  steel  warehouse  70  bv  160  feet  was  constructed  at  the 
engineer  yard  at  Savannah,  Ga.  A  steel  warehouse  has  been  pur- 
chased to  be  erected  on  the  above  foundation,  and  the  same  has  oeen 
delivered  but  it  had  not  been  erected  at  the  end  of  the  fiscal  year. 

Kafts  owned  by  the  Savannah  River  Lumber  Co.  destroyed  range 
piling  for  channel  work.  These  piling  were  replaced  by  the  survey 
partj^  at  a  cost  of  $94,  which  was  reimbursed. 

Private  interests  dredged  48,105  cubic  yards  of  material  from  in 
front  of  their  property  at  a  cost  for  inspection  of  $377.83,  which  was 
refunded  by  permittee.  The  expenditures  for  new  work  were  as  fol- 
lows: Dredging,  $96,786.28;  purchase  tug  Gibbon^  $8,500;  repairs  to 
dredge  Gilmer j  $158,817.34;  office  expenses,  surveys,  contingencies, 
etc-,  $4,955.84,  a  total  expenditure  of  $269,059.46.  The  expenditures 
for  maintenance  were  as  follows :  Wharf,  warehouse,  and  foundation 
for  warehouse,  $24,644.08;  dredging,  $374,837.62;  operation  and  re- 
pairs to  inspection  and  survey  boats,  $35,020.36 ;  care  of  idle  floating 
plant,  $18,929.15;  office  expenses,  contingencies,  etc.,  $25,799.74,  a 
total  expenditure  of  $479,230.95. 

CONTRACTTS  IN  FORCE. 

CJontractor:  John  Emile. 

Amount  and  character  of  work :  Dredging,  285,000  cubic  yards.  • 

Unit  prices :  47.9  cents. 

Date  of  approval :  September  12, 1919. 

Date  fixed  for  commencement :  October  19,  1919. 

Date  fixed  for  completion :  January  19, 1921. 

(Completed  at  end  of  fiscal  year :  66  per  cent. 

CJontractor :  John  Emlle. 

Amount  and  character  of  work :  Dretlglng,  450,000  cubic  yards. 
Unit  prices :  21  cents. 
I  Date  of  approval :  February  5,  1920. 
Date  fixed  for  commencement :  April  18, 1920. 
Date  fixed  for  completion :  July  18, 1920. 
Completed  at  end  of  fiscal  year:  86  per  cent. 


APPROPKEATIONB. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d 

sess.,  p.  5r)2) $7,768,563.58 

Less  amount  of  project  expended  for  steamboat  channel 

between  Savannah,  Ga.,  and  Beaufort,  S.  C $106,700 

Less  allotment  of  $9,000  from  emergency  act  of  Mar. 

3.  1905 9, 000 

115,  TOO.  00 

Total 7, 652, 863.  58 

Existing  project : 

Mar.  2.  1907  (river  and  harbor  act) 300,000.00 

May  27,  1908  (sundry  civil  act) 300,000.00 

Mar.  4,  1909  (sundry  civil  act) 400. 000.  00 

June  25,  1910  (river  and  harbor  act) 400, 000. 00 

Feb.  27.  1911  (river  and  harbor  act) 400,000.00 

July  25,  1912  (river  and  harbor  act) 400,000.00 
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Existing  project — Oontinued. 

July  25,  1912  (river  and  harbor  act) $140,000.00 

Mar.  4,  1913  (river  and  harbor  act) 345,000.00 

Oct.  2, 1914  (river  and  harbor  act) 150,000.00 

Mar.  4, 1915  (allotted  Apr.  2, 1915,  Mar.  17  and  Oct.  28, 1919, 

from  river  and  harbor  act) 471,500.00 

July  27,  1916  (river  and  harbor  act) 545,000.00 

Aug.  8, 1917  ( river  and  harbor  act) 850, 000. 00 

July  18,  1918  (allotted  Sept.  16,  1918) 80,000.00 

Mar.  2,  1919  (river  and  harbor  act) 260,000.00 

June  5. 1920  (allotted  June  15,  1920) 500,000.00 

June  5,  1920  (allotted  Aug.  7,  1920) 45,000.00 

Total . ^-  13, 194, 863. 58 

Contributed  funds :  Aug.  30, 1915,  by  Georgia-Carolina  Ferry  Co-  500. 00 

Total 13, 194, 863. 58 

Receipts  from  sales,  etc.,  $33,661.81. 


2.  SAVANNAH  RIVER  BELOW  AUGUSTA,  GA.     (A2.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  U.  S.  snag  boat  TugdLoo  was  operated  for  four  months  over 
the  entire  201  miles  of  river  under  improvement,  which  resulted  in 
the  removal  of  1,846  snags,  121  stumps,  and  114  logs  from  the  channel 
and  501  overhanging  trees  from  the  banks.  In  addition  to  the  above^ 
an  old  sunken  lighter  was  removed  from  the  channel  opposite  the 
Su^ar  Befining  Co.,  just  above  Savannah,  Ga. 

Bids  were  invited  for  the  bank  protection  work  at  Canoe  Cut,  but 
onlv  one  bid  was  received,  which  was  rejected  because  it  was  too  high, 
and  this  work  was  begun  by  hired  labor  on  April  19, 1920,  and  was  in 
progress  at  the  end  of  the  fiscal  yekr.  AH  of  the  fascines  for  this 
work  have  been  built  and  the  work  of  weaving  and  placing  the  mat- 
tress has  been  started. 

The  rental  of  the  snagboat  Tugaloo  to  C  G.  Wilkinson,  as  author- 
ized during  th^  preceding  year,  in  an  attempt  to  raise  a  sunken  barge 
from  the  channel,  at  a  cost  of  $1,163.05,  which  amount  was  reported 
at  the  end  of  the  last  fiscal  year  as  a  reimbursable  item,  has  been 
paid.  The  expenditures,  all  for  maintenance,  were  as  follows :  Snag- 
ging operations,  $8,011.36;  bank-protection  work,  $3,542.99;  care 
and  maintenance  of  floating  plant,  $5,736.96 ;  ofRee  expenses,  inspec- 
tions, contingencies,  etc.,  $3,153.70;  a  total  expenditure  of  $20,445,01. 


APPROPRIATIONS, 

Previous  projects  (H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  pp.  552-^3)  _      $91, 000 

Existing  project : 

Sept.  19.  1890 .$25,000 

July  13,  1892 35, 000 

Aug.  18,  1894 15,  000 

June  3,  1896 15,000 

Mar.  3,  1899 20, 000 

June.  6,  1900 64, 000 

Mar,  3,  1901 100,000 
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Existing  project-— Continued; 

June  28,  1902 $86, 000 

Apr.  28,  1904  (allotted  Nov.  11,  1904,  from  emergency 

appropriation) 5,000 

Mar.  3, 1905 13, 000 

Mar.  3,  1905   (allotted  Nov.  24,  1906,  from  emergency 

appropriation ) 2, 000 

Mar.  2,  1907  (river  and  harbor  act) '. 30,CKX) 

Mar.  3,  1909  (allotted  Mar.  22,  1909,  from  emergency 

appropriation) 25, (XX) 

Mar.  3,  1909   (allotted  Dec.  28,  1909,  from  emergency 

appropriation ) 4. 000 

June  25, 1910  (river  and  harbor  act) 70,000 

Feb.  27, 1911  (river  and  harbor  act) 100,000 

July  25,  1912  (river  and  harbor  act) 105,000 

Mar.  4,  1913  (river  and  harbor  act) 125,000 

Oct.  2, 1914  (river  and  harbor  act) 15, 000 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 15,000 

July  27, 1916  (river  and  harbor  act) 29, 000 

Aug.  8,  1917  (allotted  Sept.  20,  1917) 30,000 

July  18,  1918  (allotted  Sept.  16,  1918) 20.000 

Mar.  2,  1919  (river  and  harbor  act) 50,  (XX) 

998,000 

Total 1, 089, 000 

Receipts  from  sales,  etc.,  $7,446.24. 


3.  SAVANNAH  RIVER  AT  AUGUSTA,  GA.     (A3.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  bank  paving  just  below  King  Mill  Eaceway  was  partially 
destroyed  by  high  water,  and  this  was  repaired  by  hired  labor.  The 
work  was  begun  on  January  2,  1920,  and  completed  April  17,  1920. 
It  resulted  in  repairing  this  paving  for  a  distance  of  about  300  linear 
feet.  The  expenditures  were  $1,082.70  for  repairs  to  bank  paving 
and  $2,704.84  for  office  expenses,  inspection,  contingencies,  etc.,  a 
total  expenditure  of  $3,787.04,  all  for  maintenance. 


APPROPRIATIONS. 

June  25,  1910  (river  and  harbor  act) $125,000 

Mar.  4.  1913  (river  and  harbor  act) 60.000 

July  27. 1916  (river  and  harbor  act) 33. 000 

Total 218,  OOa 

Amount  contributed  by  the  city  of  Augusta.  Ga . 185, 000 

Total 403,  OOa 

Receipts  from  sales,  etc.,  $197. 


4.  SAVANNAH  RIVER  ABOVE  AUGUSTA.  GA.     (A4.) 
OPERATIONS  DURING  THE  PISCAL  YEAR. 

The  Plant  of  P.  M.  Market,  consisting  of  launch,  work  boat,  and 
tools,  was  hired,  together  with  the  necessary  labor,  and  the  rock 
shoals  and  obstructions  were  removed  from  the  channel  between  the 
Augusta  Canal  Lock  and  the  Georgia-Carolina  Power  Dam,  which 
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resulted  in  clearing  a  channel  3  feet  deep  at  summer  low  water. 
There  was  expended  $1,735.80  for  the  rock-removal  work  above 
referred  to  and  $435  for  office  expenses,  superintendence,  and  con- 
tingencies, a  total  of  $2,170.80  for  new  work  and  $970  for  mainte- 
nance, including  office  expenses,  inspections,  supervision  of  traffic, 
and  the  use  of  water  by  power  plants,  making  a  grand  total  expended 
of  $3,140.80. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  552) $39,000 

Present  project: 

July  13,  1892  (river  and  harbor  act) $10,000 

Aug.  18,  1894  (river  and  harbor  act) 6,000 

June  3, 1896  (river  and  harbor  act) 3, 000 

Mar.  3,  1899  (river  and  harbor  act) 1,000 

Mar.  3,  1905  (river  and  harbor  act) 2. 000     . 

Mar.  2,  1907  (river  and  harbor  act) 3,000 

June  25,  1910  (river  and  harbor  act) 3,000 

July  25,  1912  (river  and  harbor  act) 3,000 

Mar.  4,  1913  (river  and  harbor  act) 3,470 

34,470 

Total 73,470 


5.  WATERWAY  BETWEEN  BEAUFORT,  S.  C,  AND  ST.  JOHNS  RIVER, 

FLA. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Government  dredges  were  operated  on  the  waterway  as  follows : 
The  pipe-line  dredge  Creighton  10  months  and  the  pipe-line  dredge 
Augusta  1.5  months. 

Dredging  done  hy  Oovemment  dredges. 
[Cubic  yards  removed.] 


Locality. 

Creighton. 

Augusta. 

Total  cost. 

Unit  cost. 

Mud  River 

170,789 

$12,032.10 

1,515.00 

2,521.43 

17,780.46 

4,934.50 

$0,070 

Jejcvl'>eek    

6,790 
8,431 

.262 

Plantation '^reek 

.290 

Rams^om  rYeek ,  - ,  -,-......  r , . , . 

116,620 
39,770 

.153 

Back  River 

.122 

Total 

327,179 

14,221 

Total  cost  including  ordinary  and  extraordinary  repairs. 
Cost  Der  cubic  vard    

$34,747.06 
10.106 

•4,036.43 
10.284 

■  ■    -  .         ■ 

38,783.49 
0.114 

In  addition  to  the  above,  the  U.  S.  snag  boat  No.  1  was  operated 
at  Generals  Cut  from  October  10,  1919,  to  November  5,  1919,  which 
resulted  in  the  improvement  of  the  entire  length  of  this  waterway 
by  the  removal  of  1,698  snags  and  764  stumps.  The  total  dredging 
during  the  fiscal  year  amounted  to  341,400  cubic  yards,  of  which 
39,770  cubic  yards  was  for  improvement  and  311,630  cubic  yards  was 
for  maintenance.    The  expenditures  for  new  work  were  as  follows: 
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Dredging,  $4,934.50 ;  snagging,  $975 ;  office  expenses,  burveys,  inspec- 
tions, etc.,  $90.50;  a  total  expenditure  of  $6,000.  The  expenditures 
for  maintenance  were  as  follows :  Dredging,  $33,848.99 ;  operation  of 
survey  and  inspection  boats,  $8,918  29 ;  care  of  plant,  $2,394.36 ;  office 
expenses,  contingencies,  etc.,  $2,418.75;  a  total  expenditure  of 
$47,580.39. 


APPROPRIATIONS. 

The  total  amount  of  appropriations  made  for  the  improvement  of 
Romerly  Marsh  and  Parsons  Cut,  Jekyl  Creek,  Skldaway  Nar- 
rows, and  Inland  waterway  (as  shown  on  pp.  471,  538,  543,  553, 

and  555.  H.  Doc.  1491,  63d  Cong.,  3d  sess.)  amounted  to $425,608.77 

Amounts  Included  In  Savannah  Harbor,  Ga $106,700.00 

Mar.  3,  1905  (allotted  Nov.  23,  1907) 8,000.00 

Mar.  3,  1905  (allotted  June  6,  1908) 1,000.00 

Mar.  2,  1907  (allotted  July  20,  1912) 7,000.00 

July  25,  1912  (river  and  harbor  act) 40,000.00 

Mar.  4,  1913  (allotted  Oct  17,  1913) 8.83 

Mar.  4,  1913  (allotted  Feb.  8,  1915) 150.00 

Mar.  4,  1913  (river  and  harbor  act) 150,000.00 

Oct.  1.  1914  (sundry  civil  act) 51,000.00 

Mar.  4,  1915   (allotted) '7,500.00 

Mar.  4,  1915  (allotted  Feb.  19,  1916) 3,000.00 

July  27.  1916  (rtver  and  harbor  act) 43, 500. 00 

Aug.  8,  1917  (allotted  Oct.  23,  1917) 43,000.00 

Mar.  2,  1919  (river  and  harbor  act) 56,000.00 

June  5,  1920  (aljotted  June  15,  1920) 56, 000. 00 

572.858.83 


998,^7.60 
Amount   contributed   by   Georgia   &   Florida   Steamboat  Co.   for 
Romerly  Marsh 5, 000. 00 

1,003,467.60 
Returned  to  Treasury,  carried  to  surplus  fund  June  30,  1890 4, 434. 45 

Net  total 999,033.15 

Receipts  from  sales,  etc.,  $8,073.31.  * 


SAPELO  AND  DARIEN  HARBORS.  COWHEAD  AND  SATILLA  RIVERS 
CLTTB.  PLANTATION  AND  FANCY  BLUFF  CREEKS.  GA..  AND  ST. 
MARYS  RIVER,  GA.  AND  FLA.     (GROUP  B.) 

6.  COWHEAD  RIVER,  GA.     (B.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  operations  and  no  expenditures.     No  further  re- 
ports will  be  submitted. 

APPROPRIATIONS. 

July  25,  1912  (river  and  harbor  act) $3,000.00 

Mar.  6,  1913  (funds  contributed  by  local  interests) *  2, 445.  79 

Total 5. 445.  79 

I  There  was  retarned  to  the  town  of  Tybee  an  unexpended  balance  of  $554.21  from  the 
origiiial  contribntionr  of  $3,000. 
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7.  SAPELO  HARBOR.  GA.    (B2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  operations.    There  was  expended  for  office  expenses, 
inspections,  and  contingencies,  $1,350,  all  for  maintenance. 

APPROPRIATIONS. 

Present  project: 

June  25,  1910  (river  and  harbor  act) $10,000 

Feb.  27,  1911  (river  and  harbor  act) 11,000 

Mar.  4, 1915  (aUotted  Apr.  2,1915) 2, 000 

Total 23, 000 


8.  DARIEN  HARBOR,  GA.     ( B3. ) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  operations.    The  expenditures  were  $38.33,  for  office 
expenses,  all  for  maintenance. 

APPROFBIATIONS. 

/ 
Prior  to  existing  project  (see  H.  Doc.  No.  421,  57tli  Cong.,  2d  sess., 

p.  249) $8. 000. 00 

Sept.  19,  1890 J $25, 000. 00 

July  13. 1892 25, 000. 00 

Aug.  18,  1894 25,  OOO.-OO 

June  3,  1896 20,000.00 

Mar.  3.  1899 10, 000. 00 

June  1-3,  1902  (allotted  Nov.  2.  1902) 24,000.00 

Apr.  28,  1904  (allotted  Nov.  23,  1904) 26,865.96 

June  25,  191U  (river  and  harbor  act) 10,000.00 

July  27,  1916  (river  and  harbor  act) 4,000.00 

Aug.  8,  1917  (allotted  Sept.  20,  1917) 2,500.00 

July  18,  1918  (allotted  Oct.  25,  1918) 2,000.00 

174, 365. 96 

Total 182, 365. 96 


9.  FANCY  BLUFF  CREEK,  GA.     (B4.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  U.  S.  pipe-line  dredge  Augvsfa  was  operated  from  July  5  to 
July  14  in  dredging  1,005  linear  feet  of  the  channel  to  a  low-water 
depth  of  4  feet  and  a  width  of  50  feet,  which  resulted  in  the  removal 
of  2,367  cubic  yards  of  material  at  a  unit  cost  of  35.5  cents  and  a 
total  cost  of  $840.71.  There  was  expended  $74.14  for  oflSce  expenses, 
surveys,  and  contingencies — a  grand  total  of  $914.85,  all  for  mainte- 
nance. 

APPROPRIATIONS. 

Mar.  4, 1913  (river  and  harbor  act) $8,000 

Mar.  4,  1915  (aUotment  Apr.  2.  1915) 2,000 

Aug.  8, 1917  (aUotted  Sept.  20, 1917) 1, 000 

Total - 11, 000* 
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10.  SATILLA  RIVER,  GA.     (B5.) 
OPERATIONS  DURING  THE  FISGAIi  YEAR. 

The  U.  S.  snag  boat  No.  1  was  operated  from  July  10  to  August  10, 
1919,  in  snagging  7  miles  of  the  river  (mileage  52  to  59),  which  re- 
sulted in  the  removal  of  293  snags  and  58  stumps  from  the  channel 
and  416  overhanging  trees  from  the  banks,  at  a  cost  of  $738.37.  There 
was  expended  $694.18  for  office  expenses,  inspections,  contingencies, 
etc.,  a  grand  total  of  $1,432.55,  all  for  maintenance. 


APPROPRIATIONS. 

July  26,  1912  (river  and  harbor  act) $10,000 

Mar.  4,  1913  (river  and  harbor  act) 10.000 

Aag.  8,  1917  (allotted  Oct.  2,  1917) 2,000 

July  18,  1918  (allotted  Oct.  25,  1918) 2,000 

Total 24, 000 

Transferred  under  authority  of  river  and  harbor  act  of  Mar.  4,  1915 8, 000 

Net  total 16, 000 

Receipts  from  sales,^  etc.,  $85.75. 


11.  ST.  MARYS  RIVER,  GA.,  AND  FLA.     (B6.) 
OPERATIONS  DURING  THB  FISCAL  TEAR. 

The  U.  S.  snag  boat  No.  1  was  operated  from  August  17  to  October 
1, 1919^  in  snagging  46  miles  of  the  river  from  mileage  62  to  mileage 
16,  which  resulted  in  the  removal  of  626  snags  and  37  stumps  from 
the  channel  and  513  overhanging  trees  from  the  banks,  at  a  cost  of 
$1J.21.37. 

The  U.  S.  pipe-line  dredge  Creighton  was  operated  from  May  8  to 
May  17,  1920,  in  dredging  the  shoal  at  Devils  Elbow,  mileage  7,  for 
a  distance  of  470  linear  feet  and  to  depth  of  16  feet  at  mean  low 
water  and  a  width  of  120  feet,  which  resulted  in  the  removal  of  6,225 
cubic  yards  of  material  at  a  unit  cost  of  32.6  cents  and  a  total  cost 
of  $2,029.73.  There  was  also  exijended  $3,311.41  for  office  expenses, 
repairs  to  plant,  surveys,  contingencies,  etc«;  a  grand  total  oi 
$6,462.51,  all  for  maintenance. 


APPROPRIATIONS. 

July  26, 1912  (river  and  harbor  act) $19,450 

Mar.  4,  1915  (allotment  Apr.  2,  1915) 3,000 

Aug.  8, 1917  (allotted  Oct.  2,  1917) 7, 000 

Total 29, 450 
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ALTAMAHA,  OCONEE,  AND  OCMULGEE  RIVERS,  GA.   (GROUP  C.) 

12.  ALTAMAHA  RIVER,  GA.     (CI.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  U.  S.  snag  boat  No.  1  was  operated  from  November  6, 1919,  to 
December  17,  1919,  in  snagging  32  miles  of  the  river  between  the 
Atlantic  Coast  Line  Railway  and  the  Seaboard  Air  Line  Railway 
bridges,  which  resulted  in  the  removal  of  750  snags  and  60  stumps 
from  the  channel  and  44  overhanging  trees  from  the  banks  at  a  cost 
of  $1,052.61.  There  was  expended  $1,896.56  for  care  and  maintenance 
of  floating  plant  and  $848.04  for  office  expenses,  surveys,  gauge  read- 
ing, etc.,  a  grand  total  of  $3,797.11,  all  for  maintenance. 


APPROPRIATIONS. 

Previous  projectss  (see  H.  Doc.  No.  1491,  03il  Cong.,  3cl  seas.,  p.  396)  -_  $203, 000.  00 

Present  project : 

July  25,  1912  (allotted  Sept.  3, 1912) $9,000.00 

July  25,  1912  (allotteU  Apr.  2,  1913) 775, 00 

Mar.  4, 1913  (allotted  Dec.  26, 1913) ^    4,000,00 

Mar.  4,  1913  (allotted  Feb.  20,  1914) 4, 000. 00 

Mar.  4, 1913  (allotted  May  11. 1914) 4. 000. 00 

Oct.  2, 1914  (allotted  Oct.  17,  1914) 15, 000. 00 

Mar.  4, 1915  (allotted  Apr.  24,  1915) 20,000.00 

July  27, 1916  (allotted  Aug.  21, 1916 ;  May,  1917) 5, 000. 00 

Aug.  8, 1917  (allotted  Sept.  22, 1917) 5,000.00 

July  18,  1918  (allotted  Sept.'l6, 1918) 5,000*00 

Mar.  2. 1919  (allotteil  Mar.  31,  1919) 5,000.00 

June  5, 1920  (allotttnl  June  15, 1920) 7, 000. 00 

83,  775. 00 

Total 286, 775. 00 

Mar.  2,  1919  (reallotte<l  Mar.  22,  1920,  to  Ocmulgee  River) 1,  600.00 

Net  total 285, 175..00 

Receipts  from  sales,  etc..  $172.75. 


13.  ()(H)NI:K  RIVER,  GA.     (02.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  operations.  There  was  expended  $4,930.24  for  care 
and  maintenance  of  floating  plant,  inspections,  contingencies,  etc.,  a 
grand  total  of  $4,930.24,  all  for  maintenance. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491, 63d  Cong..  3d  sess.,  p.  512)  __  $254, 750. 00 

Existing  project : 

July  25, 1912  (allotted  Sept.  3, 1912) $7,000 

July  25, 1912  (allotted  Apr.  2, 1913) 1, 000 

Mar.  4,  1913  (allotted  Apr.  22, 1913) $31,000 
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ExistiDg  project — Continued. 
Less  reallotment — 

Mar.  4, 1913-Dec.  26. 1913 $2. 000 

Mar.  4, 1913-Feb.  20. 1914 4. 000 

Mar.  4, 1913-May  11, 1914 2,  000 


$8,000 

$3.  0(H) 


Oct.  2, 1913  (allotted  Oct.  17, 1914) 10,000 

Mar.  4, 1915  (allotted  Apr.  24,  1915) 10,000 

July  27. 1916  (allotted  Aug.  21,  1916,  and  May,  1917) 15,000 

Aug.  8, 1917  (allottedSept.  22, 1917) 10,000 

July  18, 1918  (allotted  Sept.  16, 1918) 10,  000 

Mar.  2. 1919  (allotted  Mar.  31, 1919) 10, 000 

JvneS,  1920  (allotted  .Tune  15, 1920) 12,000 


$88,  000.  00 


Total 342.750.00 

Transferre<l  from  (^cmulpee  lUver (j.  (KH).  (H) 


Total 348,"i."0  (lO 

Mar.  2, 1919  (reallotted  Mai-.  22,  1920,  to  Oemulgeo  River) 4,(HK).  00 


Net  tobil 344,  750.  00 

Receipts  fi"oni  sales,  etc.,  $913.45. 


14.  OCMULGEE  RIVER,  GA.     (03.) 
OIT.RATIONS  DURING  THE  FISCAL  YEAR. 

The  U.  S.  sna^  boat  Oconee  was  operated  from  July  1,  1919,  to 
January  1,  1920,  m  snagging  the  river  between  mileage  10.5  and  149, 
where  most  needed ;  during  which  period  this  snag  boat  was  engaged 
at  different  times  in  towing  Government  plant  over  this  waterway. 

The  above  snagging  work  resulted  in  clearing  50  miles  of  the  river 
by  the  removal  or  598  snags  and  54  stumps  from  the  channel  and  604 
overhanging  trees  from  the  banks  at  a  cost  of  $10,622.86. 

The  TJ.  ST  snag  boat  No.  1  was  operated  from  December  17,  1919, 
to  June  30,  1920,  in  snagging  67.5  miles  of  the  river  between  mileage 
204  and  136.5,  which  resulted  in  the  removal  of  804  snags  and  35 
stumps  from  the  channel,  and  1,215  overhanging  trees  from  the  banks 
at  a  cost  of  $2,469.86.  The  U.  S.  derrick  boat  Sapelo  improved  3  rock 
shoals  at  mileage  138.8,  139.25,  and  137.8,  which  is  just  above  Haw- 
kinsville,  at  a  depth  of  4  feet  at  summer  low  water  and  a  width  of  80 
feet  by  the  removal  of  4,313  cubic  yards  of  rock  and  5,480  cubic  yards 
of  sand  and  mud.  Contraction  work  was  constructed  at  each  of  these 
shoals  with  the  rock  excavated.  The  cost  per  cubic  yard  for  the  above 
work  was  97.3  cents  and  the  total  cost  was  $9,526.98.  There  was  ex- 
pended for  new  work,  the  above  improvement  of  rock  shoals,  which 
amounted  to  $9,526.98,  and  $465.02  for  office  expenses,  surveys,  con- 
tingencies, etc..  a  total  expenditure  of  $9,992  for  new  work.  There 
was  expended  tor  maintenance,  the  cost  of  snagging  operations  above 
referred  to,  which  amounted  to  $13,092.72  and  $9,^3.53  for  office  ex- 
penses, surveys,  and  care  and  maintenance  of  floating  plant,  a  total 
expenditure  of  $22^366.25  for  maintenance. 
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APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  512) $421. 500 

Present  project: 

July  25,  1912  (allotted  Sept.  3,  1912) $20,000 

July  25,  1912  (allotted  Apr.  2,  1913) 2,225 

Mar.  4,  1913  (allotted  Apr.  22.  1913) $29,000 

Less  reallotment — 

Mar.  4,  1913-Dec.  26,  1913 $2,000 

Mar.  4,  1913-May  11,  1914 2,000. 

4.000 


Oct.  2, 1914  (allotted  Oct.  17,  1914) ^ 

Mar.  4,  1915  (allotted  Apr.  24,  1915) 

July  27,  1916  (allotted  Aug.  21,  1916,  and  May,  1917)- 

Aug,  8,  1917  (allotted  Sept.  22,  1917) 

July  18, 1918  (allotted  Sept.  16, 1918) 

Mar.  2,  1919  (allotted  Mar.  31,  1919) 

June  5,  1920  (allotted  June  15,  1920) 


25,000 
15.000 
10,000 
40,000 
25,000 
25,000 
20.000 
7,000 


Transferred  from  Altaniaha  and  Oconee  Rivers. 


189,225. 
5,600 


Total  -1 616, 325 

Aug.  8, 1917  (reallotted  July  22,  1918,  to  Oconee  Riv€?r) 6,000 

Net  total 610, 325 

Receipts  from  sales,  etc.,  $4,059.76. 


15.  BRUNSWICK  HARBOR,  GA. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  U.  S.  seagoing  dredge  Savannah  was  operated  from  November 
1(),  1919,  to  March  30, 1920.  A  /contract  was  entered  into  with  J.  W. 
Fitzgerald  on  November  6,  1919,  for  dredging  in  Academy  Creek, 
and  because  no  dredging  had  been  done  under  this  contract  at  the 
date  fixed  for  completion,  the  U.  S.  pipe-line  aredge  Creighton  was 
put  on  this  work,  as  authorized,  and  operated  from  May  25,  1920,  to 
June  30,  1920. 

Dredging  done  by  Qovemment  dredges, 
[Cubic  yards  removed.] 


LocaUty. 


Bar 

Brunswick  Point 

Lower  Turtle  River. 
Upper  Turtle  River. 
Academy  Creek 


I  Savannah. 


185,497 

96,405 

8,338 

31,602 


Total. 


Total  cost  Indw 
Cost  per  cubic 


ordinary  and  extraordinary  repairs.. 


Creighton. 


32,360 


321,842 


32,350 


$71,951.64 
10.223 


13,913.57 
10.121 


Total. 


185,497 
96,406 
8,338 
31,602 
32,350 


354,192 


$75,865.21 
10.214 


The  dredging  during  the  fiscal  year  was  entirely  for  maintenance. 
The  river  and  harbor  act  of  March  2,  1919,  which  modified  this, 
project  to  provide  increased  dimensions  of  the  channel,  appropriated 
$500,000  for  this  work,  but,  due  to  the  last  paragraph  of  section  1  of 
the  above  river  and  harbor  act,  which  provided  that  no  new  work 
should  be  undertaken  on  any  new  project  adopted  by  such  act  if  the 
same  could  not  be  completed  at  a  cost  of  less  than  40  per  cent  in  excess 


Digitized  by 


Google 


EIVEBS  AND  HARBORS — SAVANNAH,  GA.,  DISTRICT.  2311 

of  the  estimate  of  cost  in  the  project  document,  this  money  was  with- 
held until  the  above  section  of  the  river  and  harbor  act  of  March  2, 
1919,  was  repealed  by  the  river  and  harbor  act  approved  June  5, 1920. 
Therefore  no  improvement  work  has  been  done  on  the  modification 
of  the  project  adopted  by  the  river  and  harbor  act  of  March  2,  1919. 
The  expenditures  for  maintenance  were  as  follows : 

Dredging  $75,865.21;  operation  of  survey  and  inspection  boats, 
$3,916.53 ;  office  expenses,  inspections  and  contingencies,  etc.,  $9,588.42, 
a  grand  total  of  $89,370.16,  all  for  maintenance. 


APPROPRIATIONS. 

• 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  415)—    $710,000 

Pr^sfiiit  Drolficii  *  ^^ 

Mar.  2,  1907  (river  and  harbor  act) $146,650 

Mar.  27, 1908  (sundry  civU  act) 303, 000 

Mar.  4,  1909  (sundry  clvU  act) 47,000 

June  25,  1910  (river  and  harbor  act) 50,000 

Feb.  27,  1911  (river  and  harbor  act) 60,000 

July  25,  1912  (river  and  harbor  act) 33,250 

Mar.  4.  1913  (river  and  harbor  act) 33,  250 

Oct.  2,  1914  (aUotment) 25,000 

Mar.  4.  1915  (allotment) 30,000 

July  27,  1916  (river  and  harbor  act) 36,250 

Aug.  8,  1917  (river  and  harbor  act) 33,250 

July  18, 1918  (river  and  harbor  act) 20, 000 

Mar.  2,  1919  (river  and  harbor  act) 530,000 

Mar.  4,  1915  (allotted  Dec.  9,  1919) 55,000 

1. 402. 650 

Total 2, 112,650  . 

Beceipts  from  sales,  etc.,  $97.62. 


16w  FERNANDINA  HARBOR,  FLA.,  AND  CUMBERLAND  SOUND,  GA. 

AND  FLA. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  operations.  There  was  expended  $6^60.49  for  care 
of  property,  inspections,  office  expenses,  contingencies,  etc.,  all  for 
maintenance. 

AFFROPBIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  pp. 
439  and  450) $932,500 

Present  project : 

June  3,  1896 $5, 000 

June  4,  1897 350, 000 

July  19,  1897 50,000 

July  1,  1898 450,000 

Mar.  3,  1899 400.000 

Mar.  3,  1901 200, 000 

June  28,  1902 400,000 

Mar.  3,  1903 400, 000 

Apr.  28.  1904 55, 000 

Mar.  3,  1906  (river  and  harbor  act) 30,000 

Mar.  3,  1905  (sundry  civil  act) 40,000 

Mar.  2, 1907  (river  and  harbor  act) 75, 000 

Mar.  2. 1907  (river  and  harbor  act) 115, 000 

908O— ENG 1920— FT  2 ^15 
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Present  project — Continued. 

Mar.  8,  1900  (allotted  Mar.  24,  1909,  from  emergency 

appr(^rIations) $20, 000 

June  25, 1910  (river  and  harbor  act) 45, 000 

Feb.  27,  1911  (river  and  harbor  act) 25,000 

July  25,  1912  (river  and  harbor  act) 15,000 

Mar.  4,  1913  (river  and  harbor  act) 40,000 

$2,716,000 

Total 3, 647, 600 

Receipts  from  sales,  etc.,  $29.40. 
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IMPROVEMENT  OF  RIVERS  AND  HARBORS  IN  THE  JACKSONVILLE, 

FLA..  DISTRICT. 


REPORT  OF  LIEUT,  COL,  TV.  J.  BARDEN,  CORPS  OF  EN0INEER8, 


IMPBOVEMENTS. 


[The  letters  and  flgnres  in  parentheses  after  the  titles  indicate  the  group  and  the  numer- 
ical order  in  the  group  to  which  the  respective  improvements  belong  for  purposes  of 
appropriation.] 


1.  St  Johns  River,  Fla.,  Jadc- 

aonville  to  the  ocean  (Al). 

2.  St  Johns  River,  Fla.,  Jack- 

sonviUe  to  Palatini  (A2)_ 

3.  St  Johns  River,  Fla.,Palatka 

to  Lake  Harney  (AS) 

4.  Lake    Crescent   and   Dunns 

Creek,  Fla.  (A4) 

5.  Oklawaha  River,  Fla.  (A5). 
a  Indian  River,  Fla.  (Bl) 

7.  St  Lucie  Inlet,  Fla.  (B2) 

8.  Harbor  at  Miami  (Biscayne 

Bay),  Fla,  (B8) 

9.  Harbor  at  Key  West,   Fla. 

(B4) 

10.  Kissinunee  River,  Fla.  (01). 


U.  Caloosahatchee   River, 
(C2)- 


Page. 

2813 

2816 

2317 

2317 
2318 
2319 
2320 

2320 

2821 
2822 


Fla. 


2323 
2324 
2324 


Page. 
2325 


14.  Sarasota  Bay,  Fla.  (06) 

15.  Clearwater  Harbor  and  Boca 

Ceiga  Bay,  Fla.  (06) 

16.  Anclote  River,  Fla.  (C7) 

17.  Crystal  River.  Fla.  (08) 

18.  Withlacoochee    River,    Fla. 

(09) 

19.  Suwannee  River,  Fla.  (010)  > 

20.  Tampa  Bay,  Fla.  (Dl) 2328 

!?1.  Tampa  and  Hillsboro  Bays, 

Fla.  (D2) 

22.  Hillsboro  River,  Fla.  (D3)  — 

23.  Manatee  River,  Fla.  (D4) 

24.  Harbor    at    St.    Petersburg, 

Fla.  (D5) 2381 

25.  Removing    the    water    hya- 

cinth from  navigable  wa- 
ters in  the  State  of 
Florida 2332 


2326 
2326 
2327 

2327 
2328 


2329 
2880 
2331 


12.  Orange  River,  Fla.  (08) 

18.  Charlotte  Harbor,  Fla.  (04) 

FOB  DESCBIPTION  OF  IMPBOVEMENTS  IN  THIS  DISTKICT,   SEE  PAGES  745  TO  824. 

ST.  JOHNS  RIVER,  ELA.,  JACKSONVILLE  TO  THE  OCEAN.  JACKSON- 
VILLE TO  PALATKA,  AND  PALATKA  TO  LAKE  HARNEY,  LAKE  CRES- 
CENT AND  DUNNS  CREEK,  AND  OKLAWAHA  RIVER,  FLA.  (GROUP 
A.) 

1.  ST.  JOHNS  RIVER,  FLA.,  JACKSONVILLE  TO  THE  OCEAN.     (Al.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Work  with  the  U.  S.  pipe-line  dredge  Major  J.  C.  Mallery^  in 
progress  at  the  close  of  the  last  fiscal  year,  was  continued  throughout 
this  fiscal  vear,  except  at  such  times  as  the  dredge  was  undergoing 
repairs,  'fhe  localities  where  dredging  was  done  and  the  work  ac- 
complished at  each  locality  are  tabulated  as  follows : 


Locality. 

Distance 

aboTe 

entrance. 

Depth 
dreSged. 

Width 
dredged. 

Length 
dredged. 

Material 
removed. 

Mito  Point  Cut 

1 

11 

i? 

21 
25 

FeH. 
32 
32 
33 
33 
31 
31 
31 
32 
30 
30 

Feet. 
300 
300 
150 
200 
150 
150 
300 
150 
300 
150 

Feet. 

502 
4,833 
8,225 
780 
8,720 
10,679 
4,080 
3,610 
1,365 
190 

Cte.yd«. 
15,654 

White  Sholls  Cat 

121  240 

Fnltm  Cnt. , . . , .  . ..  

241.' 044 
19,288 
200,968 
244,488 
44,606 
69,978 
291 

CtapboardCut 

Br<miis  Creek  Cat 

8f^.  OwrkvCm^VOit    

New  Berlin  Cut 

Vvnm  Point  Oit 

WTlfU«Cref»kOit.,  .   

Arltafton  Hw*    

964 

Total 

43,074 

958,418 

Z»l» 
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As  a  result  of  this  work  project  depth  was  restored  for  widths  of 
300  feet  in  the  bend  at  Mile  Point  Cut,  300  feet  at  the  upper  end  of 
and  full  width  in  the  bend  at  White  Shells  Cut,  150  feet  in  Fulton 
Cut,  200  feet  in  Clapboard  Cut,  150  feet  in  Brown  Creek  Cut,  and 
full  width  in  St.  Charles  Creek,  New  Berlin,  and  Dames  Point  Cuts. 
At  Six  Mile  Creek  Cut  project  depth  and  width  was  obtained  over 
the  uncompleted  portion  and  at  Arlington  Cut  project  depth  over 
an  area  150  feet  wide  and  190  feet  long  was  obtained.  The  dredge 
was  withdrawn  from  the  work  from  October  3  to  November  4  to 
have  new  ladder  trunnions  installed  to  clean  bottom  and  make  minor 
repairs,  at  a  cost  of  $5,015.09,  and  on  December  15,  February  4 
and  5,  May  22,  and  June  3  to  install  new  spuds.  Repairs  during 
the  year  to  the  tugboat  Fulton^  tender  to  this  dredge,  cost  $3,230.74. 
The  total  field  cost  of  this  work,  including  repairs  to  dredge  and 
attendant  plant,  was  $140,568.69,  of  which  $2,778.27  was  for  new 
work  at  Six  Mile  Creek  and  Arlington  Cuts.  The  field  cost  per 
cubic  yard  dredged  was  14.67  cents.  The  proportionate  part  of 
office  expenses,  superintendence,  and  inspection,  and  of  the  cost 
of  operating  the  U.  S.  inspection  boat  Captain  J.  J.  Meyler  and  inci- 
dentals was  $24,177.52,  making  the  total  cost  of  the  work  by  this 
dredge  $164,746.21,  or  17.19  cents  per  cubic  yard. 

Work  with  the  IT.  S.  hopper  dredge  Key  West  was  resumed  July 
9, 1919,  after  the  completion  of  the  extraordinary  repairs  which  were 
in  progress  at  the  beginning  of  the  fiscal  year,  and  continued  throujgh- 
out  the  remainder  of  the  year,  except  when  the  dredge  was  with- 
drawn for  further  extraordinary  repairs  to  boilers,  July  23,  1919, 
to  August  7,  1919,  for  repairs  to  stern  bearing  and  cleaning  bottom 
February  26,  1920,  to  March  8,  1920,  and  for  work  on  drag  engine 
and  renewing  pipe  to  bilge  May  6, 1920,  to  May  11, 1920.    During  the 

?ear  there  was  removed  3i56,860  cubic  yards  of  soft  material,  of  which 
6,567  cubic  yards  was  from  bar  cut^  65^76  cubic  yards  from  jetty 
cut,  63,724  cubic  yards  from  Ward  Bank  widening,  109,136  cubic  yards 
from  Ward  Baiik  Cut,  and  52,157  cubic  yards  from  Mayport  Cut. 
The  result  of  this  work  was  the  restoring  of  project  depth  for  full 
width  in  bar  cut,  some  Improvement  in  the  alignment  of  the  channel 
at  the  bend  between  the  Wards  Bank  channel  and  jetty  channel, 
and  the  maintenance  of  a  depth  of  28  feet  at  the  lower  end  of  Ward 
Bank  and  in  Mayport  Cuts.  The  cost  of  repairs  to  the  dredge 
amounted  to  $8,049.67  and  the  cost  of  repairs  to  coal  barge  amounted 
to  $114.96.  The  total  field  cost  of  the  work,  including  repairs  to 
dredge  and  attendant  plant,  was  $68,615.70,  all  of  which  was  for 
maintenance.  The  field  cost  per  cubic  yard  dredged  was  18.7  cents. 
The  proportionate  part  of  office  expenses,  superintendence  and  inspec- 
tion, and  of  the  cost  of  operating  the  U.  S.  inspection  boat  Captain 
J.  J.  Meyler^  and  $5,021.49  expended  for  extraordinary  repairs  in 
June,  1919,  and  $17,900  expended  for  reimbursing  Key  West  Harbor 
and  Tampa  Bay  appropriations  for  rent  of  dredge  and  for  funds 
expended  in  extraordinary  repairs,  was  $33,652.39,  making  the  total 
cost  of  the  work  by  this  dredge  $102,268.08,  or  27.88  cents  per 
cubic  yard. 

Work  under  the  contract  with  Roderick  G.  Ross,  dated  September 
2,  1919,  for  e2ctending  the  north  jetty  shoreward,  to  stop  the  scour 
which  was  assuming  dangerous  proportions,  began  December  10, 
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1919,  and  was  completed  May  5,  1920.  Under  this  contract  2,550.8 
cubic  yards  of  material,  at  75  cents  per  yard,  was  removed  from  the 
site  of  the  work  in  grading,  and  4,997.88  tons  of  stone,  at  $6.75  per 
ton,  were  placed  in  the  work.  The  extension  was  1,200  leet  in  length, 
with  a  crest  width  of  7  feet  and  a  height  of  12  feet  above  mean  low 
water,  except  at  the  inner  end,  where  it  sloped  upward  to  16  feet. 
The  cost  of  this  work  was  $35,576.80  ($35,648.80.  less  $72  for  inspec- 
tion due  to  extension  of  contract) ,  with  an  additional  cost  of  $1,565.88 
for  superintendence  inspection  and  incidentals. 

Work  under  the  contract  with  P.  Sanford  Ross  (Inc.),  dated 
August  19,  1919,  for  excavating  and  removing  rock  and  other  ma- 
terial from  Drummond  Creek  Cut  (19  miles  above  the  entrance),  and 
depositing  the  dredged  material  in  shipyard  training  wall  (9^^  miles 
above  the  entrance),  began  November  1.  1919,  and  was  completed 
May  14, 1920.  Under  this  contract  there  was  removed  to  a  depth  of 
30  leet  mean  low  water  8,599.8  cubic  yards  of  material,  and  to  depths 
between  30  and  31  feet  11^85.9  cubic  yards  of  material,  at  the  con- 
tract price  of  $5.78  per  cubic  yard.  The  result  of  this  work  was  the 
completion  of  the  channel  through  this  part  of  Drummond  Creek  cut 
to  project  dimensions  and  the  extension  of  shipyard  training  wall 
350  feet.  The  cost  was  $114,939.35,  with  an  additional  cost  of 
$3j587.13  for  superintendence  and  inspection. 

The  U.  S.  inspection  boat  Captain  J.  «/.  iieyler  was  undergoing 
repairs  to  hull  and  machinery  from  April  1  to  14,  1920.  which  with 
renewals  during  the  year  amounted  to  $3,357.55.  This  amount  and 
the  operating  costs  were  absorbed  in  the  operating  costs  of  the 
dredges  MaUery  and  Key  West. 

There  was  expended  $7,186.71  for  1,138.75  tons  of  coal,  which  is 
stored  and  reserved  for  use  by  the  dredges  during  the  coming  winter. 

The  total  expenditure  on  this  project,  exclusive  of  receipts  from 
sales,  was  $429,870.16,  of  which  $121,304.75  was  for  new  work  and 
$308,565.41  was  for  maintenance. 

CONTRACTS  IN  FORCE. 

CJontractor:  Standard  American  Dredging  CJo.,  Oakland,  Calif. 

Amount  and  character  of  material  and  price  per  unit:  Removing  approxi- 
mately 180,000  cubic  yards  of  original  material,  at  $0,978  per  cubic  yard,  meas- 
ured In  place,  and  12  cents  per  cubic  yard,  place  measurement,  for  filled  ma- 
terial ;  one-half  price  for  material  removed  not  over  1  foot  below  required  depth. 

Date  of  approval :  September  7,  1915. 

Date  of  beginning  work:. December  15,  1915;  waived  for  a  reasonable  period 
December  11,  1915. 

Date  of  expiration :  About  February  5,  1917,  waived  for  a  reasonable  period 
February  5,  1917. 

Percentage  of  completion:  96. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  543)  __  $4, 055, 089. 02 

Present  project : 

Mar.  2,  1907 371,500.00 

June  25,  1910 415,000.00 

Feb.  27,  1911 425,000.00 

July  25,  1912 300,000.00 

Aug.  24, 1912  (sundry  dvil  act) 350, 000. 00 
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Present  project— Continued. 

Mar.  4.  1913 $5riO,000.00 

Mar.  4,  1913  (allotted) 109.50 

June  23. 1913  (sundry  civil  act) 150.000.00 

Oct.  2.  1914  (allotted) 217,000.00 

Mar.  4,  1915  (allotted) 495,400.00 

July  27,  1916 300,000.00 

Aug.  8,  1917 330,000.00 

Mar.  2,  1919 233,000.00 

June  5,  1920  (allotted) 315,000.00 

Total  of  appropriations 8,507,098.52 

Returned  to  surplus  fund  of  Treasury 827. 17 

Net  total 8,  506, 27L  35 

Receipts  from  sales,  rent  of  dredges,  etc.,  previous  projects,  $3,009.50 ;  present 
project.  $145,447.48;  total.  $148,456.88. 


2.  ST.  JOHNS  RIVER,  FLA..  JACKSONVILLE  TO  PALATKA.     (A2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  U.  S.  dredge  Sarasota  left  Indian  River  July  13,  1919, 
and  proceeded  to  Deep  Creek,  arriving  there  July  26,  1919.  Work 
with  hired  labor  and  this  dredge  began  at  Deep  Creek  July  28  and 
continued  to  November  22,  except  for  the  period  September  30- 
November  3.  The  work  accomplished  resulted  in  completing  a  chan- 
nel of  project  depth  and  width  for  a  length  of  4,800  feet  across  the 
bar  at  the  entrance,  by  the  removal  of  39,440  cubic  yards  of  soft  ma- 
terial; in  clearing  the  channel  between  the  entrance  and  Hastings 
Landing  of  39  snags  and  logs  and  38  overhanging  trees;  in  easing  the 
turn  in  the  channel  at  the  point  below  Hastings  Landing  by  the  re- 
moval of  3,273  cubic  jrards  of  soft  material,  roots,  and  portions  of 
logs ;  in  clearing  the  right  of  way  for  the  two  cut-offs,  of  standing 
trees  and  logs  and  in  the  removal,  from  the  lower  one  or  the  two  cut- 
offs, of  1,248  cubic  yards  of  soft  material,  roots,  and  portions  of  logs. 
Work  ceased  November  22, 1919,  as  the  funds  available  were  not  suffi- 
cient to  remove  the  material  in  the  cut-offs,  which  consisted  of  sub- 
merged logs  and  roots  extending  to  and  below  the  project  depth,  and 
to  return  the  dredge  to  Indian  Kiver. 

The  field  cost  of  the  work  was :  Dredging  the  channel  across  the 
bar,  $5,454.72,  or  13.83  cents  per  cubic  yard ;  removing  snags  and  cut- 
ting overhanging  trees,  $1,401.62;  dredging  point  to  ease  turn,  $1,- 
183.20,  or  36.15  cents  per  cubic  vard;  clearing  and  blasting  (incom- 
plete) right  of  way  for  cut-offs,  $1,661.46 ;  dredging  cut-offs  $1,865.63, 
or  $1.49|  per  cubic  yard;  and  office  expenses  and  supervision,  $930.68. 
Included  in  these  costs  are  $2,704.40  for  rental  of  dredge  Sarasota  and 
tender  Tbor^snd  $2^558.18  for  towing  the  dredge  from  and  back  to 
the  Indian  Kiver.  The  dredge  Sarasota  returned  to  Indian  River, 
Fla.,  November  21,  1919,  after  working  85  days  and  being  en  route 
31  days  to  and  from  Indian  River. 

The  total  amount  expended  on  this  project  during  the  fiscal  year 
was  $12,497.21. 

CONTRACTrS  IN  FORGE. 

None. 
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Mar.  3,  1899 $40. 000 

June  13, 1902 30, 000 

Mar.  3,  1905 25, 000 

Mar.  3,  1905  (emergency  allot- 
ment)    8,000 

Mar.  2,  1907 : 25,000 

Mar.  3,  1909  (emergency  allot- 
ment)   8,640 

Jnne  25,  1910 32, 400 

July  25,  1912 15.000 


Mar.  4, 1913 $19, 600 

Oct.  2, 1914  (allotment) 5, 000 

Mar.  4,  1915  (aUotment) 10,000 

July  27,  1916 16,000 

Mar.  2, 1919 9. 000 

Mar.  2, 1919  (allotted  Sept  20, 

1919) 3. 500 

Total 242. 140 

Receipts  from  sales,  $140. 


3.  ST.  JOHNS  RIVER,  FLA.,  PALATKA  TO  LAKE  HARNEY.   (A3.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  done  on  the  improvement  during  the  fiscal  year,  as- 
the  funds  available  were  insufficient  to  accomplish  any  effective  work. 

The  expenditures  were  for  examinations,  gage  readings,  collecting 
commercial  statistics,  and  incidentals.  The  total  expenditure  was 
$202.58,  all  for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  544) $55, 838. 00 

Present  project: 

June  25, 1910 $32, 400.  00 

Feb.  27, 1911 30, 000. 00 

July  25, 1912 25. 000. 00 

Mar.  4, 1913 42, 200. 00 

Oct.  2. 1914  (allotted) 5, 000. 00 

Mar.  4, 1915  (allotted) 10, 000. 00 

July  27, 1916 16. 000. 00 


160, 600. 00 


Total  of  appropriations ^ 216, 438. 00 

Carried  to  surplus  fund  of  Treasury 304. 29 

Net  total 216, 133. 71 

Becelpts  from  sales  and  rent  of  dredge,  $399.90. 


4.  LAKE  ORBSOBNT  AND  DUNNS  CREEK,  FLA.     (A4.) 
OPERATIONS  DURING  THE  PISCAL  TEAR. 

The  U.  S.  dredge  Sarasota  left  Deep  Creek,  Fla.,  September  30  and 
arrived  at  Lake  Crescent  October  2.  Work  with  hired  labor  and  this 
dredge  was  done  from  October  3  to  22  in  dredging  the  cut  at  the 
entrance  to  Lake  Crescent  and  from  October  22  to  November  1  in 
removingsnaffs  and  overhanging  trees  from  the  channel  of  Dunns 
Chreek.    The  dredge  returned  to  Deep  Creek  November  3.    Project 
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dimensions  were  restored  in  the  cut  at  the  entrance  to  Crescent  Lake 
by  the  removal  of  12,714  cubic  yards  of  soft  material  and  24  snags  and 
125  overhanging  trees  were  removed  from  Dunns  Creek.  The  total 
amount  expended  on  this  project  during  the  fiscal  year  was  $3,641.52, 
of  which  $1,853.20  was  for  dredging,  $1,314.03  was  for  removing 
snags  and  cutting  trees,  and  $474.29  was  for  office  expenses,  superin- 
tendence, and  contingencies.  The  cost  of  towing,  $692.64,  is  absorbed 
in  and  proportioned  to  the  items  for  dredging  and  snagging.  The 
field  cost  per  cubic  yard  of  material  removed  in  dredging  was  $0.1457 
per  cubic  yard.  ...  1 

OONTRACrrS  IN  FORCE. 

None. 

APPROPRIATIONS. 
Mar.  4,  1918 $25, 000 


5.  OKLAWAHA  RIVER,  FLA.     (A5.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Surveys  and  borings  were  made  at  the  site  of  the  proposed  lock  and 
dam  at  Moss  Bluff  and  plans  therefor  prepared.  Preliminary  steps 
were  also  taken  to  secure  the  necessary  land.  The  total  amount  ex- 
pended, including  supervision  and  oi&ce  expenses,  was  $2,443.33. 

CWNTRACrrS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  1491,  63d  Ck)ng.,  3d  sess.,  p.  516) $10,000.00 

Present  project : 

Sept.  19,  1890 $10,000.00 

July  13,  1892 1,000.00 

Aug.  18,  1894 3,000.00 

June  3.  1896 3, 000. 00 

Mar.  3.  1899 3,000.00 

June  13,  1902 2, 000. 00 

Mar.  3,  1905 2,000.00 

Mar.  2,  1907 15,000.00 

Mar.  3,  1909 4, 000. 00 

June  25,  1910 20,  710. 00 

July  25, 1912 15, 000. 00 

July  27,  1916 10,000.00 

Aug.  8,  1917 6,000.00 

Mar.  2,  1919 95, 000. 00 

188, 710. 00 

Total  of  appropriations 198,710.00 

Returned  to  the  surplus  fund  of  the  Treasury 6, 088. 05 

Net  total 192, 621.95 

Receipts  from  sales,  etc,  $18.90. 
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INDIAN  mVER,  ST.  LUCIE  INLET,  MIAMI  HARBOR  (BISGAYNE  BAY), 
AND  HARBOR  AT  KEY  WEST,  FLA.     (GROUP  B.) 

6.  INDIAN  RIVER,  FLA.     (Bl.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Work  with  hired  labor  and  the  U.  S.  dredge  Sarasota^  in  process 
at  the  close  of  the  last  fiscal  year,  continued  in  Viking  Cut  to  July 
12,  1919,  when  the  dredge  left  for  St.  Johns  Eiver,  Fla.  Project 
depth  and  width  was  restored  for  a  length  of  1,375  feet  by  the  re- 
moval of  6,993  cubic  yards  of  soft  material,  at  a  field  cost  of  $963.43, 
or  13.78  cents  per  cubic  yard.  The  proportionate  cost  of  return- 
ing the  dredge  and  launch  Yhor  to  the  west  coast  of  the  State  was 
$707.40.  The  total  expended  on  this  project  during  the  fiscal  year 
was  $7,101.81,  the  greater  part  of  this  being  for  obligatibns  incurred 
during  the  preceding  year. 

CONTRACTTS  IN  FORGE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  1491,  63(1  Cong.,  3d  sess.,  p.  469) $6, 500, 00 

Present  project: 

July  13,  1892    (between  Goat   Creek  and   Jupiter 

Inlet) $15,000.00 

Aug.  18, 1894  (for  Negro  Cut.  Indian  River  Inlet)—  5, 000. 00 

Mar.  2. 1895  (for  Negro  Cut,  Indian  River  Inlet) 15, 000. 00 

Feb.  26,  1896  (Jupiter  Inlet) 500.00 

June  3,  1896  (for  Negro  Cut,  Indian  River  Inlet) 7, 500.  00 

Mar.  3, 1899  (for  Negro  Cut,  Indian  River  Inlet)  —  5, 000. 00 
June  6,  1900  (allotments  of  Feb.  2,  1901,  $800;  Feb. 
28,  1901,  $200,  from  emergency  appropriation  for 

Jupiter  Inlet) 1. 000.  00 

June  13,  1902   (between  Goat  Creek  and  Jupiter 

Inlet) 2.000.00 

Mar.   3,   1905    (between   Goat  Creek  and   Jupiter 

Inlet) 20, 000. 00 

Mar.  2, 1907  (allotments  of  Apr.  3, 1908,  $5,000 ;  May 

26.  1908,  $5,000,  from  emergency  appropriation )__  10, 000. 00 

Mar.  3,  1909 4.000.00 

Mar.  3, 1905  (allotment  of  June  8,  1909,  from  emer- 
gency appropriation) *  1, 517. 10 

.Tune  25,  1910 13, 000. 00 

Mar.  4,  1913 22, 000.  00 

Oct.  2.  1914  (allotted) 10,000.00 

Mar.  4,  1915  (allotted) 10,000.00 

Mar.   2,   1907    (between   Goat   Creek   and    Jupiter 

Inlet) 9,000.00 

July  27,  1916 20,000.00 

Aug.  8,  1917 6, 000.  00 

July  18,  1918 20,000.00 

Total  of  appropriations  (present  project) 196,517.10 

Total  of  appropriations 203, 017. 10 

Returned  to  surplus  fund  of  Treasury 1. 505. 06 

Net  total 201, 512. 04 

Receipts  from  sales,  rent  of  dredge,  etc.,  $68.92. 

'Allotment  of  $2,000,  of  which  $482.00  was  returned  to  the  Treasury  to  credit  of 
appropriation. 
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7.  ST.  LUCIB  INLET,  FLA.     (B2.) 
OPERATIONS  DI7RING  THE  FISCAL  TBAB* 

No  work  was  done  and  no  expenditures  were  made,  as  farther 
prosecution  of  the  project  is  considered  inadvisable. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATION. 
Mar.  4,  1913 $100,000 


8.  HARBOR  AT  MIAMI    (BISCAYNE  BAY),  FLA.      (B3.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Work  in  dredging  the  entrance  channel  under  contract  with  the 
Bowers  Southern  Dredging  Co.,  dated  September  26,  1916,  has  been 
carried  on  intermittently  during  the  year.  Little  has  been  accom- 
plished— approximately  12,096  cubic  yards  of  sand  were  removed 
from  the  bar  channel  and  1,862  yards  of  bowlders  from  the  inner 
end  of  the  channel.  No  payments  were  made  to  the  contractor,  the 
amount  earned  being  less  than  the  accumulated  charges  for  ex- 
penses of  inspection  and  superintendence. 

Under  the  contract  with  the  same  company  dated  May  30,  1919, 
work  of  removing  by  dredging  to  rock  the  land  points  at  the  inner 
end  of  the  channel  and  within  the  lines  of  the  jetties  as  extended 
shoreward  was  begun  July  1,  1919,  and  completed  January  12,  1920. 
The  total  number  of  cubic  yards  removed  was  146,670,  and  the  total 
cost  of  the  work,  including  all  field  supervision,  was  $50,281.33. 

Work  of  repairing  and  extending  the  jetties  and  of  repairing  and 
extending  the  shore  revetments  under  contract  with  M.  F.  Comer  & 
Co.,  dated  June  30,  1919,  began  on  August  21,  1919,  and  continued 
until  the  end  of  the  year.  On  the  north  jetty  3,103.9  cubic  yards  of 
hearting  and  1,740.6  tons  of  granite  capping  were  placed  to  restore 
the  original  height  and  cross  section  and  3,609.2  cubic  yards  of  heart- 
ing were  placed  in  its  extension.  About  100.7  cubic  yards  of  heart- 
ing were  placed  in  the  south  jetty.  Some  repairs  were  made  to  the 
revetments  and  that  on  the  south  side  was  extended  1,035  feet  and 
that  on  the  north  side  460  feet.  A  total  of  340  cubic  yards  were  used 
in  repairs  and  8,240.4  cubic  yards  for  the  extension.  About  1,278 
cubic  yards  of  sand  were  moved  in  grading  for  revetment  of  south 
jetty.  The  total  expenditures  for  the  jetties,  including  field  super- 
vision, was  $25,030.32,  of  which  $20,392.08  was  for  maintenance  and 
$4,638.24  for  new  work.  The  total  expenditure  for  the  revetments, 
including  field  supervision,  was  $25,596.98,  of  which  $1,036.58  was 
for  maintenance  and  $24,560.40  for  new  work. 
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A  survey  for  the  establishment  of  harbor  lines  has  been  in  progress 
since  March  3, 1920.    The  cost  has  been  $1,037.59. 

The  total  amount  expended  during  the  year  on  this  improvement 
was  $106,993.97,  of  which  $23,700  was  for  maintenance  and  $83,293.97 
for  new  work. 

OONTRACrrS  IN  FORCE. 
D&EDGING  AND  BOCK  REMOVAL. 

Contractoc:  Bowers  Southern  Dredging  Co. 
Date  of  contract :  September  26,  1916. 
Date  of  approval :  October  14,  1916. 
Date  fixed  for  commencement:  November  19,'  1916. 
Date  fixed  for  completion :  Approximate,  July  10,  1917. 
Amount  of  contract :  $165,124.56. 

Unit  prices:  Rock,  68  cents  per  cubic  yard,  place  measurement;  sand,  20 
coktB  per  cubic  yard,  place  measurement. 
Ck)mpleted  at  end  of  fiscal  year :  About  85.2  per  cent. 

Contractor :  M.  F.  Comer  &  Co.,  Miami,  Fla. 

Amount  and  character  of  material  and  price  per  unit:  Jetty  and  revetment 
constractlon,  24,400  cubic  yards  limestone,  $2.93  per  cubic  yard;  8,393  tpns 
granite,  $6.77  per  ton ;  and  6,000  cubic  yards  sand  grading,  at  28  cents  per  cubic 
yard;  total,  $129,929.81. 

Date  of  contract :  June  30,  1919. 

Date  of  approval :  August  18,  1919. 

Date  fixed  for  commencement :  November  25,  1919. 

Date  fixed  for  completion :  July  25,  1920. 

Percentage  of  completion :  44  per  cent. 


» 


APPROPRIATIONS. 

Previous  projects    (see  H.  Doc.   No.   1491,  63d  Cong.,  3d  sesa, 

p.  406) $565,  759.-17 

Present  project : 

July  25,  1912 100,000.00 

July  27,  1916 140, 000. 00 

Aug.  8,  1917 160,000.00 

Total  of  appropriations 965,759.17 

Returned  to  surplus  fund  of  Treasury 34. 49 

Net  total 965, 724. 68 

Receipts  from  sales,  $2.50. 


9.  HARBOR  AT  KEY  WEST  FLA.     (B4.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Work  of  removing  the  Middle  Ground  was  begun  on  September 
2,  1919.  but  after  the  removal  of  521  cubic  yards  of  rock  the  con- 
tractor's dredge  was  sunk  in  a  hurricane  on  September  9.  Efforts 
to  raise  the  dredge  are  in  process.  The  total  amount  spent  during 
the  year  was  $7,002.08,  of  which  $5,863.96  was  for  new  work  and 
$]L138.12  was  for  maintenance,  consisting  of  repairs  to  dredge  Key 
West,  which  is  partially  owned  by  this  appropriation. 

^Waived  for  a  reasonable  period  Nov.  18.  1916. 


Digitized  by 


Google 


2322        REPORT  OF  CHIEF  OF  ENGINEERS,  U.  S.  ARMY,  1920. 

CONTRACTS  IN  FORGE. 

Contractor:  Bowers  Southern  Dredging  Co. 

Amount  and  character  of  work  and  price  per  unit :  Removal  of  what'  Is  com- 
monly, known  as  the  "  Middle  Ground  "  to  a  depth  of  26  feet,  mean  low  water, 
for  a  width  of  800  feet  opposite  the  wharves  in  Key  West  Harbor,  Fla.,  at 
$1.38  per  cubic  yard,  place  measurement;  overdepth,  full  contract  price  for  1 
foot. 

Date  of  approval :  May  24,  1919. 

Date  of  beginning  work :  September  2,  1919. 

Date  fixed  for  completion :  June  13, 1920.  Time  limit  waived  for  a  reasonable 
period  June  11,  1920. 

Percentage  of  completion :  0.25  per  cent. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  475)  _—      $52, 500 

Present  project: 

Sept.  19,  1890 $40,000 

July  13,  1892 75, 000 

Aug.  18,  1894 80, 000 

June  3,  1896 80,000 

Mar.  3,  1899 25, 000 

June  6,  1900  (allotments  of  July  2,  1900,  $5,000;  July  3, 

1901,  $5,000;  from  emergency  appropriation) 10,000 

June  13,  1902 _' 100,000 

Mar.  3,  1905 50,000  . 

Mar.  2,  1907 200,000 

Feb.  27,  1911 25, 000 

July  25,  1912 63, 000 

Mar.  4,  1913 15, 000 

July  18,  1918 150,000 

June  5, 1920  (sundry  civil  act) 82, 700 

995,700 

Total  of  appropriations 1, 048, 200 

Deduction  on  account  of  transfer  under  authority  of  river  and  har- 
bor act  approved  Mar.  4, 1915 35,000 

Net  total 1, 013, 200 

Receipts  from  rental  of  dredge,  sales,  etc.,  $20,794.69. 


KISSIMMEE,  CALOOSAHATCHEE,  ORANGE,  ANCLOTE,  CRYSTAL,  WITH- 
LACOOCHBE,  AND  SUWANNEE  RIVERS,  CHARLOTTE  HARBOR,  SAR- 
ASOTA BAY,  AND  CLEARWATER  HARBOR  AND  BOCA  CEIGA  BAY. 
FLA.     (GROUP  O.) 

10.  KISSIMMEE  RIVER,  FLA.  (CI.) 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  was  done,  as  suitable  plant  was  not  available.  The  ex- 
penditure of  ^72.06  was  for  care  of  plant,  inspection  trip,  reading 
gages,  and  collection  of  commercial  statistics. 

CONTRACTS   IN  FORCE. 

None. 
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APPROPRIATIONS. 

June  13,  1902 1 $8, 000 

Mar.  3,  1905 7,000 

Mar.  3,  1905  (allotment  May  21,  1909,  from  emergency  appropriation )__        600 

Mar.  2, 1907 12,  221 

June  25,  1910 5,000 

July  27,  1916 3,000 

Auft  8,  1917 - 4, 000 

f  — 

Total  of  appropriations 39,821 

Receipts  from  sales,  etc.,  $512.65. 


11.  CALOOSAHATCHEE  RIVER,  FLA.    (C2.) 
OPERATIONS   DURING   THE   FISCAL   TEAR. 

Under  a  lease  with  the  Tampa  Sand  &  Shell  Co.  a  1-yard  orange- 
peel  dredge  began  maintenance  dredging  on  January  19, 1920,  in  the 
section  between  Denaud  and  Labelle  and  continued  at  work  until  the 
end  of  the  fiscal  year,  except  during  several  short  periods  when  under 
repair.  Due  to  the  decreased  discharge  caused  by  the  work  of  the 
Stote  of  Florida  in  lowering  the  level  of  Lake  Okeechobee  and  in 
constructing  locks  and  dams  above  Labelle,  there  was  less  than  project 
depth  over  a  considerable  portion  of  this  section.  At  the  close  of  the 
year  the  dredge  had  completed  the  removal  of  some  27  shoals  and 
done  some  work  on  a  numoer  of  others.  The  total  yardage  removed 
was  37,528  and  the  total  cost  $11,247.81,  or  30  cents  per  cubic  yard. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  418) $14,000 

Present  project : 

Aug.  11,  1888 . $10,000 

Sept.  19,  1890 3,600 

July  13, 1892 1, 000 

Aug.  18,  1894 2,000 

June  3,  1896 1.000 

Mar.  3.  1899 2, 000 

June  13.  1902 1,  500 

Mar.  2,  1917  (allotted  from  emergency  appropriation) 3,000 

Mar.  3,  1905  (allotted) 2,000 

Mar.  3,  1905  (emergency  allotment) 2,000 

Mar.  3,  1905 2,000 

May  3,  1909  (allotted) 400 

June  25,  1910 50,  000 

June  25,  1910  (emergency  allotment) 6,000 

Feb.  27,  1911 69,000 

July  25,  1912 5, 000 

Mar.  4,  1913 2, 000 

Mar.  4,  1913  (emergency  allotment) *8,473 

Oct  2.  1914  (allotted) 6,000 

Mar.  4,  1915  (allotted) 5,000 

«  Allotment  of  $10,000,  of  which  $1,527  was  returned  to  the  Treasury  to  the  credit  of 
•  the  apfHTopriation. 
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Present  project — Continued. 

July  27,  1916 i. $3,000 

Aug.  8,  1917 4,000 

July  18,  1918 4,000 

Mar.  2,  1919 4,000 

Mar.  4,  1915  (allotted) 9,000 

$205,97$ 

Total  of  appropriations 2ld,  973 

Receipts  from  sales,  $2.61. 


12.  ORANGE  RIVER.  PLA.     (C3.) 
OPERATIONS  DITRING  THE  FISCAIi  TEAR. 

No  work  was  done  on  this  improvement  during  the  fiscal  year. 
No  expenditures  were  made. 

OONTRACrS  IN  FORCE. 

None. 


APPROPRIATIONS. 

June  13,  1902  (allotted $2,000 

Mar.  3,  1905  (allotted) 1,000 

Mar.  2,  1907  (aUotted) 1,000 

Mar.  3,  1909  (aUotted) 1 600 

June  25,  1910 1, 500 

Mar.  4,  1913 1, 000 

July  27, 1916 1, 000 

Total 8, 100 


13.  CHARLOTTE  HARBOR,  FLA.     (C54.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

To  remove  shoaling  which  had  occurred  on  the  bar  channel,  the 
U.  S.  seagoing  dredge  Benyaurd  was  secured  from  the  New  Orleans 
district.  The  dredge  began  work  September  5, 1919,  completed  dredg- 
ing to  project  depth  and  width  on  September  26,  and  left  for  New 
Oneans  on  September  27.  The  length  of  the  cut  dredged  was  4,100 
feet.  A  total  of  60,027  cubic  yards  of  sand,  bin  measurement,  was 
removed.  The  total  expenditures  for  this  work,  including  the  cost  of 
transfer  of  the  dredge  from  and  to  New  Orleans  and  all  office  ex- 
penses and  supervision,  was  $21,547.10,  or  35.89  cents  per  yard. 

OONTRAOrS  IN  TORCE. 

None. 


Digitized  by 


Google 


BIVERS  A2<n)  HAKBOBS — JACKSONVILLE,  FLA.,  DISTRICT,     2325 
APFROPRIATION8. 
GOVERNMENT  FUNDS. 

Previous  projects  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  422) „.  '  $106, 000. 00 

Present  project : 

July  25. 1912 $20,000.00 

Mar.  4,  1913 4,000.00 

Mar.  2,  1919  (allotment) 13,734.54 

37, 734. 54 

Total  of  United  States  funds 143, 734. 54 

CONTBIBUTED  FUNDS, 

Oct  25, 1912  (contributed  by  local  interests) 20, 000. 00 

163. 734.  54 
Returned  to  contributors 4, 437. 22 

Grand  total 159, 297. 32 


14.  SARASOTA  BAY,  FLA.     (05.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  Seaboard  Dredging  Co.  under  its  contract  approved  January 
13,  1920,  began  the  work  of  dredging  a  7-foot  channel  on  April  22. 
At  the  end  of  the  year.  Bulkhead  Cut  6,480  feet  long,  had  been  com- 
pleted to  project  dimensions  and  work  on  Cortez  Cut  begun;  55,404 
cubic  yards  oi  sand  and  shell  and  81  yards  of  rock  had  been  removed ; 
and  the  amount  expended  was  $5,378.85.  The  U.  S.  dredge  Sarasota 
was  repaired  at  a  cost  of  $893.86. 

OONTRAGTS  IN  FORCE. 

Contractor :  Seaboard  Dredging  Co.,  JacksonviUe,  Fla. 

Amount  and  character  of  material  and  price  per  nnlt:  Removing  about 
180,609  cubic  yards  of  soft  material  at  28  cents  and  about  6,333  cubic  yards 
rock  at  $8,  measured  In  place ;  half  price  for  material  removed  not  over  1  foot 
below  required  depth,  57,578  cubic  yards  soft  material  and  4,664  cubic  yards  rock. 

Date  of  approval :  January  13, 1920. 

Date  of  beginning  work :  April  22, 1920. 

Date  of  expiration:  Indefinite  (about  14  months). 

Percentage  of  completion  at  end  of  fiscal  year:  49. 


AFFBOFRIATIONS. 

Sept  19,  1890 $5,000 

July  13,  1892 2, 500 

Aug.  18.  1894 2.500 

June  3,  1806 2, 600 

Mar.  3,  1899 5, 000 

June  18.  1902 6, 000 

Mar.  3,  1905 5, 000 

Mar.  3.  1905  (aUotted  Jan.  27. 1906,  from  emergency  appropriation) 5,000 

^  Of  the  orlgiiial  allotment  of  $15,000,  $1,265.46  was  returned  to  the  appropriation. 
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Mar.  2,  1907 $22, 500 

Mar.  2, 1907  (aUotted  Nov.  2, 1908,  from  emergency  appropriation) 3,000 

Mar.  3,  1909 5,000 

Mar.  3,  1909  (allotted  Dec.  31,  1909,  from  emergency  appropriation) 4,000 

June  25,  1910 30, 000 

July  25,  1912 13, 000 

Mar.  4,  1913 I 13,000 

July  27,  1916 2, 500 

Mar.  2,  1919 92,000 

Total  of  appropriations 217, 500 

Receipts  from  rental  of  dredge,  sales,  etc.,  $3,854.84. 


15.  CHANNEL  FROM  CLEARWATER  HARBOR  THROUGH  BOCA  CEIGA 
BAY  TO  TAMPA  BAY,  FLA.     (C6.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

On  January  29,  1920,  the  U.  S.  pipe-line  dredge  Sarasota  began 
work  on  the  8-foot  channel  near  l*oint  Pinelos  from  Boca  Ceiea 
Bay  to  Tampa  Bay.  At  the  end  of  the  year  the  channel  was  neany 
completed  to  project  dimensions,  a  total  length  of  5,875  feet  having 
been  dredged,  leaving  875  feet  to  be  finished.  The  total  number  of 
cubic  yards  removed  was  68,109,  and  the  total  amount  expended,  in- 
cluding all  overhead  charges,  was  $13,399.33,  or  19.67  cents  per  yard. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

June  25,  1910 $29, 500 

Feb.  27,  1911 29, 500 

July  25,  1912 20,000 

Mar.  4,  1913 3, 000 

Oct.  2,  1914  (aUotted) 12,000 

Mar,  4,  1915  (allotted) 3,000 

July  27,  1916 3.000 

Mar.  2,  1919 10, 700 

May  17, 1920  (allotted  May  17, 1920) 9,  000 

Total 119, 700 


16.  ANCLOTE  RIVER,  FLA.      (C7.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  done  during  the  year.    The  expenditure  of  $25.45  was 
for  an  inspection  trip  and  the  collection  of  commercial  statistics. 

CONTRACTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 

Mar.  3,  1899 |5, 000 

June  13,  1902   (allotted) 10,000 

Mar.  3,  1905  (allotted) 5,000 

Mar.  2,  1907  (allotted) 17,000 

Mar.  8,  1909  (allotted) 5,000 

June  25,  1910 14, 500 

Mar.  4,  1915  (allotted) 5,000 

July  27,  1916 3. 000 

Aug.  8.  1917 3,000 

Mar.  2,  1919 8,000 

Total  of  appropriations 70,500 

Receipts  from  sales,  etc.,  $225. 


17.  CRYSTAL  RIVER,  FLA.     (C8.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  was  done  and  no  expenditure  was  made  on  this  improve- 
ment during  the  fiscal  year. 

OONTRACrrs  IN  FORGE. 

None. 


APPROPRIATIONS. 

June  13,  1902  (allotted) $10,000 

Mar.  3,  1905  (allotted) 15,000 

Mar.  3.  1909  (allotted) 3,000 

June  25,  1910 2, 000 

July  25,  1912 2,000 

Mar.  4,  1913 2, 000 

Total  of  approprlatioils 34,000 

Receipts  from  sales,  etc.,  $225. 


18.  WITHLACOOCHBB  RIVER,  FLA.     (09.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  was  done  on  this  improvement  during  the  fiscal  year  and 
no  expenditure  was  made  as  the  work  abready  done  is  sufficient  for 
the  present  and  reasonably  prospective  needs  of  commerce. 

CONTRACTS  IN  FORCE. 

None. 
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APPBOFRIATIONS. 


Mar.  3,  1881 $7, 500. 00 

July  5.  1884 3, 000. 00 

Aug.  5,  1886 3, 000. 00 

Aug.  11,  1888 5, 000. 00 

Sept.  19, 1800 5, 400. 00 

Aug.  18,  1894 800. 00 

June  13,  1902 15, 000. 00 

June  13, 1902 5, 000. 00 

Mar.  3,  1905 15. 000. 00 

Mar.  2,  1907 65. 400. 00 

May  27,  1908  (sundry  civU 

act) 100. 000. 00 


Mar.  4,  1909  (sundry  cIyII 

act) $50fc  000. 00 

June  25, 1910 6, 000. 00 

July  25,  1912 38,000.00 

Mar.  4,  1913 5, 000. 00 

Mar.  4,  1913  (allotment)  —  *  1, 169. 54 

Oct.  2,  1914  (aUotted) 10,000.00 

July  27,  1916 5, 000. 00 


Total  of  appropria- 
tions  840,260.54 


19.  SUWANNEE  RIVER.  FLA.     (GIO.) 
OPERATIONS   DURING   THE   FISCAL  TEAR. 

No  work  WBS  done  on  this  improvement  during  the  fiscal  year  and 
no  expenditure  was  made. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  561) $15, 000. 00 

Present  project : 

June  14,  1880 $5,000.00 

Mar.  3,  1881 3,  000. 00 

Aug.  2,  1882 - 6,000.00 

July  5,  1884 5,000.00 

Aug.  5,  1886 5,000.00 

Aug.  11,  1888 ^•15,000.00 

Sept.  19, 1890 3, 000. 00 

July  13,  1892 3,000.00 

Aug.  18,  1894 3, 000. 00 

June  3,  1896 3, 000. 00 

Mar.  3,  1899 5,000.00 

June  13,  1902  (allotted) 7, 658. 00 

Mar.  3,  1905  (allotted) 5,000.00 

Mar.  2,  1907  (allotted) 8,000.00 

75.658.00 

Total  of  appropriations ; 90,658.(X> 

Carried  to  surplus  fund  of  Treasury 4, 846. 98 

Net  total 85, 812. 02 

Receipts  from  rent  of  dredge,  $78.90. 


TAMPA  AND  HILLSBORO  BAYS,   ST.  PETERSBURG  HARBOR,  HILLS- 
BORO  RIVER,  AND  MANATEE  RIVER,  FLA.     (GROUP  D.) 

20.  TAMPA  BAY,  FLA.     (Dl.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  done  on  this  improvement  during  the  fiscal  year,  as 
there  has   been  no  urgent  need   for  maintenance.    The   sum   of 

^  Allotment  of  $5,000  from  emergency  appropriation,  $8,880.46  of  which  was  returned 
to  the  Treasury. 

*Of  this  appropriation  $10,000  was  specifically  authorized  for,  and  was  expended  In, 
the  constructJon  of  a  steam  snag  boat  with  dredging  and  pile-driving  machinery,  to  be 
osed  on  the  rivers  of  the  west  coast  of  Florida. 
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$2,112.13  was  expended  in  repairs  to  the  dredge  Key  West^  which  is 
partly  owned  by  this  improvement. 

CONTRACT  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  562) $130,000.00 

Present  project: 

Mar.  3.  1899 : $75,000.00 

June  6,  1900 135,000.00 

Mar.  3,  1901 127.000.00 

June  28,  1902 86, 675. 00 

Mar.  3,  1903 186,337.76 

Mar.  3,  1909 20, 000. 00 

June  25,  1910 9, 000. 00 

Feb.  27, 1911 9, 000. 00 

July  25,  1912 9, 000. 00 

Mar.  4,  1913 9, 000. 00 

Oct.  2, 1914  (allotted) *  2, 000. 00 

July  27, 1916 6, 000. 00 

674,012.76 

Total 804, 012. 76 

Receipts  from  rent  of  dredge,  sales,  etc,  $4,133.54. 


21.  TAMPA  AND  HILLSBORO  BAYS,  FLA.     (D2.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

N'o  work  was  done  during  the  fiscal  year  under  the  contract  with 
the  Standard  American  Dredging  Co. 

The  U.  S.  dredge  Barnard  continued  dredging  under  the  27-foot 
project,  with  inci(fental  maintenance  work  due  to  shoaling  in  the  24- 
foot  channel,  until  April  2, 1920,  except  during  the  periods  August  1 
to  8,  1919;  October  17  to  November  7,  1919;  December  3  to  9,  1919; 
and  January  17  to  22,  1920,  when  minor  repairs  were  made.  From 
April  3  to  the  end  of  the  fiscal  year  this  dredge  was  undergoing 
general  repairs  at  the  Tampa  Dock  Co.'s  shipyard  and  marine  rail- 
way. 

Project  depth  and  width  were  secured  in  the  lower  end  of  section 
D  for  a  length  of  210  feet  and  for  a  length  of  110  feet  at  the  uppei 
end;  in  the  elbow  between  sections  C  and  D,  for  a  length  of  about 
2,000  feet;  and  in  the  upper  1,299  feet  of  section  C.  These  are  tht 
two  upper  sections  of  Hillsboro  Bay  Channel.  The  turning  basiik 
at  the  mouth  of  Hillsboro  River  was  also  completed  and  the  Hendry 
and  Knight  Channel  dredged  to  full  depth  and  width  for  a  len^h 
of  about  980  feet.  The  total  yardage  removed  was  257^25,  of  which 
68,368  was  rock  and  198,857  sand,  shell,  and  marl.    The  total  field 

<  Original  allotmeDt,  $6,000 ;  of  this  amount  $4,000  was  transferred  to  Caloosahatcble 
River. 
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cost,  iBcluding  minor  repairs,  was  $167,358.16,  or  61.18  cents  per 
cubic  yard.  The  cost  of  extraordinary  repairs  and  renewals,  super- 
vision, "and  office  expenses  amounted  to  $87,619.82,  making  the  total 
cost  $244,977.98,  or  96.24  cents  per  cubic  yard.  Of  this  total  $4,899.66 
was  for  maintenance  and  $240,078.42  for  new  work. 

Under  the  contract  with  the  United  Dredging  Co.  work  was  started 
on  May  29  and  continued  till  June  24,  1920,  when  the  dredge  was 
temporarily  withdrawn  for  other  work.  A  length  of  1,700  feet  in 
section  C  was  completed  to  full  depth  and  width.  The  number  of 
yards  removed  was  32,000.    No  payments  were  made. 

CONTRACTS  IN  FORCE. 

Contractor:  Standard  American  Dredging  Qo,,  Qalveston,  Tex. 

Amount  and  character  of  work  and  price  per  unit:  Removing  500,000  or  more 
cubic  yards  of  material,  at  59  cents,  measured  in  place;  one-half  price  for  ma- 
terial removed  not  over  2  feet  below  required  depth.    Limit,  $500,000. 

Date  of  approval :  January  17, 1914. 

Date  of  beginning  work:  April  28,  1914.     (Extended  to  July  28,  1914.) 

Date  of  expiration :  About  April  1, 1917. 

Percentage  of  oompletiim  at  end  of  fiscal  year :  99  per  cent. 

Contractor :  United  Dredging  CJo.,  New  York,  N.  Y. 

Amount  and  character  of  work  and  price  per  unit:  Dredging  the  27-foot 
channel  in  Hlllsboro  Bay  for  a  length  of  about  32,820  feet,  involving  the  removal 
of  about  406,000  cubic  yards  of  soft  material  at  17.79  cents,  measured  in  place ; 
one-half  price  for  material  removed  not  over  2  feet  below  required  depth. 

Date  of  approval :  December  16, 1919. 

Date  of  beginning  work :  April  7, 1920. 

Date  of  expiration :  April  7, 1921. 

Percentage  of  completion  at  end  of  fiscal  year :  4  per  cent. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  463) $739,944 

Present  project : 

June  25,  1910 $300, 000 

Feb.  27,  1911 300,000 

July  25,  1912 250,000 

Aug.  24,  1912  (sundry  civil  act) 200,000 

Mar.  4,  1913 200,000 

June  23,  1913  (sundry  civil  act) 100,000 

Mar.  4,  1915  (allotted) 225,000 

July  27,  1916 325, 000 

Aug.  8,  1917 360,000 

July  18,  1918 320,000 

June  5,  1920  (allotted) 260,000 

2,840.000 

Total  of  appropriations 3,579,944 

Receipts  from  sales,  rental  of  dredge,  etc.,  $32,817.74. 


22.  HILLSBORO  RIVER,  FLA.     (D3.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  done  on  the  improvement  cli^ring  this  fiscal  year. 
The  sum  of  $2,158.78  was  expended  for  repair  and  renewals  to  the 
IT.  S.  dredge  Sarasota^  which  is  partly  owned  by  this  improvement. 


Digitized  by 


Google 


BIVBRS  AND  HAEBOBS — JAOKSONVIUUE,  FLA.,  DISTRICT.    '2331 
CONTRACTS  IN  FORCE. 

None. 


AFPRO^IATIONS. 

June  25,  1910 $25,000 

July  27,  1916 6, 500 

Total  of  appropriations 31, 500 

Transferred  under  river  and  harbor  act  of  Mar.  4,  1915 6, 500 

Net  total 25,000 

Received  from  rental  of  dredge  Sarasota,  $1,816.59. 


23.  MANATEE  RIVER,  FLA.     (D4.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  was  done  on  this  improvement  during  the  yeur,  as  no 
funds  were  available. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Aupr.  2,    1882 $12,000.00 

Aug.  5,   1886 11,000.00 

Auj?.   11,   1888 5,000.00 

Sept.  19,  1890 6,000.00 

July  13,  1892 6, 000. 00 

Aug.  18,  1804 3, 000.  00 

Aug.  23,  1894  (claim) 56.37 

June  3,   1896 4,000.00 

Mar.  .%    1899 10,000.00 

June  1»,  1902 2,342.00 

Mar.  3,    1905 10,000.0(^ 

Mar.  2,   1907 70,710  00 

Mar.  3,  1909  (allotment)—  10,000.00 


July  25,  1912 $5, 000.  00 

Mar.  4,  1913 5,000.00 

Mar.  4,  1915  (allotted)  —  -  35,000.00 

July  27,  1916 5, 000. 00 

Aug.  8,  1917 5,000.00 

Total   of  appropria- 
tions  205, 108. 37 

Covered  into  surplus  fund 
of  Treasury 56. 37 

Net  total 205,052.00 

Receipts  from  sales,  etc.,  $3,324.59. 


24.  HARBOR  AT  ST.  PETERSBURG,  FLA.     (D5.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  was  done  and  no  e^enditure  was  made  on  this  improve- 
ment during  the  fiscal  year.  The  city  of  St.  Petersburg  has  not  as 
yet  fully  complied  with  the  requirements  of  law  as  to  the  establish- 
ment of  terminal  facilities. 

CONTRACTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 


July  2o,  1912 $32,000 

Mar.  4, 1913 1,  500 

Oct  2.  1914  (allottHl) 1,500 

Mar.  4.  1915   Allotted) 1,500 


Jiilv  27.  1916 114.500 

Aug.  8,   1917 1,500 

Total 52, 500 


25.  REMOVING     THE     WATER    HYACINTH     FROM    THE     NAVIGABLE 
WATERS  IN  THE  STATE  OF  FLORIDA. 

Upon  the  receipt  of  complaints  of  obstruction  to  navigation  the 
work  of  drifting  hyacinth  through  the  bridges  over  the  St.  Johns 
River  at  Palatka,  by  hired  labor  and  hired  launch,  began  July  23, 
1919,  and  was  completed  August  5,  1919.  The  cost  of  this  work  was 
$145.99. 

The  drifting,  by  hired  labor,  of  the  hyacinths  from  Deep  Creek,  a 
tributary  of  the  ISt.  Johns  River,  began  August  6, 1919,  and  was  com- 
pleted September  30,  1919.  A  floating  log  boom  was  placed  at  th^ 
mouth  of  the  Creek.  The  cost  of  this  work,  including  the  removal  of 
369  overhanging  trees  and  bushes,  was  $768.85. 

Upon  receipt  of  complaints  relative  to  obstructive  hyacinth  growths 
on  the  Kissimmee  River  at  points  77  and  85  miles  below  the  town  of 
Kissimmee,  the  removal  of  these  obstructions,  by  hired  labor,  began 
October  11,  1919,  and  was  completed  October  27,  1919.  The  cost  of 
this  work  including  an  examination  of  the  hyacinth  conditions  on 
Arbuckle  Creek,  a  tributary  of  the  Kissimmee  River,  was  $615.78. 
The  commerce  on  Arbuckle  Creek  was  found  to  be  insufficient  to 
justify  the  expenditure  of  funds  for  the  removal  of  the  hyacinth. 

The  contract  entered  into  May  24,  1918,  with  J.  W.  Swain  for 
keeping  that  portion  of  the  Withlacoochee  River  between  Istachatta 
and  Panasoffkee  Outlet  clear  of  the  hyacinth  was  completed  Decem- 
ber 20, 1919,  the  final  payment  of  $300  being  made  January  5, 1920. 

To  keep  the  Withlacoochee  River  between  Istachatta  and  Panasoff- 
kee Outlet  free  from  hyacinths,  a  boatman,  to  be  regularly  employed, 
was  hired  January  4,  1920.  The  cost  of  this  work  to  the  end  of  the 
fiscal  year  was  $409.22. 

The  hyacinth  elevator  located  near  Dunnellon  on  the  lower  Withla- 
coochee River  was  not  operated  during  the  year.  The  cost  of  its  care 
was  $715. 

The  total  expenditure  during  the  fiscal  year  was  $2,954.84. 


APPROPRIATIONS. 


Mar.  3,  1899 $36,  000 

June  13,  1902  (allotted) 25,000 

Apr.  28,  1904  (allotted) 26,000 

Mar.  3,  1905  (allotted) 25,000 

Mar.  2,  1907  (aUotted) 15,000 

June  25,  1910  (allotted) 5,000 

Feb.  27,  1911  (allotted) 10,000 

Oct  2.  1914  (allotted) 5,000 

Receipts  from  sales,  etc.,  $416.80. 


Mar.  4,  1915  (aUotted) $6,000 

July  27,  1916 10,000 

Aug.  8,  1917 10,000 

July  18.  1918 8,000 

Mar.  2,  1919 10,000 

Total  of  appropriations—  189, 000 


Digitized  by 


Google 


IMPROVEMENT  OF   RIVERS   AND   HARBORS   IN  THE  MONTGOMERY, 

ALA.,  DISTRICT. 


REPORT  OF  MAJ.  TT.  A.  JOHNSON,  CORPS  OF  ENGINEERS. 


IMPSOVEMENTS. 


[The  letters  and  figures  in  pcurentbeses  indicate  the  group,  and  the  numerical  order  In  the 
groop^  to  which  the  respectlye  improyements  belong  for  purposes  of  appropriation.] 


Page. 

1.  Carrabelle  Bar  and  Harbor, 

Fla.    (Al) 2333 

2.  Apalachicola  Bay,  Fla.  (A2).    2334 

3.  Apalachicola  River,  Fla.  the 

cut-off,    Lee    Slough,    and 
lower  Ohipola  River  (A3)     2335 

4.  Upper    Chlpola    River,    Fla., 

from  Marianna  to  its  mouth 
(A4) 2336 

5.  Flint  River,  Ga.  (A5) 2338 

e.  .Chattahoochee  River,  Ga.  and 

Ala.  (A6) 2339 

7.  Channel    from    Apalachicola 

River  to  St.  Andrews  Bay 
Fla.   (A7) 2341 

8.  Entrance  to  St  Josephs  Bay, 

Fla.    (AS) 2341 
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9.  St:  Andrews  Bay,  Fla.  (A9)-    2342 

10.  Choctawhatchee  River,  Fla. 

and  Ala.  (Bl) 2343 

11.  Holmes  River.  Fla.    (B2)__    2344 

12.  Narrows    In     Santa     Rosa 

Sound,  Fla.  (B3) 2345 

13.  Blackwater  River,  Fla.  (B4)  -    2345 

14.  Escambia      and      Conecuh 

Rivers,  Fla.  and  Ala.  (B5) _    2346 

15.  Harbor   at   Pensacola,   Fla. 

(B6) 2347 

la  Alabama  River,  Ala.  (CI)—    2348 

17.  Coosa  River,  Ga.  and  Ala. 

(C2) 2350 

18.  Operating  and  care  of  locks 

and  dams  on  Coosa  River, 

Ga.  and  Ala 2352 


rOB  DESCRIPTION  OF  IMFBOVEMBNTS  IN  THIS  DISTBIOT,   BEE  PAGES   824  TO   881. 


CARRABELLE  BAR  AND  HARBOR,  APALACHICOLA,  ST.  JOSEPH,  AND 
ST.  ANDREWS  BATS,  APALACHICOLA  AND  CHIPOLA  RIVERS,  AND 
CHANNEL  FROM  APALACHICOLA  RIVER  TO  ST.  ANDREWS  BAY, 
FLA.;  FLINT  RIVER,  GA.;  AND  CHATTAHOOCHEE  RIVER,  GA.  AND 
ALA.     (GROUP  A.) 

1.  CARABELLB  BAR  AND  HARBOR,  FLA.     (Al.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  U.  S.  pipe-line  dredge  Blackwater^ntQd  from  the  improve- 
ment for  the  channel  from  Apalachicola  River  to  St.  Andrews  Bay, 
Fla.,  commenced  dredging  operations  on  this  improvement  on  June 
2, 1920.  Work  was  continued  until  June  16, 1920,  resulting  in  the  re- 
moval of  24,850  cubic  yards  of  material  from  a  channel  3,685  feet 
loi^,  at  a  field  cost  of  $3,203.17,  a  unit  cost  of  $0,129,  or  a  gross  cost 
of^563+  per  cubic  yard. 

2333 
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The  cost  is  detailed  as  follows : 

Dredging 1 $8, 203. 17 

Kental  of  plant 2, 180. 00 

Transferring  plant  to  site  of  work 638. 22 

Office  expenses  and  contingencies SOL  47 

Cost  of  work 6, 322. 86 

Outstanding  llabiUtles 4, 63L  60 

Total  expenditures  during  the  year 1, 691. 26 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  421) $21,704,08 

Present  project : 

June  13,  1902 $20, 000. 00 

June  13,  1902  (allotment  June  25,  1904) 7,500.00 

Apr.  28,  1904  (allotment  Nov.  14,  1904) 5,000.00 

Mar.  3,  1905 15,000.00 

Mar.  2,  1907 60,000.00 

Mar.  2,  1907  (allotment  Jan.  28,  1909) '9, 861.  35 

Mar.  3,  1909  (allotment  Mar.  16,  1909) 15,000.00 

Mar.  3, 1909  (allotment  May  31, 1910) 15,000. 00 

June  25,  1910 25,000.00 

Mar.  4,  1915  (allotment  Apr.  2,  1915) 20, 000. 00 

Transferred    from     "  Channel    from    Apalachicola 
River  to  St.  Andrews  Bay,  Fla.,"  act  of  Aug.  8, 

1917 7, 300. 00 

199, 661. 35 

Total 221, 365. 43 

Carried  to  surplus  fund  (1914)  from  act  of  Mar.  3,  1909 15,000.00 

Net  total 206, 365. 43 


2.  APAJLAGHICOLA  BAT,  FLA.     (A2.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  U.  S.  pipe-line  dredge  Pettu9^  rented  from  the  Alabama  River 
improvement,  commenced  dredging  operations  on  the  bar  at  the 
mouth  of  the  Apalachicola  Biver  on  October  5,  1919,  and  continued 
until  December  4,  1919,  removing  119,103  cubic  yards  of  material 
from  a  channel  6,100  feet  long,  at  a  field  cost  of  $11^94.86,  a  unit 
cost  of  $0,096,  or  a  gross  unit  cost  of  $0,161+.  The  U.  S.,pipe-line 
dredge  ^ZocAnoo^er,  rented  from  the  improvement  for  the  channel 
from  Apalachicola  jRiver  to  St.  Andrews  Bay,  Fla.,  began  operations 
at  a  point  1,500  feet  south  of  the  point  of  Deffinning  by  the  dredge 
Pettus  on  June  23,  1920,  removing  25,228  cubic  yards  of  material 
from  a  channel  1,465  feet  long,  at  a  field  cost  of  $4,073.93,  a  unit  cost 

^  Allotment  of  $10,000,  of  which  $138.65  was  returned  to  Treasury  to  credit  of  appro- 
priation. 
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of  $0.16+,  or  a  gross  cost  of  $0,306+,  per  cubic  yard.    The  work 
was  in  progress  at  the  close  of  the  year. 
The  detailed  cost  was  as  follows : 

Outstanding  liabilities  from  previous  year $4, 427. 30 

Dredging $15, 568. 79 

Rental  of  plant 7, 320. 57 

Transfer  of  plant  to  site  of  work 2, 151. 40 

Minor  repairs  to  plant 558.04 

Office  expenses  and  contingencies 1, 295. 19 

Cost  of  work 26,893.99 

Outstanding  liabiUties 6. 987. 69 

19,906.30 

Total  expenses  for  the  year 24, 833. 60 

OOKTBACT8  IN  FOBCE. 

None. 


APPBOPBIATION8. 

Previous  projects  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  397) $303, 850. 29 

Present  project: 

Mar.  2,  1907 $85, 000. 00 

Mar.  2,  1907  (allotment  Oct.  25,  1912) 10, 000. 00 

Mar.  3.  1909  (allotment  Mar.  24, 1909) 20, 000. 00 

June  25,  1910 22, 500. 00 

Feb.  27, 1911 5, 000. 00 

Mar.  4,  1913 20, 000. 00 

Oct  2,  1914  (allotment  Oct.  7, 1914) 15, 000. 00 

Mar.  4, 1915  (allotment  Apr.  2, 1915) 25, 000.  00 

July  27,  1916 10,000.00 

Aug.  8,  1917 14, 000. 00 

July  18,  1918 9,000.00 

Mar-  2,  1919  (allotment  May  13,  1919) 27,000.00 

262, 500. 00 
Transferred  from  "Channel  from  Apalachicola  River 

to  St.  Andrews  Bay,  Fla.,"  act  of  Aug.  8,  1917 12,  500.  00 

275,000.00 

Total 578, 850. 29 

Receipts  from  rental  of  plant 1, 500. 00 

Grand  total 580, 350. 29 


3.  APALACHICOLA   RIVER,    FI.A.,   THE   CUT-OFF,    LEE    SLOUOH,    AND 
LOWER  CJHIPOLA  RIVER.      (A3.) 

OPEBATION8  DITBING  THE  FISCAL  TEAB. 

Apalachicola  River, — ^The  U.  S.  pipe-line  dredge  Muscogee^  oper- 
ated by  hired  labor,  began  dredging  at  Blountstown  Bar  on  December 
6  and  continued  until  December  10,  when  operations  were  suspended 
owing  to  high  water.  This  work  resulted  in  the  removal  of  2,037 
cubic  yards  of  sand  and  gravel  from  the  channel  at  a  field  cost  of  $784, 
a  unit  cost  of  $0,385.    Repairs  to  and  extension  of  contraction  works 
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at  Blountstown  Bar  were  started  on  November  18  and  continued  until 
December  11,  resulting  in  repairs  to  1,500  linear  feet  of  jetties  at  a 
unit  cost  of  $5.06. 
The  money  expended  is  detailed  as  follows :  "^ 

Outstanding  liablUties  from  last  year $15.43 

Transferring  dredge  to  site  of  work $1, 058. 95 

Dredging 784. 00 

Repairs  to  jetties 7, 592. 35 

Office  expenses  and  contingencies 1,623.98 

Cost  of  work 11, 059. 28 

Outstanding  liabilities 170. 34 

10. 888. 94 

Total  expenditures  during  the  fiscal  year 10,904.37 

Cut-off^  Lee  Sloughy  and  Lower  Chipola  River, — Snagging  opera- 
tions were  carried  on  by  the  U.  S.  snag  boat  Flint  from  October  18 
to  December  4,  and  by  the  U.  S.  snag  boat  Chattahoochee  from  De- 
cember %  to  11,  with  the  following  results : 


Character  of  work. 


Unit  cost. 


Removed  from  channel: 


Trees 

Removed  tk'om  banks,  trees . 


$4.25 


The  money  expended  is  detailed  as  follows : 
Snagging- 


Office  expenses  and  contingencies 


Total  expenditures  during  the  fiscal  year 

CONTRACTS  IN  FORCE. 

None. 


$8,584.68 
286.58 

3,821.26 


4.  UPPER  CHIPOLA  RIVER,  FLA.,  FROM  MARLANNA  TO  ITS  MOUTH. 

(A4.) 

OPEKATIONS  DUBING  THE  FISCAL  TEAR. 

Snagging  operations  were  carried  on  by  the  17.  S.  snag  boat  Flinty 
operated  by  hired  labor,  from  August  8  to  October  17, 1919,  with  the 
following  results : 


Character  of  work. 


Unltooet. 


Removed  from  duumel: 
Logs 


Trees 

Removed  from  banks,  trees. 


ts.n 
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The  money  expended  is  detailed  as  follows : 

Snagging $4. 074. 48 

Office  expenses  and  contingencies 833.99 

CJost  of  work 4, 908. 47 

Outstanding  liabilities 16. 75 

Total  expenditures  during  the  fiscal  year 4, 891. 72 

CONTRACTS  IN  FORCE.  ' 

None. 


APPROPRIATIONS. 

Apalachicola  Rirer,  including  the  cut-oft,  Lee  Slough,  lower  Chipola  River y  <md 
upper  Chipola  River  from  Marianna  to  its  mouth. 

Previous  projects  (see  H.  Doc.  1491,  68d  Ctong.,  3d  sess.,  p.  897) *  $13, 000 

Present  project  : 

June  23,  1874 ^-  $10,000 

Mar.  3,  1875 10,000 

June  18,  1878 8,000 

Mar.  8,  1879 5, 000 

June  14,  1880 «. 2, 000 

Mar.  3,  1881 1,500 

August  2,  1882 2,000 

July  5. 1884 1, 000 

Aug.  5,  1886 1, 000 

Aag.  11,  1888 2,000 

Sept.  19. 1890 •  2, 000 

July  13, 1892 » 5, 000 

Aug.  18,  1894 '5,000 

June  3,  1896 '5,000 

Mar.  3,  1899 '5,000 

Do '3. 000 

Jane  6, 1900  (allotment  July  19,  1900) "  1,  500 

Jane  13,  1902 *_    » 6, 000 

Jane  13.  1902  (allotment  May  31,  1904) ■  3, 750 

June  13.  1902 '2,000 

Mar   3  1905  _    _ _ _  _      *8  000 

Mar!  3.'  1905 "(allotment  Man  31,  1905) —IIIII-IIIIIIIII    ' 4*,  000 

Mar.  3.  1905  (allotment  Nov.  15,  1905) '5,000 

Mar.  2,  1907 '16,000 

Mar.  2, 1907  (allotment  Mar.  27, 1907) ' 9, 000 

Mar.  3, 1909  (allotment  Mar.  16,  1909) '13,000 

June  25,  1910 6,  500 

Feb.  27,  1917 5,000 

July  25,  1912 12, 000 

Mar.  4.  1913 7,000 

Mar.  4,  1913  (aUotment  June  17,  1914) 2,000 

Oct  2, 1914  (allotment  Oct.  7, 1914) 15, 000 

Mar.  4, 1915  (allotment  Apr.  2. 1915) 30, 000 

July  27,  1916 6, 000 

Aug.  8.  1917 31, 000 

250.250 


Total 263,260 

Transferred  to  Ohattahoochee  River.  Ga.  and  Ala 3,500 


Net  total 259, 750 

s  For  Chipola  Rlrer,  by  act  of  Feb.  24.  1835,  $5,000 ;  by  act  of  July  2,  1836,  $4,000 ; 
totaL  $9,000.  Not  included  in  total  of  $13,000.  (H.  Doc  1491,  63d  Gong.,  8d  Bern., 
p.  426.) 

'Ezclugive  of  upper  Cbipola  River.  *For  upper  Chipola  River  only. 
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5.  FLINT  RIVER,  GA.     (A5.) 
OPERATIONS  DURING  THE  FISCAL,  TEAR. 

There  were  no  active  operations  during  the  fiscal  year.    The  money 
expended  is  detailed  as  follows : 

Outstanding  liabilities  from  lost  year $375. 87 

R^alrs  and  additions  to  plant $9, 182. 88 

Transfer    of   plant   from    Chattahoochee   River    (dredge 

UpatoA)  ^ 6, 500. 00 

Care  of  plant 3, 370. 46 

Overhead,  office  expenses,  and  contingencies 1,  584. 33 

Cost  of  work    20, 637.  67 

Cost  of  supplies  on  hand 1, 242. 06 

21  879.  73 

Outstanding    UabUlties 13,' 836!  41 

8,043.32 

Total  expenditures  during  the  fiscal  year 8, 419. 19 

CONTRACTS  IN  FORGE. 

None. 


APPROPRIATIONS. 


Present  project: 
June  23,  1874. 
Mar.  3,  1875-« 
Aug.  14,  1876_ 
June  18,  1878- 
Mar.  3,  1879— 
June  14,  1880- 
Mar.  8,  1881— 
Aug.  2.  1882__ 
July  5,  1884__ 
Aug.  5,  1886— 
Aug.  11,  1888- 
Sept.  19,  1890- 
July  13,  1892_ 
Aug.  18,  1894_ 
June  3,  1896— 
Mar.  3,  1899— 
June  13,  1902- 
Mar.  3,  1905— 
Mar.  2,  1907. 


=} 


*  $18. 000. 00 

10,000.00 
7,000.00 
20,000.00 
15,000.00 
25,000.00 
20,000.00 
20,000.00 
20,000.00 
20,000.00 
15, 000. 00 
8,000.00 
8,000.00 
5,000.00 
25,000.00 
20, 000. 00 
25, 000. 00 
25,000.00 
25, 000. 00 
7,500.00 
10,000.00 
15,000.00 
18,000.00 
40,000.00 
60,000.00 
15,000.00 

Total 496, 500. 00 

Transferred  from  Chattahoochee  River,  Ga.'and  Ala.,  act  of  Mar. 

2,   1919 , 6, 500. 00 

Receipts  from  rental  of  plant 2, 129. 04 

Grand  total 505, 129. 04 

Receipts  from  sales  $3,083.30. 


Mar.  3, 1909  (allotment  Apr.  9,  1919)-. 

June  25,  1910 

Feb.  27,  1911 

July  25,  1912 

Mar.  4,  1913 — — 

Oct.  2,  1914  (allotment  Oct.  7,  1914)—. 
Mar.  4, 1915  (aUotment  Apr.  2, 1915)- 

July  27,  1916 

Mar.  2,  1919  (allotment  May  13, 1919). 


>The  sum  expended  on  Flint  River  from  Joint  appropriations  for  Chattahoodiee  and 
Flint  Rivers  amoanted  to  $70,000. 
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6.  CHATTAHOOCHEE  RIVER,  GA.  AND  ALA.    (A6.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Dredging  operations  were  carried  on  by  the  U.  S.  pipe-line  dredge 
Muscogee  Irom  August  12  to  November  20,  1919,  at  Jennies  Island 
Shoal  and  Town  Beach  Shoal,  after  whicn  the  dredge  was  trans- 
ferred to  the  Apalachicola  River,  Fla.  The  dredging  operations 
were  as  follows : 


Location. 

Miles 

below 

Columbus. 

Character  of  material. 

Cubic 
yards. 

Cost  per 
yard. 

JMinlA,  Tofand 

6 
0 

25,169 
14,500 

}     10.266 

Town  Reach 

Barid.  irrayel  and  old  lettien 

Snagging  operations  were  carried  on  by  the  U.  S.  snag  boat  ChattOr 
hoochee  from  August  5  to  November  18,  1919,  between  Columbus, 
Ga.,  and  Eufaula,  Ala.,  a  distance  of  64  miles,  resulting  in  the  re- 
moval of  1,344  obstructions  at  a  total  cost  of  $10,798.62.  The  work 
is  detailed  as  follows : 


Character  of  work. 


Nimiber. 


Unit  cost. 


RemoTod  from  chamiel: 


Logs- 


Trees 

Piles  pulled  from  jetties 

Removed  from  banks,  overhanging  trees. 


123 
487 
140 
170 
424 


18.00 


Repairs  to  jetties  at  Jennies  Island,  6  miles  below  Columbus,  and 
at  Columbus,  Ga.,  were  made  by  the  U.  S.  towboat  Columbvs^  pile 
driver  No.  JL  and  attendant  plant.  A  total  of  6,625  linear  feet  of  jet- 
ties were  remled  and  repaired  at  a  total  cost  of  $25,134.30.  The  work 
is  detailed  as  follows : 


LooatloD. 

Miles 
below  Co- 
lumbus. 

Character  of  work. 

Linear 
feet. 

Unit  cost. 

J^affk\f^  Tfflfind 

6 
0 

2,200  cords  of  brush  cut  and  placed  in  jetties. . . . 
1,200  poles  cut  and  placed  in  Jetties;  1,614  piles 
driven. 

I     6,625 

Town  Reach 

13.79 

The  cost  of  the  work  is  detailed  as  follows : 

Outstanding  Uabllitles  from  last  year $6, 554. 96 

Dredging . $10, 108. 81 

Snagging 10, 798. 62 

Repairs  to  Jetties 25, 134. 30 

Care  of  plant  and  repairs 6, 156. 46 

Office  expenses  and  contingencies 3, 820. 38 


Cost  of  work 55, 018.  57 

Outstanding  liabilities 332. 65 


Total  expenditures  during  the  fiscal  year 

CONTRACTS  IN  FORCE. 

None. 


54, 685. 92 
61, 240. 88 
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APPROPRIATIONS. 


Previous  project  (see  H.  Doc.  1491,  63d  Cong..  3d  sess.,  p.  423)-—    $2,000. 00        ' 
Present  project :  \ 

June  23.  1874 ]  ' 

Mar.  3,  1875 }  *  $52, 000. 00                 j 

Aug.  14,  1876 J  ' 

June  18,  1878 18, 000. 00 

Mar.  3,  1879 15, 000. 00 

June  14.  1880 20, 000. 00 

Mar.  3,  1881 20,000.00 

Aug.  2,  1882 25, 000. 00 

July  5,  1884 35,000.00 

Aug,  5,  1886 20, 000. 00 

^   Aug.  11, 1888 : 20, 000. 00 

Sept  19,  1890 20, 000. 00 

July  13,  1892 "25.000.00 

Aug.  18,  1894 ■  30, 000. 00 

June  3.  1896 ■  25, 000. 00 

Mar.  3,  1899 •  50, 000. 00 

June  13,  1902 *  100, 000. 00                  , 

Apr.  28,  1904  (allotment  May  31,  1904) 32, 650. 00                  i 

Mar.  3.  1905 75, 000. 00 

Mar.  3, 1905  (allotment  Nov.  15,  1906) 10, 000. 00 

Mar.  2,  1907 150, 000. 00 

Mar.  3, 1909  (allotment  Apr.  9,  1909) 115, 000. 00 

June  25,  1910 75, 000. 00 

Feb.  27,  1911 75, 000. 00 

July  25, 1912 50, 000. 00 

Mar.  4,  1913 80, 000. 00   • 

Mar.  4,  1913  (allotment  Sept.  18,  1914) •2,503.50 

Oct.  2, 1914  (allotment  Oct.  7,  1914) 65, 000. 00 

Mar.  4,  1915  (allotment  Apr.  2,  1915) 75, 000. 00 

July  27,  1916 120,000.00 

Mar.  2, 1919  (allotment  May  13,  1919) 27, 000. 00 

June  5, 1920  (allotment  June  15, 1920) 25, 000.  00 

1, 452, 153. 50 

1, 454, 153. 50 
Receipts  from  rental  of  plant 5,796.44 

Total 1, 459, 949. 94 

Transferred  from  "Apalachlcola  River,  the  cut-oflP, 

Lee  Slough,  and  lower  Chipola  River,  act  of  Aug. 

8,  1917 3,  500. 00 

Transferred  from  "  Channel  from  Apalachlcola  River 

to  St.  Andrews  Bay,"  act  of  Aug.  8,  1917 3,  500. 00 


7,000.00 


Carried  to  surplus  fund,  act  of  Feb.  24,  1835 2, 000. 00 

Transferred  to  Flint  River,  Ga 6, 500. 00 


1,466,949.94 
8,500.00 


Net  total 1,458,449.94 


^The  sum  expended  on  the  Chattahoochee  River  from  Joint  appropriations  for  Ch&ttar 
hoochee  and  Flint  RiverB,  amounting  to  $70,000. 

>  Of  which  $5,000  was  expended  between  West  Point  and  Franklin,  6a. 

*  Of  whlcli  $15,000  may  be  applied  to  procurement  of  a  dredpre  boat  to  he  used  on  the 
Chattahoochee,  Flint,  and  Apalachlcola  Rivers,  and  $5,000  of  the  appropriation,  together 
with  un^Epended  balance  on  hand,  shall  be  applied  to  survey  of  the  Chattahoochee  River 
hetwetii  west  Point  and  Franklin,  Ga.  _        _  . 

*  For  section  below  Columbus,  Ga.  No  appropriation  for  section  between  West  Point 
and  Franklin,  Ga.  (H.  Doc.  Ill,  66th  Cong.,  2d  Bess.). 

■Allotment  of  $5,000,  of  which  $2,406.60  was  returned  to  Treasury. 


Digitized  by 


Google 


RIVBRS  AKD  HAKBORS — MONTGOMERY,  ALA.,  DISTRICT.      2841 

7.  CHANNEL   FROM   APALACHICOLA   RIVER  TO    ST.   ANDREWS   BAY, 

FLA.     (A7.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  active  operations  during  the  fiscal  year.    The  money 
expended  is  detailed  as  follows : 

Ontstanding  liabilltlefl  from  previous  fiscal  year $5, 863. 11 

Repairs  to   plant $5,316.44 

Care  of  plant ^ 4, 379. 25 

Overhead,  office  expenses,  and  contingencies 1, 051. 11 

Cost  of  work 10, 746. 80 

Outstanding  liabilities 877. 45 

9,860.35 

Total  expenditures  during  the  fiscal  year 16, 232. 46 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Present  project: 

June  25,  1910 $100, 000. 00 

Feb.  27,  1911 150, 000. 00 

July  25,  1912 * 70,000.00 

Mar.  4,  1913 130,000.00 

Oct  2  .1914  (allotment  Oct  7,  1914) 65, 000. 00 

July  27,  1916 10, 000. 00 

Aug.  8,  1917 14,  500. 00 

Total 539,  500. 00 

Transferred  from  Coosa  River,  6a.  and  Ala,  between  Rome,  Ga., 
and  Lock  No.  4,  Ala.,  act  of  Mar.  4, 1915 4, 200. 00 

Total 543,  700. 00 

Receipts  for  rental  of  dredge  Blackioater 59, 115. 16 

Grand   total 602, 815. 16 

Transferred  to  Carrabelle  Bar  and  Harbor,  Fla $7, 300. 00 

Transferred  to  Chattahoochee  River,  Ga.  and  Ala 3, 500. 00 

Transferred  to  Apalachlcola  Bay,  Fla 12, 500. 00 

23, 300. 00 

Net  total 679,  515. 16 

Receipts  from  sales,  $8,526.24. 

8.   ENTRANCE  TO  ST.  JOSEPH  BAY,  FLA.  (A8). 
OPERiVTIONS   nURING  THE  FISCAL   TEAR. 

There  were  no  active  operations  during  the  fiscal  year. 
The  money  expended  is  detailed  as  follows : 

Office  expenses  and  contingencies $133. 30 

Outstanding  liabilities 30. 00 

Total  expenditures  for  the  fiscal  year 103. 30 

CONTRACTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 

Present  project : 

July  25,  1912 $20,000 

Mar.  4,  1913 10,000 

Total 30, 000 

Transferred  under  authority  of  act  of  Mar.  4, 1915 9, 500 

Net  total 20, 500 

Contributed  funds 20, 000 

Grand  total 1 40, 500 


9.  ST.  ANDREWS  BAY,  FLA.   (A9.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  U.  S.  seagoing  hopper  dredge  Caucus^  rented  from  the  Pensa- 
cola  Harbor  improvement,  was  engaged  in  dredging  operations  on 
the  improvement  from  February  1  to  May  7, 1920,  and  from  May  26 
to  the  close  of  the  fiscal  year,  resulting  in  the  removal  of  187,028 
cubic  yards  of  material  from  the  channel,  at  a  field  cost  of  $47,753.92, 
a  unit  cost  of  $0,255+,  or  a  gross  unit  cost  of  $0,377+.  The  high 
cost  of  dredging  was  due  to  the  continued  bad  weather  encountered 
and  to  the  difiiculty  iji  obtaining  coal. 

The  money  expended  is  detaifed  as  follows : 

Dredging , $47, 753. 92 

Rent  of  plant 15. 622. 67 

Minor  repairs  to  plant 1, 770. 13 

Overhead,  office  expenses,  and  contingencies 5, 492. 80 

Cost  of  work 70, 639. 52 

Oytstandlng  liabilities—- 15, 155. 38 

Total  expenditures  during  the  year 55,484.14 

CJONTRAOTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Present  project: 

.Tune  25,  1910 $75,000.00 

Mar.  4,  1911  (sundry  civil  act) _• 128,560.00 

Oct.  2,  1914  (allotment  Oct.  7,  1914) 36, 000. 00 

Mar.  4,  1915  (allotment  Apr.  2,  1915) a__    25,000.00 

Mar.  4,  1915  (allotment  Dec.  15,  1915) 15,000,00 

Aug.  8,  1917  (allotment  Sept.  6,  1917) 36,000.00 

Mar.  2, 1919  (allotment  May  13,  1919) 18, 000. 00 

Mar.  4,  1913  (allotment  Apr.  21,  1920) 10,000.00 

Mar.  4,  1915  (allotment  May  10,  1920) 15,000.00 

Total 358, 560. 00 

Received  for  rent  dredge  Cauais 3,355.00 

Received  for  rent  of  dredge  Blackwater 6, 840. 00 

Received  from  rental  of  attendant  plant  to  U.  S.  dredge  Pettus 1, 305. 19 

Grand   total 370,060. 19 
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HOIi^MES  AND  BLACKWATER  RIVERS,  PI.A.  CHOCTAWHATCHKE,  ES- 
CAaiBIA.  AND  CONECUH  RIVERS,  FLA.  AND  ALA.,  THE  NARROWS 
IN  SANTA  ROSA  SOUND,  AND  PENSACOLA  HARBOR,  FLA.  (GROUP  B). 

10.    CHOCTAWHATCHEE  RIVER,   FLA.   AND  ALA.     (Bl.) 

OPERATIONS   DURING   FISCAL   YEAR. 

The  snag  boat  Choctawhatchee^  operated  by  hired' labor,  worked 
on  this  stream  from  July  8  to  August  31,  1919,  between  the  mouth 
and  the  mouth  of  Holmes  River,  a  distance  of  27 J  miles.  The  re- 
sults are  given  in  the  tabulation  below,  all  work  being  for  mainte- 
nance : 


Character  of  work. 


Removed  from  chamiel: 

Snags 

Trees 

Remo\*ed  firom  banks,  trees. 


The  money  expended  was  as  follows : 

Outstanding  IfabUitles  from  previous  year $37. 

Snagging $1, 552. 66 

Care  of  plant 528.  50 

Overhead,  office  expenses,  and  contingencies 553. 63 


Cost  of  worlc 2, 634. 79 

Outstanding  liabilities 91. 08 


2, 543. 71 
Total  exiHjnditures  during  the  year 2,581.20 

CONTRACTS   IK  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  427 *  $15, 000. 00 

Present  project: 

June  23.  1874 $5, 000. 00 

Mar.  3,  1875 5,000.00 

Aug.  14,  1876 5,000.00 

Mar.  3,  1879 5,000.00 

June  14,  1880 7,000.00 

Mar.  3,  1881 10,000.00 

Aug.  2,  1882 '18,000.00 

Julv  5,  1884 15,000.00 

Aug.  5,  1886 15,000.00 

Aug.  11.  1888 10,000.00 

Sept.  19,  1890 12, 500. 00 

July  13,  1892 12,500.00 

Aug.  18,  1894 6,000.00 

June  3,  1896 5, 000. 00 

1  The  act  of  June  15,  1844,  appropriated  $10,000  for  Choctawatchee  and  Holmes  Rivenk 
'  Part  of  an  appropriation  of  |20,000,  of  which  $2,000  was  to  be  expended  on  Lagrange 
Bayou,  Fla. 

9030— ENG 1920— PT  2 17 
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Present  pix)j€ct — Continued. 

Mar.  3,  1899 $16,000.00 

June  13,  1902 *  16, 000. 00 

June  18,  1902  (allotment  May  31,  1904) 3,000.00 

Mar.  3,  1905 '10,000.00 

Mar.  3,  1905  (aUotment  July  26,  1905) 2,000.00 

Mar.  3,  1905  (allotment  July  28,  1906) 300.00 

Mar.  2,  1907 *  10, 000. 00 

Mar.  3,  1909  (allotment  Apr.  9,  1909) 5,000.00 

June  25,  1910 *  5, 000. 00 

Feb.  27,  1911 *  6, 000. 00 

July  25,  1912 *  8, 000. 00 

May  4,  1913 *  9, 000. 00 

Oct.  2,  1914  (allotment  Oct.  7,  1914) * 20, 000. 00 

Mar.  4,  1915  (allotment  Apr.  2,  1915) *  26, 000. 00 

July  27,  1916 20,000.00 

Aug.  8,  1917 6,000.00 

291.800.00 

Total , 806, 800. 00 

Carried  to  surplus  fund  (1852) 2,128.88 

Net  total 804, 176. 6^ 

Receipts  from  rental  of  plant 561.89 

Grand    total . 304,738.51 

Receipts  from  sales,  etc.,  $249.68. 


11.  HOLMES  RIVER,  FLA.     (B2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  U.  S.  snag  boat  Choctawhatchee^  rented  from  the  Choctaw- 
hatchee  Eiver  improvement,  was  employed  on  this  stream  from  Sep- 
tember 1  to  December  15, 1919,  in  the  construction  of  a  jetty,  at  the 
head  of  Boynton  Cut-off,  570  feet  long  and  consisting  of  parallel 
rows  of  piles  6  feet  apart  and  carried  to  6  feet  above  low  water,  the 
whole  being  compactly  filled  with  brush  and  poles  securely  held  in 
place.  This  jetty  was  completed  at  a  field  cost  of  $3,371.86,  a  unit 
cost  of  $5.91+,  or  a  gross  unit  cost  of  $7.75+  per  linear  foot. 

The  money  expended  is  detailed  as  follows : 

Outstanding  llabUIties $188. 83 

Jetty  construction $3, 371. 86 

Rent  of  plant 493.  52 

Minor  repairs  to  plant 40.89 

Overhead,  office  expenses,  and  contingencies 515.28 

Cost  of  work 4, 421. 55 

Total  expenditures  during  the  year 4, 605. 38 

OONTRACJTS  IN  FORCE. 

None. 

>  loclades  C/press  Top  outlet. 

'Of  which  1^.000  shall  be  expended  between  Newton  and  <ienev»,  Ala.,  and  $4,000  oii 
CypreM  Top  eutlet. 
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APPROPRIATIONS. 

To  Aug.  10,  1888  (see  tt.  Doc.  1491,  63d  Gong,,  3d  sess.,  p.  465) **4,000 

Present  project: 

Aag.  11,  1888 *$3,000 

Sept.  19,  1890 *3.000 

Apr.  28,  1904  (allotment  Aug.  3,  1904) 2,000 

Mar.  3.  1905 2,000 

Mar.  2,  1907 2, 000 

Mar.  3,  1909  (allotment  Apr.  10,  1909) 2, 000 

June  25,  1910 2,000 

Feb.  27,  1911 1,000 

July  25,  1912 2, 000 

Mar.  4,  1913 2,500 

Mar.  4,  1915  (allotment  Apr.  2,  1915) 5,000 

Aug.  8,  1917 1.000 

July  18,  1918 2, 000 

Mar.  2, 1919  (allotment  May  2, 1919) 5. 000 

34,500 

Total 38,500 

Receipts  from  sales,  etc.,  $2.60. 


12.  NARROWS  IN  SANTA  ROSA  SOUND,  FLA.     (B3.) 
OPERATIONS  DURING  THE  FISCAL.  YEAR. 

There  were  no  active  operations  during  the  fiscal  year.    The  money 
expended  is  detailed  as  follows : 

Repairs  to  plant $3,731.74 

Overhead.  oflSce  expenses,  and  contingencies 68.61 

Cost  of  work ^ 3,800.35 

Outstanding   liabilities 171.  50 

Total  expenditures  for  the  fiscal  year 3, 628. 85 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Present  project : 

June  25,  1910 $24,000.00 

Oct.  2, 1914  (allotment  Oct  7,  1914) 5. 000. 00 

Mar.  4,  1915  (allotment  Apr.  2,  1915) 5,000.00 

Total 34, 000.  00 

Receipts  from  rental  of  plant 5, 989. 41 

Grand    totel 39, 989.  41 


13.  BLACK  WATER  RIVER,  FLA.     (B4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR, 

The  U.  S.  dredge  Pettus^  rented  from  the  Alabama  River  improve- 
ment, commenced  dredging  operations  on  July  31,  1919.    Work  was 

>  The  act  of  Axix.  2,  1882,  appropriated  $20,000  for  Choctawhatchee  Riyer,  Fla.  and 
Ala.,  of  wblch  $2,000  was  applied  to  Lagrange  Bayou. 

'The  act  of  Mar.  8,  1899,  reappropriated  for  Ilolmea  River  so  much  of  the  unexpended 
halance  as  was  necessary,  having  been  originally  appropriated  for  Lagrange  Bayou. 
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continued  until  September  29,  1919,  and  resulted  in  the  removal  of 
187,093  cubic  yards  of  material  from  a  channel  20,154  feet  in  length, 
at  a  field  cost  of  $12,081.67,  a  unit  cost  of  $0,064+,  or  a  gross  unit  cost 
of  $0,133+  per  cubic  yard. 

The  money  expended  is  detailed  as  follows : 

Outstanding  liabilities  from  previous  year $67.08 

Dred^'Injk' $12,  081.  57 

Rental  of  plant 7,015.61 

Repairs  to  plant 4,631.23 

Offi(v  expenses  and  contingencies 1, 238. 60 

Cost  of  work     24. 967. 01 

niitstandlng  liabilities 1, 026.  48 

23,940.53 

Ttilal  expenditures  during  the  fiscal  year 24,007.61 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  1491,  (5.^d  Cong.,  3d  sess.,  p.  410) $5,  000. 00 

Present  project : 

Mar.  3,  1905 $10,000.00 

Mar.  2.  1907 5,000.00 

June  25,  1910 25,  000. 00 

Mar.  4, 1913  (allotment  Apr.  8.  1918) 2,000.00 

Mar.  4,  1915  (allotment  Apr.  2,  1915) 5,000.00 

Mar.  4.  1915  (allotment  Nov.  20, 1917) 5, 000.  00 

July  18,  1918 5,000.00 

Mar.  2,  1919  (allotment  May  2,  1919) 10,000.00 

67. 000. 00 

Total 72.000.00 

Receipts  for  rental  of  dretlge  Bla/^kicaier 13,191.86 

Orand  Total 85,191.86 


14.  ESCAMBIA  AND  CJONKCUH  RIVERS,  FLA.  AND  ALA.     (B5.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  active  operations  during  the  fiscal  year.  The  total 
expenditures  for  the  year  were  $273.37  office  expenses  and  contingen- 
cies and  charged  as  maintenance. 

CONTRACTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  1491,  63d  Cong.,  8d  sess.,  p.  448) '  $10,  500. 00 

Present  project: 

June  14,  1880 *  $8, 000. 00 

Mar.  3,  1881 *  5, 000. 00 

Aug.  2,  1882 12,000.00 

July  5,  1884 '3,000.00 

July  5,  1884 12,000.00 

Aug.  5,  1886 12,000.00 

Aug.  11,  1888 10,000.00 

Sept.  19,  1800 7, 500.  00 

July  13,  lvS92 8,000.00 

Aug.  18,  1894 6,000.00 

June  3,  189(5 4.000.00 

Mar.  3,  1899 5,000.00 

June  6, 1900  (allotment  July  19,  1900) 1,  500. 00 

June  13,  1902 5,000.00 

Mar.  3,  1905 10,000.00 

Mar,  3, 1905  (allotment  Nov.  10,  1906) 5, 000. 00 

Mar.  2,  1907 15,000.00 

Mar.  2,  1907 •31,000.00 

Mar.  3,  1909  (allotment  Apr.  9,  1909) 5, 000.  00 

June  25,  1910 5,000.00 

Feb.  27,  1911 5,000.00 

July  25,  1912 5,000.00 

Mar.  4.  1913 8,000.00 

Oct.  2,  1914  (allotment  Oct.  7,  1914) 5. 000. 00 

Aug.  8,  1917 2,500.00 

195,500.00 

Total 206, 000.  00 

Carried  to  surplus  fund  (1838) 5,500.00 

Transferred  under  authority  of  the  act  of  Mar.  4, 1915.      4, 800.  00 

10, 300. 00 

Net  total  -'- 195, 700. 00 

Receipts  from  rental  of  snagboat  Encamhia 81. 53 

Grand  total 195, 781.  58 

Receipts  from  sales,  etc.,  $2,218.87. 


15.  HARBOR  AT  PKNSACOLA,  FLA.     (B6.) 
•      OPERATIONS  DURING  THE  FISCAL  TEAR. 

There  were  no  active  operations  during  the  fiscal  year. 
The  money  expended  is  detailed  as  follows : 

Outstanding  liabilities  from  previous  fiscal  year $64. 11 

Repairs  to  plant $11,993.65 

Care  of  plant 4, 894. 15 

Office  expenses  and  contingencies 960.85 

Ck)st  of  work 17,  848. 65 

Outstanding  liabilities 1, 170. 96 

16, 677. 60 

Total  ex^nditures  for  the  year 16, 741.  80 

OONTRACTTS  IN  FORGE. 

None. 

'  For  Escambia  River  only.  *  For  Conecuh  River  only. 
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APPROPRL\TIOX8. 

Trevlous  projects  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  524) _«    $725,056.94 

Present  project : 

.  June  13,  1902 •$220,000.00 

Mar.  3,  1905 100,000.00 

Mar.  2,  1907 100,000.00 

Mar.  3,  1909  (allotment  Apr.  9,  1909) 110,000.00 

June  25,  1910 75, 000. 00 

Feb.  27,  1911 25,000.00 

Mar.  4. 1915  (allotment  Apr.  2,  1915) 25, 000.  00 

July  27,  1916 . 20,000.00 

July  18,  1918 10,000.00 

685.000.00 

Total 1. 410. 956. 94 

Carried  to  surplus  fund  (1914)  from  act  of  Mar.  3,  1909 13, 881. 92 

Net  total 1, 397, 076. 02 

Receipts  for  salvage  by  dredge  Caucus  at  navy  yard,  Pensacola, 

Fla 14, 551.  76 

Receipts  for  rental  of  dredge  Caucus 27, 110. 97 

Grand  total 1, 438, 737.  75 

Receipts  from  sales,  etc.,  $562.70. 


ALABAMA  RIVER  AND  COOSA  RIVER,  OA.,  AND  ALA.   (GROUP  C.) 
16.  ALABAMA  RIVER,  ALA.  (CI.)  ' 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Jetty  construction  was  carried  on  from  September  10  to  December 
9,  1919,  using  the  towboat  Al^ama^  pile-driver  barge  No.  11^  and 

Suarter  boats  Nos,  1  and  i.    The  work  accomplished  is  detailed  as 
oUows : 


• 

Miles 
above 
mouth. 

Maintenance. 

Improvement. 

Locality. 

Linear 
feet. 

Cost  of 
work. 

Linear 
feet. 

Cost  of 
work. 

Hftines  Tsland  * t  .     r r 

90 
IflO 
150 
149 

178 
187 
192 

166 
390 
450 

1620.11 
1,296.50 
1,144.45 

468 
230 

•2,787.42 
1,389.61 

Hunicanf)  PhifF       .               ... 

Low6r  Canton  Shoals - 

Ynnnffs  "Rar 

170 
64 
112 

612.03 

Lower  Sister  Bar 

1«0 
898 

666.61 
2.fi.'i0.72 

397.99 

Mary  Ta  vlor  Bar 

487.17 

Kin^s  Bar 

410  i  1,314.06 

Total 

2,494  1  7.626.35 

1,044 

5,674.21 

1  Partially  completed  in  fiscal  year  1919. 

hnagging  operations  were  carried  on  by  the  U.  S.  towboat 
Alabama  and  pile-driver  barge  No.  11  during  September  and  Octo- 
ber, 1919,  resulting  in  the  removal  of  97  obstructions  from  the  chan- 
nel; by  the  U.  S.  snag  boat  Vienna^  rented  from  the  Mobile,  Ala., 
district,  from  September  2^4  to  October  6,  1919,  resulting  in  the  re- 

&  Inclades  $150,000  appropriated  for  construction  of  seagoing  dredge  Cauou9  and  $26,000 
allotted  by  Chief  of  Engineers  for  the  same  purpose. 
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moval  of  141  obstructions  from  the  channel ;  and  by  the  U.  S.  snag 
boat  Wm.  J.  Twinin^^  from  Jime  28  to  30,  1920,  resulting  in  the  re- 
moval of  46  obstructions.  A  total  of  284  obstructions  were  removed 
during  the  year  at  a  cost  of  $2,036.30,  a  unit  cost  of  $7.17. 

The  continuous  survey  of  the  river  was  completed  from  mile  96 
to  mile  206,  and  the  mapping  to  mile  103,  below  Montgomery,  Ala* 

Extensive  repairs  were  made  during  the  year  to  the  pipe-line 
dredge  FettuSy  towboat  Alabama^  snag  boat  Wm.  J.  Twining^  and 
barces  Nob,  28^  43^  and  44^  all  of  these  boats  being  put  on  dock. 

llie  cost  of  the  work  is  detailed  as  follows : 

Outstanding  liabUities  from  previous  year $14,570.87 

Jetty  construction $18, 300. 56 

Snagging  operations 2, 036. 30 

Survey -. 4, 928. 99 

Major  repairs  to  plant : 

Dredge  Pettus 11, 989. 34 

Towboat  Alabama , 4, 064. 03 

Snag  boat  Wm.  J.  TvHning 8, 048. 41 

Bargee  No$.  4S  and  JH 2, 404. 51 

Barge  No.  28 1, 214. 82 

Bfinor  repairs  to  plant 7, 165. 65 

Care  of  plant 8,206. 12 

Miscellaneous 859.23 

Superintendence  and  office  expenses 3, 888. 98 

Ck>st  of  work 68, 106. 94 

Cost  of  supplies  on  hand 2,579.84 

Total 70, 686.  78 

Outstanding  liabiUties 3, 483. 17 

67,203.61 

Total  expenditures  during  the  fiscal  year 81, 774. 48 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Ck>ng.,  8d  sess.,  p.  394).  $419, 000. 00 

Present  project: 

Mar.  3,  1905 $100,000.00 

Mar.  2,  1907 200.000.00 

Mar.  3, 1909  (aUotment  Apr.  9, 1909) 110, 000. 00 

June  25,  1910 *  85, 000. 00 

Feb.  27,  1911 •  75, 000. 00 

July  25,  1912 75, 000. 00 

Mar.  4.  1913 •100,000.00 

Oct.  2, 1914  (allotment  Oct  7, 1914) 50, 000. 00 

Mar.  4, 1915  (allotment  Apr.  2, 1915) 75, 000. 00 

Mar.  4, 1915  (aUotment  July  7, 1910) 2, 000. 00 

July  27,  1916 100, 000. 00 

Aug.  8,  1917 50, 000. 00 

Mar.  2, 1919  (allotment  May  2. 1919) 50, 000. 00 

June  5, 1920  (allotment  June  15, 1920) 18, 000. 00 

1,090,000.00 

Total   1, 509, 000. 00 

Carried  to  surplus  fund  (1914)  from  act  of  Mar.  3, 1909 234. 87 

Net  total 1, 508, 765. 13 

*  In  the  discretion  of  the  Secretary  of  War.  the  scope  of  this  Improvement  may  be  ex- 
tended to  include  the  Alabama  and  Coosa  Rivers  between  Montgomery  and  Wetumpka. 
'Includes  Alabama  and  Coosa  Rivers  between  Montgomery  and  Wetnmpka. 
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Insurance  for  storm  damages  to  snag  boat  Wm,  J.  Ttaining $1, 366. 68 

Receipts  from  rental  of  plant 30, 120.41 


Grand   total 1.640,252.22 

Receipts  from  sales,  etc.,  $608.72. 


17.  COOSA  RIVER,  GA.  AND  ALA.     (C2.) 
OPERATIONS  DURING  THEFISCAL  TEAR. 

liome^  Ga.^  to  Lock  No.  4,  -4Za. — Dredging  operations  were  carried 
on  by  the  U.  S.  dipper  dredge  AttaUa  and  attendant  plant  from 
August  18  to  December  8,  1919,  and  the  U.  S.  orange-peel  bucket 
dredge  No.  S2  and  attendant  plant  from  October  1  to  December  8, 
1919,  resulting  in  the  removal  of  39,969  cubic  yards  of  sand  ana 
gravel  from  the  channel  at  Fosters  Island,  Davis  Creek  Bar,  Smiths 
Creek  Bar,  Thorntons  Island,  Crofts  Island,  and  Copperas  BluflP, 
at  a  total  cost  of  $10,008.25,  a  unit  cost  of  $0.25  plus.  Snagging  opera- 
tions were  carried  on  resulting  in  the  removal  of  34  overhanging  trees 
from  banks  and  12  logs  from  the  channel  at  a  cost  of  $61.94,  a  unit  cost 
of  $1.34  plus.  The  work  of  converting  barge  No.  3S  into  a  bucket  dredge 
was  completed  the  latter  pail  of  September.  Bepairs  were  made  to 
the  towboat  Leota  and  dredge  No.  32. 

The  money  expended  was  as  follows : 

Outstanding  Uabilitles  from  previous  year $6,976.68 

Dredging $10,008.25 

Snagging 61. 94 

New  derrick  barges 4,688.78 

Care  of  plant 845. 92 

Repairs  to  plant 12, 853. 94 

Superintendence  1, 776. 34 

Office  expenses  and  contingencies 3,506.86 

Cost  of  work 33, 742. 03 

Outstanding  liabilities 4, 558. 13 

29,183.90 

Total  expenditures  for  the  year 36, 160. 58 

Locks  and  Dams  Nos.  4  and  6. — A  storehouse  was  built  at  Lock 
No.  3,  and  all  property  used  in  construction  of  Locks  and  Dams  Nos. 
4  and  5  was  moved  and  stored  at  Lock  No.  3. 

The  money  expended  w^s  as  follows : 

Outstanding  liabilities  from  previous  year $138.34 

Building  storehouse  at  Lock  No.  3 $762. 11 

Moving  and  storing  property 3,679.67 

Overhead,  office  expenses,  and  contingencies 132.08 

Cost  of  work 4, 673. 86 

Outstanding  liabilities 9. 24 

4,564.ea 

Total  expenditures  for  the  year 4, 702. 96 

CONTRACTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 

Present  project : 

Between  Rome,  Ga.,  and  East  Tennessee,  Virginia 
&  Georgia  R.  R.  bridge  *— 

Aug.  14,  1876 $30,000.00 

June  18,  1878 75, 000. 00 

Mar.  3,  1879 45,000.00 

June  14,  1880 75,000.00 

Mar.  3,  1881 60,000.00 

Aug.  2.  1882 •83,700.00 

July  5,  1884 50,000.00 

Aug.  5,  1886 45,000.00 

Aug.  11,  188S 60, 000. 00 

Sept.   19, 1890 150, 000. 00 

July  13, 1892 130,000.00 

Aug.  18,  1894 110, 000. 00 

June  3,  1896 50,000.00 

Mar.  3,  1899 20,000.00 

June   13,   1902 •  27, 844.  20 

June  13,  1902  (transferred  from  appropria- 
tion for  section  between  Wetumpka  and 
East  Tennessee,  Virginia  &  Georgia  R.  R. 

bridge) 10, 000. 00 

June  13,  1902  (allotment  May  31,  1904) 7, 500. 00 

Mar.  3,  1905 25, 000.  00 

Mar.  2,  1907 48,000.00 

Mar.  3,  1909  (allotment  Apr.  9,  1909) *  38, 000. 00 

June  25,  1910 247, 500. 00 

Feb.  27,  1911 271,039.00 

July  25,  1912 144,000.00 

Mar.  4,  1913 136,000.00 

Oct.  2,  1914  (allotment  Oct.  7,  1914) 40, 000. 00 

Mar.  4,  1915  (allotment  Apr.  2,  1915) 106.000.00 

Mar.  4,  1915  (allotment  Sept.  28,  1915) 80,000.00 

Mar.  4,  1915  (allotment  May  18,  1916) 80, 000. 00 

July  27,  1916 98,000.00 

$2, 342, 583. 20 

Carried  to  surplus  fund  (1914)  from  act  of  Mar. 

3,  1909 6, 131. 02 

Transferred  from  unexpended  balance  for  "  Coosa 
River,  Ga.  and  Ala.,  between  Rome,  Ga.,  and 
Lock  No.  4,  Ala.,"  act  of  Mar.  4,  1915,  to 
"  Channel  from  Apalachlcola  River  to  St.  An- 
drews Bay,  Fla." 4,200.00 

10, 831. 02 

Total 2, 332, 252. 18 

Between  Wetpumpka,  Ala.,  and  East  Tennessee, 
Virginia  &  Georgia  R.  R.  bridge- 
Sept.  19.  1890 150,000.00 

July  13,  1892 100,000.00 

Aug.  18,  1894 110,000.00 

June  8,  1896 —  •  40, 000. 00 


t  Formerly  known  an  the  Selma.  Rome  ft  Dalton  R.  R.  bridge. 

'Includes  $8,700  transferred  from  appropriation  for  Etowah  River,  Ga. 

•Part  of  an  appropriation  of  $35,000  for  Coosa,  Oostenaula,  and  Coosawatte  Rivers. 
The  act  also  directed  the  transfer,  from  the  balance  to  the  credit  of  the  improvement 
helow  the  railroad  bridge,  of  $10,000  for  expenditure  above  said  bridge. 

«  Does  not  include  $2,000  transferred  to  section  between  Wetumpka  and  East  Tennessee, 
Ylrginift  &  Georgia  R.  R.  bridge. 

•Appropriation  of  $50,000,  of  which  $10,000  was  transferred  by  act  of  June  13,  1902, 
to  sectloii  between  Rome,  Qa.,  and  East  Tennessee,  Virginia  ft  Georgia  R.  R.  bridge. 
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Present  project — Continued. 

Between  Wetpumpka,  Ala.,  and  ESast  Tennessee, 
Virginia  &  Georgia  R.  R.  bridge-^Con tinned. 

Mar.  2.  1907 *  $2, 000. 00 

Mar.  3,  1909  (allotment  Apr.  9,  1909 *2,00a00 

$404, 000. 00 

Net  total %  730, 252. 18 

Receipts  from  rental  of  plant 86. 91 

Grand  total 2, 736. 339. 09 

Receipts  from  sales,  etc.,  $16,654.39. 


18.  OPERATING  AND  CAKE  OF  LOCKS  AND  DAMS  ON  COOSA  RIVER, 

GA.  AND  ALA. 

OPERATIONS    DURING    THE   FISCAL   TEAR. 

During  the  fiscal  year  ending  June  30, 1920,  all  locks  were  operated 
without  interruption.  Actual  expenditures  during  the  fiscal  year, 
exclusive  of  outstanding  liabilities  at  the  close  of  the  present  fiscal 
year,  were  as  follows: 

Mayos  Bar, 

liOck  master's  salary $1,020.00 

Lockman's  salary 720. 00 

Rental  of  telephone  and  telephone  service 27. 50 

Water  ram  for  water  supply 60. 72 

Repairs,  oils,  miscellaneous  supplies,  and  contingencies—        277.27 

$2, 104. 40 

Lock  No,  1. 

Lock  master's  salary 720.00 

Repairs,  oils,  miscellaneous  supplies,  and  contingencios 45. 07 

765.07 

rA)ck  No.  2, 

Lock  master's  salary 720.00 

Repairs,  oils,  miscellaneous  supplies,  and  contingencies 45. 1)7 

765.07 

TA>ck  No,  S, 

Lock  master's  salary 716.00 

Repairs,  oils,  miscellaneous  supplies,  and  contingencies 718.  09 

1,434.00 

Tjock  No,  .}. 

I^ck  ma.ster's  salary 900.00 

Repairs  to  Government  road  leading  from  public  road  to 

resen'ation 121.  75 

Repairs  to  roof  of  lock  house 504.82 

Repairs,  oils,  miscellaneous  supplies,  and  contingencies 152.  58 

1. 679. 15 

Dam  No.  5, 

Caretaker's  salary ^'22 

Repairs  to  dam 2, 002.  52 

Repairs,  oils,  miscellaneous  supplies,  and  contingencies 203.00 

8,  586. 51 

10,836.18 

» Transferred  from  section  between  Rome,  Ga.,  and  East  Tennessee,  Virginia  &  Georgia 
R  .R.  bridge. 
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At  Mayos  Bar  minor  repairs  were  made  to  barn.  At  Ix)ck  No.  3  a 
bathtub,  sink,  and  lavatory  were  installed  in  the  lock  house,  and 
steel  tower  and  tank  erected  for  water  supply.  At  Lock  No.  4  the 
Government  road  leading  from  the  reservation  to  the  main  road 
was  repaired,  minor  repairs  were  made  to  the  barn,  and  the  lock 
house  was  re-covered  with  composition  shingles.  At  Dam  No.  5  a 
large  break  in  the  dam  was  repaired. 


Summary  of  expenditures  made  during  the  fiscal  year  at  Locks  Nos.  i,  2,  S, 
and  4,  Dam  No,  5,  and  at  Mayos  Bar  Lock  and  Dam. 

Outstanding  Uabillties  from  previous  year |822. 96 

Senr'ices , $8, 906. 43 

Material 1, 516. 89 

Subsistence j. 68. 74 

Travel 83. 13 

Services  other  than  personal 92. 59 


10, 667. 78 
Less  outstanding  liabilities,  June  30,  1920 1, 154. 56 


9. 513. 22 


Actual  expenditures  during  the  fiscal  year 10, 336. 18 

EXPENDITURES.^ 


Fiscal  year  ending  June  30 — 

1890 $326. 42 

1891 2, 530. 67 

1892 - 6. 137. 49 

1893 9, 366. 56 

1894 3, 418. 53 

1895 3. 982. 66 

1896 8. 797. 12 

1897 6. 137. 92 

1898 2, 281. 98 

1899 7, 141.  60 

1900 5, 907. 16 

1901 8, 510.  75 

1902 42,106.40 

1903 22. 638.  72 

1904 5, 572.  81 

1905 8. 442.  57 

1906 9. 016. 35 


Fiscal  year  ending  June  30 — 

1907 $11, 444. 11 

1908 16>  037. 14 

1909 5, 218. 84 

1910 6, 064.  20 

1911 3, 777.  92 

1912 5, 919.  78 

1913 3, 258. 82 

1914 4,  700.  52 

1915 16,  634.  73 

1916 1 19. 108. 06 

1917 24, 902.  34 

1918 7, 021. 93 

1919 17, 853.  57 

1920 10, 336. 18 


Total 304. 593. 85 


CX)NTRACTS  IN  FORCE. 

None. 


1  Under  permanent  indefinite  appropriation  provided  by  acts  of  July  5,  1884,  and  Mar.  8, 
1909,  for  operating  and  keeping  in  repair  canals  and  other  public  works. 
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IMPROVEMENT   OF    RIVERS    AND    HARBORS    IN    THE   MOBILE,   ALA.. 

DISTRICT. 


HKPORT  OF  MAJ.  R.  S.  THOMAS,  C0RP8  OF  ENGINEERS, 

IMPBOYKMENTS. 

[The  letters  and  figures  in  parentheses  indicate  the  gnroap  and  the  numerical  order  in  the 
group  to  which  the  respective  improyements  belong  for  purposes  of  appropriation.] 


1.  Mobile  Harbor,  Ala.  (Al) 

2.  Channel  between  Mobile  Bay 

and  Mississippi  Sound,  Ala. 
(A2) 

3.  Black  Warrior,  Warrior,  and 

Tombigbee  Rivers,  Ala 

4.  Tombigbee  River,  Ala.,  from 

mouth  to  Demopolis  (main- 
tenance of  channel)   (Bl). 

5.  Tombigt>ee  River,   from   De- 

mopolis,  Ala.,   to   Walkers 
Bridge,  Miss.  (B2) 

6.  Operating  and  care  of  locks 

and  dams  on  Black  Warrior 
and  Tombigbee  Rivers,  Ala. 


Page. 
2355 


2357 
235S 


2800 


Page. 

7.  Pascagoula  Harbor,  Miss 2364 

8.  Gulfport   Harbor  and   Ship 

Island  Pass,  Miss 2365 

9.  Pascagoula    River,    Miss. 

(CI) 2367 

10.  BUoxi  Harbor,  Miss.  (C2)—     2368 

11.  Wolf    and    Jordan    Rivers, 

Miss.    (C3) 2368 

12.  East   Pearl    River,    Miss. 

(04) 2369 

13.  Pearl    River,    below    Rock- 

port,  Miss.  (C5) 2309 

14.  Removing  the  Water   Hya- 

cinths, Mobile  River,  Ala. 
(Tributaries) 2370 


FOB  DESCKIPTION  OF  IMPROVEMENTS  IN  THIS  DISTBICT,  SEE  PAGES   881   TO  920. 


MOBILE    HARBOR    AND    BAR    AND    CHANNEL    CONNECTING    MOBILE 
BAY  AND  MISSISSIPPI  SOUND,  ALA.      (GROUP  A.) 

1.  MOBILE  HARBOR,  ALA.     (Al.)" 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  U.  S.  dredge  WahaJak  was  engaged  in  dredging  operations 
from  July  1  to  10,  1919,  and  from  December  1,  1919,  to  June  30, 
1920,  during  which  time  the  dredge  worked  over  the  following  parts 
of  the  channel : 

From  7,800  feet  south  of  beacon  34  to  200  feet  south  of  beacon  30, 
from  2,000  feet  south  of  beacon  16  to  5,000  feet  south  of  beacon  4, 
and  from  100  feet  south  of  beacon  40  to  7,000  feet  south  of  beacon  38. 
The  following  work  was  accomplished: 

New  work: 

Material  removed cubic  yards—  1,900,770 

Total  cost  of  dredging,  including  office  expenses,  surveys,  etc—  $91, 875. 82 

Gross  cost  per  cubic  yard 90. 0460 

Length  of  channel  dredged  over feet—  61,382 

Average  bottom  width  of  channel  formed do 220 

Average  depth  obtained do 31,3 

Maintenance:  ^  ^^  ^^^ 

Material  removed cubic  yards—  2,895,585 

Total  cost  of  dredging,  Including  office  expenses,  surveys,  etc-  $122, 772. 80 

Gross  cost  per  cubic  yard ^So^o^ 

Length  of  channel  dredged  over feet—  68,382 

Average  bottom  width tlo 220  to  230 

Average  depth  obtahied do 29to31.3 

2355 
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The  U.  S.  dredge  Gulfporf  was  engaged  in  dredging  operations 
from  July  17,  1919,  to  October  20,  1919,  and  from  January  24, 1920, 
to  April  22,  1920,  during  which  time  the  dredge  workea  over  the 
following  parts  of  the  channel : 

From  6,000  feet  south  of  beacon  36  to  jT^SOO  feet  south  of  beacon 
34  and  from  545  feet  south  of  old  beacon  22  to  100  feet  south  of 
beacon  40. 

The  following  work  was  accomplished : 

New  work: 

Material  removed cubic  yards__  815,175 

Total  cost  of  dretlging,  including  surveys,  office  expenses,  etc—  $83, 873. 36 

Gross  cost  per  cubic  yard $0. 102& 

Length  of  channel  dredged  over feet__  21, 175 

Average  bottom  width  of  channel  formed do 220 

Average  depth  obtained do 32 

Maintenance : 

Material  removed cubic  yards—  587,335 

Total  cost  of  dredging,  Including  surveys,  office  expenses,  etc—  $60, 424. 2^ 

Gross  cost  per  cubic  yard $0. 1029 

Length  of  channel  dredged  over : feet__  21, 175 

Average  bottom  width do 230 

Average  depth  obtained do 29 

The  U.  S.  dredge  CKarleston  was  engaged  in  dredging  operations 
from  September  29,  1919,  to  June  30,  1^0,  during  which  time  the 
following  work  was  accomplished: 


Location. 


Outer  bar  cbaimel  (new) . . . , 

Outer  Iwr  channel  '^old^ 

Mobile  Biy  cliannel  between  beacons  4  and  6 


Cubic 
yards  of 
material 
removed. 


Kind  of  work. 


20I,3ftS     New 

4,.')2l     Maintenance. 
4«9,164    do 


C^Kt. 


142,519.77 

956.48 

19,721.70 


Work  on  the  new  outer  bar  channel,  which  was  dredged  over  its 
entire  length,  was  begun  October  13, 1919.  The  work  in  Mobile  Bay 
channel  was  performed  at  such  times  when  weather  conditions  were 
unfavorable  for  work  on  the  outer  bar. 

The  U.  S.  snag  boat  Demopolis  was  engaged  in  snagging  operations 
in  Mobile  River  channel  for  18  days  during  the  fiscal  year  and  ac- 
complished the  following  work : 

Sna^s  removed 250 

Logs  removed 12 

Length  of  channel  cleared  of  obstructions feet—  2, 150 

Total  expenditures  for  the  fiscal  year  amounted  to  $2,116.73,  includ- 
mQ  care  and  upkeep  of  plant,  office  expenses,  and  contingencies. 
When  not  engaged  in  snagging  operations  the  Demopolis  was  em- 
ployed in  handling  coal  and  other  supplies  for  the  floating  plant, 
removal  of  wrecks,  and  other  miscellaneous  work. 

Miscellaneous  expenditures,  as  shown  below,  were  also  made : 

New  work: 

Part  cost  of  building  two  creosoted  wooden  barges $4. 522. 32 

Equipment  of  plant  and  care  of  property  at  the  Pascagoula  boat 

yard 3. 194. 57 

Inspections  and  miscellaneous  work  of  U.  S.  tug  Chick<uaw 645. 29 

Part  cost  of  caring  for  plant  at  Pinto  Pass  Reservation 683. 14 
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Maintenance : 

Part  cost  of  building  two  creosoted  wooden  barges $4,344.98 

Equipment  of  plant  and  care  of  property  at  the  Pascagoula  boat 

yard 3, 069. 29 

Inspections  and  miscellaneous  work  of  U.  S.  tug  Chickasa/w 619. 98 

Part  cost  of  caring  for  plant  at  Pinto  Pass  Reservation 675. 96 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess., 

p.  498) $7,  669, 094. 89 

Mar.  4,  1915  (allotted  Feb.  28,  1916) $20,000.00 

July  27,  1916 155, 000. 00 

175, 000. 00 

Present  project: 

Mar.  4,  1915  (allotted  Mar.  20,  1920) 60.000.00 

Aug.  8,  1917 - 110, 000.  00 

July  18,  1918 500, 000. 00 

Mar.  2,  1919 200. 000, 00 

June  5,  1920  (allotted  June  8,  1920) 200,000.00 

Total 8, 914,  094. 69 

Receipts  from  sales,  etc.,  $31,102.40. 


2.  CHANNEL  BETWEEN  MOBILE  BAY  AND  MISSISSIPPI  SOUND,  ALA. 

(A2.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  U.  S.  dredge  Pascagoula  was  engaged  in  maintaining  this  im- 
provement from  December  1  to  Decemfer  28,  1919,  during  which 
time  the  channel  was  redredged  from  3^800  feet  east  of  beacon  6  to 
8,0(X)  feet  east  of  beacon  4.    The  following  work  was  accomplished : 

Maintenance : 

Material  removed cubic  yards_-  86,390 

Total  cost  of  dredging,  including  surveys,  office  expenses,  etc—  $11, 941.  41 

Gross  cost  per  cubic  yard $0. 1382 

Length  of  channel  dredged  over feet—  5,800 

Average  bottom  width  of  channel  formed do-__-  100 

Average  depth  obtained do 12 

CONTRACTS  IN  FORCE. 

Noner 


APPROPRIATIONS. 

July  25.  1912 $50, 000 

Alar.  4, 1913 20, 000 

July  27,  1916 5, 000 

Aug.  8.  1917 5, 000 

Mar.  2,  1919 4,000 

Total 84,000 

Tmutferrod  under  authority  act  of  Mar.  4, 1915 20, 000 

Net  total «4,000 

Digitized  by  VjOOQIC 


2358        REPORT  OF  CHIEF  OF  ENGINEERS,  U.  S.  ARMY,  1920. 

3.  BLACK  WARRIOR,  WARRIOR,  AND  TOMBIGBEE  RIVTfiRS,  ALA. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Lock  and  dam  coi^^truction, — ^Work  on  maps,  abstracts,  descrip- 
tions, and  deeds  for  lands  submerged  by  backwater  from  Dam  No.  17 
and  negotiations  with  owners  of  same  have  been  continued.  '  Agree- 
ments have  been  reached  with  119  owners  of  land  for  about  3,313 
acres,  involving  about  $145,185,  or  at  an  average  price  of  about  $43.82 
per  acre.  Of  the  two  tracts  of  land,  about  50  acres  each,  that  were 
condemned  and  cases  appealed  on  account  of  excessive  awards,  one 
of  the  owners  has  filed  suit  against  the  United  States,  the  owner  of  the 
other  tract  has  placed  his  claim  before  Congress.  One  lock  house  was 
constructed  at  Lock  No.  17,  and  considerable  material  assembled  for 
raising  crests  of  dams. 

Fishways. — Fishways  on  three  dams  are  now  40  per  cent  completed. 

Dredging, — The  dredges  Robert  McGregor^  Cha^.  Humphreys^  and 
a  10-inch  dredging  outfit  removed  210,839,  60,538,  and  14,715  cubic 
yards  of  sand  and  gravel,  respectively,  in  widening  channel  and 
dredging  of  turning  basin. 

The  total  expenditures  during  the  fiscal  year  for  lock  and  dam 
construction,  including^  payment  for  submerged  land,  construction  of 
lock  tender's  house,  raising  crests  of  dams,  construction  of  fishways, 
and  dredging,  amount  to  $78,529.43. 

CONTRACTS  IN  FORCE. 

None. 

APPROPRIATIONS. 

Previous  projects    (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess., 
p.  408) *  $407, 388. 80 

Present  project : 

July  5,  1884 $50,000.00 

Aug.  5,  1886 56,250.00 

Aug.  11,  1888 100,000.00 

Sept.  19.  1890 150, 000.  00 

July  13,  1892 250,000.00 

Aug.  18.  1894 87,500.00 

.Tune  3,  1896 60,000.00 

Mar.  3,  1899 320,000.00 

June  6,  1900 286, 824. 00 

June  6,  1900  (aUotted  July  9,  1900) "3,091.24 

Mar.  3.  1901 293,  676. 00 

June  13,  1902 i.  374,000.00 

Mar.  3,  1903 200.000.00 

Apr.  28,  1904 225,000.00 

Mar.  3.  1905 100,000.00 

Mar.  3,  1905 15,000.00 

.Tune  30,  1906 603, 466. 00 

Mar.  3,  1907 350,000.00 

Mar.  4,  1907 238, 000. 00 

May  27,  1908 530,000.00 

Mar.  4,  1909 1,000,000.00 

»  Includes  all  approprlatlonfl  of  1R75,  1876,  1878,  and  187ft  for  "Warrior  and  Tom- 
bi{?bee  Riyers,*'  and  all  of  those  of  1880,  1881,  1882,  1884,  1886,  1888,  1890,  1802,  1804, 
and  1896  for  "  Warrior  River." 

*  Amount  allotted  July  9,  1900.  from  emen?ency  act  of  June  6,  1900,  was  actually 
$4,000,  but  the  unexpended  difference  of  $308.76  wan  turned  back  Into  the  Treasury. 
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Present  project — Ck>ntlnued. 

June  26,  1910 600. 000. 00 

June  25,  1910 312, 000. 00 

Feb.  27,  1911 100,000.00 

Mar.  4,  1911 250, 000.  OO 

Aug.  24,  1912 466. 000. 00 

Mar.  4.  1913 1,338,600.00 

June  23,  1913 485, 000. 00 

Oct.  9.  1914 750,000.00 

Mar.  2.  1919 J 200,000.00 

June  5,  1920  (allotted  June  8,  1920) 120, 000. 00 

$9, 813, 907. 24 


Total  appropriations ^ 10,221,295.64 

Receipts  from  sales,  etc.,  $31,141.36.*  . 


TOMBIGBEE  RIVER,  ALA.  AND  MISS.  (GROUP  B.) 

4.  TOMBIGBEE   RIVER.   ALA.,   FROM   MOUTH   TO   DBMOPOLIS    (MAIN- 
TENANCE OF  CHANNEL).     (Bl.) 

OPERATIONS   DURING    THE   EISCAL   YEAR. 

The  U.  S.  snag  boats  Tombighee  and  Vienna  worked  over  60  miles 
of  river,  removing  3,861  obstructions  at  a  cost  of  $5,499.71,  or  $1.42 
per  obstruction.  The  10-inch  hydraulic  dredging  outfit,  with  the 
sna^  boats  Tomhighee  and  Vienna  as  tenders,  removed  7,164  cubic 
yards  of  sand  and  gravel, from  Singletons  Shoals,  Harolds  Bar,  and 
St.  Nicholas  Point,  at  a  cost  of  $6,5&.56,  or  $0.92  per  cubic  yard. 

The  towboat  Ulkanuah  was  used  as  a  tender  in  connection  with 
dredging  and  for  survey  work.  Surveys  were  made  of  all  places 
where  it  was  thought  dredmng  might  have  to  be  done.  The  cost  of 
these  surveys  amounted  to  $198.78. 

The  total  amount  expended  during  the  fiscal  year,  all  of  which 
was  for  maintenance,  was  $12,263.05. 

CONTRACT  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  pp. 
408-409),  excluding  $50,000  each  of  the  appropriations  for  June 
13,  1892,  Aug.  18,  1894,  June  3,  1896,  and  Mar.  3,  1899— in  all, 
$200,000 — used  in  work  of  lock  and  dam  construction  on  Tomblg- 
bee  River,  and  Including  $5,332.95  of  the  appropriation  of  June 
10,  1872,  for  Tombigbee  River,  Ala.  and  Miss.,  shown  on  page 
408  of  the  same  document $249, 542. 48 

A  Includes  $22,600  received  from  bondsmen  on  contract  with  P.  H.  0*Brien. 
9030— ENG  1920— PT  2 18 
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Present  project : 

June  13,  1902 $16,000.00 

June  13,  1902  (allotted  May  31,  1904) * 3, 776. 31 

Mar.  3,  1905 15,000.00 

Mar.  2,  1907 16,000.00 

Mar.  3.  1909 10,000.00 

June  25,  1910 13,000.00 

Feb.  27,  1911 15,000.00     x 

July  25,  1912 10,000.00 

Mar.  4,  1913 12,500.00 

Oct.  2,  1914 9,  000. 00 

Mar.  4. 1915  (allotted  Apr.  1,  1915) 42, 500. 00 

July  27,  1916 25,000.00 

Aug.  8,  1917 30,000.00 

Mar.  2,  1919 40,000.00 

257,776.31 

Total   appropriations 507,318.  79 

Receipts  from  sales,  etc.,  $6,767.90. 


6.  TOMBIGBEE  RIVER,  FROM  DEMOPOLIS,  ALA.,  TO  WALKERS  BRIDGE, 

MISS.   (B2.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  actual  snagging  operations  were  carried  on  during  the  fiscal 
year.  The  U.  S.  snag  boat  Vienna^  which  usually  operates  on  this 
river,  was  laid  up  from  July  1,  1919,  to  September  23,  1919,  and 
from  December  21, 1919,  to  Mav  11, 1920.  From  September  24, 1919, 
to  October  6,  1919,  and  from  October  14,  1919,  to  October  16,  1919, 
this  boat  was  loaned  to  the  Montgomery  district  and  leased  to  the 
Gulf  Navigation  Co.,  at  Mobile^  Ala.,  respectively.  During  the 
period  that  this  boat  was  idle  at  Lock  No.  1,  Tombigbee  Kiver,  con- 
siderable boiler  repairs  were  made,  minor  repairs  made  to  hull^  and 
house  repaired  and  painted.  The  remainder  of  the  year  the  Vtenna 
worked  on  other  improvements. 

All  expenditures,  amounting  to  $4,057.06,  were  for  maintenance. 
The  work  was  carried  on  with  United  States  plant  and  hired  labor. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
DEMOPOLIS   TO   COLUMRUS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  409)-  $63,382.98 

Present  project : 

Sept.  19,  1890 $15,000.00 

July  3,  1892 35,000.00 

Aug.  18,  1894 50,000.00 

June  3.  1890 50,000.00 

Mar.  3,  1S99 10.(X)0.00 

Mar.  3,  1905 10,000.00 

Mar.  2,  1907 12,000.00 

June  25,  1910 11,000.00 

193,000.00 

256,382.98 


iThe  appropriation  of  June  13,  1902,  was  actually  $20,000,  of  wbich  $4,000  waa 
diverted  to  improvement  of  the  section  of  the  river  between  Columbus  and  Walkers 
Bridge.  The  allotment  of  May  31,  1904,  was  actually  $4,000 ;  the  unexpended  diCPerence 
wa.s  turned  back  into  the  Treasury. 
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COLUMBUS   TO    WAI.KEBS   BRIDGE. 

Present  project  : 

.Tune  10,  1872 $4,067.05 

June  18.  1878 12,000.00 

Mar.  3,  1879 10,000.00 

June  14,  1880 4,000.00 

Mar.  3,  1881 1,(K)0.00 

Aug.  2.  1882 1,000.00 

Aug.  11,  188S 4,000.00 

Sept.  19,  1890 4,  000.  00 

July  13,  1892 9,000.00 

Aug.  18,  1894 5,000.00 

June  3,  1890 9,000.00 

Mar.  3,  1899 6,000.00 

June  13,  1902 4.000.00 

Mar.  3,  1905 ' 2,000.00 

Mar.  2,  1907 l 2,000.00 

Mar.  3.  1909 3,000.00 

.Tune  25,  1910 10,000.00 

.$90,  667.  05 

DFMOPOLIS    TO    WALKERS    BRIDGE. 

Present  project: 

Feb.  27,  1911 $5,000.(X) 

July  25,  1912 8,000.00 

Mar.  4.  1913 15,000.00 

Oct.   2,   1914 9,000.00 

Mar.  4,  1915  (allotted  Apr.  1,  1915) 6,300.00 

July  27,  1916 10,000.00 

Aug.  8.  1917 10,000.00 

Mar.  2.  1919 2,500.00 

65,800.00 

Total    appropriations 412, 850.  03 

Receipts  from  sales,  etc.,  $172.07. 


6.  OPERATING  AND  CARE  OF  LOCKS  AND  DAMS  "ON  BLACK  WARRIOR 
AND  TOMBIGBEE  RIVERS,  ALA. 

All  locks  included  in  the  project  of  canalization  for  this  river  sys- 
tem, designated  as  Locks  Nos.  1,  2,  3,  4,  5,  6,  7,  8,  9,  10,  11,  12,  13, 
14, 15,  16,  and  17,  are  now  in  operation.  Work  during  the  past  year 
was  as  follows : 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Loch  1, — Repairs  made  to  fences,  telephone  line,  and  buildings; 
removed  1,030  cubic  yards  of  flood  deposit  from  lock  chamber  and 
approaches,  and  500  cords  of  drift  from  lock  approaches  and  drift 
boom;  received  and  stored  cofferdam  timbers  and  coal;  erected  oil 
house;  repairs  made  to  gate  handrailings  and  walk;  and  derrick  was 
erected  and  concrete  floor  placed  for  coal  storage  in  upper  approach. 

Lock  2. — Repairs  made  to  fences,  lamps,  telephone  line,  and  build- 
ings; removed  1,200  cubic  yards  of  flood  deposit  from  lock  chamber 
and  approaches;  41.5  cubic  yards  of  riprap  was  placed  on  bank  at 
abutment. below  dam;  placing  permanent  flashboards  on  dam  now 
about  95  per  cent  completed;  concrete  foundation  was  placed  under 
warehouse  engine ;  and  minor  repairs  made  to  gate-maneuvering  gear. 

Lock  3, — (x)mpleted  placing  permanent  flashboards  on  dam;  re- 
pairs made  to  fences,  pump  pipe  lines,  gates,  lamp-posts,  telephone 
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line,  buildings,  and  lock  skiffs;  removed  600  cubic  yards  of  flood 
deposit  from  lock  chamber  and  approaches ;  and  minor  repairs  made 
to  maneuvering  gear  of  lock  gates  and  equipment. 

Lock  4- — 2,429  cubic  vards  of  flood  deposit  were  removed  from  lock 
chambers  and  approaches,  telephone  line  repaired. 

Lock  5.— Pipe  for  sewerage  line  from  overflowing  well  and  lock 
house  to  river  purchased  and  placed;  26,922  cubic  yards  of  deposit 
were  removed  from  lock  chambers  and  approaches;  telephone  line 
repaired. 

Lock  6. — Footway  plank  on  upper  gates  renewed;  48,343  cubic 
yards  of  flood  deposit  were  removed  irom  lock  chamber  and  ap- 
proaches; telephone  line  repaired. 

Lock  7. — New  gate  maneuvering  gear  installed ;  footway  on  upper 
gates  renewed;  26,594  cubic  yards  of  flood  deposit  were  removed 
from  lock  chamber  and  approaches ;  and  telephone  line  repaired. 

Lock  8, — ^Line  hooks  placed  in  upper  approach;  material  pur- 
chased and  delivered  for  fence  around  lock  master's  dwelling;  813 
cubic  yards  of  flood  deposit  were  removed  from  lock  chamber  and 
approaches;  telephone  line  repaired;  and  four  guard  cribs  rebuilt 
aoove  water  line.  In  this  work  785  cubic  yards  of  stone  were  re- 
moved and  used  again,  1,045  cubic  yards  of  stone  were  loaded  on 
barges  at  Tuscaloosa  Quarry  and  towed  to  this  lock  and  used  in  en- 
larging upper  crib,  and  15,856  feet  b.  m.  old  timber  were  removed 
and  replaced  with  42,444  feet  b.  m.  creosoted  timber. 

Lock  9. — Gate  maneuvering  gear  replaced ;  two  guard  cribs  rebuilt 
above  water  line,  requiring  the  removal  of  172  cubic  yards  of  stone, 
which  was  used  again,  and  the  removal  of  4,600  feet  b.  m.  old  timber, 
which  was  replaced  with  12,640  feet  b.  m.  creosoted  timber ;  line  hooks 
were  placed  in  upper  approach ;  and  telephone  line  repaired. 

Lock  10. — Lock  unwatered,  new  pivot  and  socket  placed  under 
lower  river  gate,  new  miter  post  i)laced  on  ffates,  new  steel  angles 
and  plates  placed  on  gates;  780  cubic  yards  of  flood  deposit  were  re- 
moved from  lock  chamber  and  approaches ;  and  lock  house  recovered. 

Lock  11. — ^Minor  repairs  were  made  to  gate  and  valve  maneuvering 
gear,  porch  to  lock  house  recovered ;  and  248  cubic  yards  of  flood  de- 
posit removed  from  lock  chamber  and  approaches. 

Lock  12, — Broken  gate  anchor  of  upper  river  gate  replaced  with 
heavier  anchor,  387  cubic  yards  of  flood  deposit  were  removed  from 
lock  chamber  and  approaches,  and  line  hooks  were  placed  in  upper 
approach. 

Locks  13,  14^  IS,  and  16. — Minor  repairs  to  gates,  maneuvering 
gear,  and  buildings;  telephone  line  cleared  and  extensive  repairs 
made  to  line. 

Lock  17, — Electrical  equipment  repaired  and  telephone  line  main- 
tained. 

General, — ^The  U.  S.  snag  boats  R,  C,  McCalla,  Touihighee,  and 
Vienna  were  employed  about  12  months,  working  over  251  miles  of 
river,  removing  7,436  snags  and  obstructions,  at  a  cost  of  $10,415.48. 
The  U.  S.  dredges  Robert  McGregor  and  CJuis,  Humphreys  and  the 
10-inch  dredging  outfit  were  in  operation  about  4  months,  worked 
over  227  miles  of  river,  removing  357,784  cubic  yards  of  flood  de- 

Sosit,  at  a  cost  of  $62,514.46.    The  snag  boat  R.  V.  McCalU  and  the 
errick  boat  TaUaJiatta  removed  14,200  cubic  yards  of  flood  deposit 
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from  lock  chambers  and  approaches,  at  a  cost  of  $10,464.74,  making 
a  total  of  371,984  cubic  yards  of  material  dredged  at  a  total  cost  of 
$72,979.20,  which  includes  repairs  made  to  dredges  and  tenders. 
Barges  4,  U^  17^  19^  Z2,  27,  and  derrick  boat  TaUahatta  were  hauled 
out  and  repaired.  Extensive  repairs  were  made  to  machinery  and 
hull  of  the  dredges  Chcts,  Ilumphreys  and  Robert  McGregor,  the 
towboat  Sylph  was  changed  from  gas  to  steam  power,  and  minor 
repairs  were  made  to  quarter  boats  S,  N,  O,  and  V?  snag  boats  Tom- 
hiffbee  and  Vienna,  towboat  Vlkanush,  10-inch  dredging  outfit,  and 
gasoline  launch  Mulberry,  Warehouse  at  Lock  No.  10  was  con- 
structed, and  in  the  construction  of  coal-storage  station  at  Tx)ck  No. 
1,  50  cubic  yards  of  concrete  was  placed.  All  work  of  the  past  year 
was  carried  on  by  United  States  plant  and  hired  labor,  and  the  same 
method  will  be  employed  during  the  next  fiscal  year. 


CONTRACTS  IN  FORCE. 


None. 


EXPENDITURES. 

Statement  shoiHng  allotments  and  expenMttires  for  operating  and  care  of  Locks 
1.  2,  5,  4.  5.  6,  7,  8,  9,  10,  11,  12,  13,  U,  15,  16,  and  17,  Black  Warrior  and 
Tombigbee  Rivers,  Ala,,  during  the  fiscal  year  ending  June  SO,  1920, 


Items. 


AUotted. 

Expended. 

$68,000.00 

$53,390.86 

2.000.00 

299.91 

14,000.00 

1,201.86 

3,500.00 

11.65 

60,000.00 

72.979.20 

26,500.00 

10,415.48 

7,000.00 

2,18i.72 
2,444.24 

6,500.00 

3,000.00 

1,196.82 

22.000.00 

31,979.62 

8,500.00 

6,050.64 

12,000.00 

5,709.15 

8,000.00 

7,744.16 

7,000.00 

5,851.51 

5.000.00 

1,737.  .31 

70.000.00 

1,861.06 

2,000.00 

5,397.20 

6,000.00 

7,139.05 

300.00 

1,500.00 

565.12 

12,000.00 

11,344.88 

18,488.05 

17,259.96 

Salaries  of  regular  employees 

Extra  labor 

Riprap  bank  protection 

Btone  flU  below  dams 

Removing  flood  deposits  from  locks  and  channels ^ 

Remo\ing  snags  and  obstructions 

Painting  and  repairs  to  cates,  valves,  and  iron  works 

Painting  and  repairs  to  buildings 

Building  and  repiirs  to  fences  and  improving  lock  grounds 

Rep'dr  and  miintenance  of  floating  plaiit 

Teiepbone  ser\ice  and  maintenance 

Building  and  repaira  to  guard  cribs 

Tools  and  plant 

Fuel,  lights,  and-oil 

Repaira  to  paving  at  Locks  7, 8,  and  9 

Unwatering  lock  chambers,  making  general  repairs  to  locks,  and  installing  rein- 
forcement pU  tes  on  look  gates 

Installing  permanent  dashboards  on  dam  at  Lock  No.  2 

Warehouse  at  Lock  No.  10 

Repairs  to  flshway  at  Lock  No.  16 

Line  hooks  on  banks  In  approaches  to  locks 

Incidentils 

Outstanding  liabiUties  June  30, 1919 


Total. 


363,288.05       246,754.40 


Balance  unexpended  July  1, 1919 $74,918.  70 

Amount  allotted  during  fiscal  year :«    288, 369. 29 


Total  amount  available  during  past  fiscal  year 863,  288. 05 

Amount  expended  during  past  fiscal  year  (exclusive  of 

receipts  from  sales,  etc.,  amounting  to  $2335.57)—  $244,418.83 

Outstanding  liabilities  on  June  30.  1920 19, 992. 39 

264,411.22 

Balance  available  for  expenditure  during  coming  fiscal  year.  98, 876. 83 
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EXPENDITURES. 


Fiscal  year — 

1897 $5,  504.  43 

1898 4,  782.  01 

1899 5, 428.  92 

1900 8,  505. 24 

1901 .  8,623.76 

1902 16, 417.  87 

1903 43, 697. 33 

1904 71, 104. 16 

1905 49,  712. 48 

1906 24, 608.  58 

1907 48, 721. 15 

1908 55, 974.  58 

1909 90, 776.  78 


Fiscal  year — 

1910 $126, 034.  46 

1911 147, 519.  83 

1912 135. 396.  26 

1913 122. 009. 05 

1914 102, 146. 30 

1915 143. 176. 69 

1916 136. 911. 70 

1917 170, 126.  87 

1918 210. 608. 17 

1919 264, 285.  48 

1920 246. 754. 40 

Total 2, 238. 886. 50 


7.  PASC^AGOUIA  HARBOR,  MISS. 


OPERATIONS  DURING  THE  FISCAL  YEAR. 


The  U.  S.  dredge  Pascaqoula  was  engaged  on  maintenance  and  new 
work  in  the  Mississippi  Sound  channel  from  July  1  to  19,  1919,  in- 
clusive, during  which  time  the  dredge  worked  from  5,400  feet  south 
of  Beacon  B  to  2,600  feet  south  of  Beacon  A. 

The  following  work  was  accomplished : 

(a)  New  work: 

Material   removed cubic  yards—  198.943 

Total  cost  of  dred|?inj»,  including  surveys,  office  expenses. 

etc 1 $6,682.16 

Gross  cost  per  cubic  yard $0.0336 

Length  of  channel  dredged  over feet--  9.847 

Average  bottom  width  of  channel  formed do 175 

Average  depth  obtained do 22 

(ft)  Maintenance: 

Material  removed cubic  yards—  158.485 

Total  cost  of  dredging,  including  surveys,  office  expenses, 

etc $4,  628. 40 

Oross  cost  per  cubic  yard $0.0292 

Length  of  channel  dredged  over . feet—  9.847 

Average  bottom  width  of  channel  formed do 175 

Average  depth  obtained do 19.5 

The  U.  S.  dredge  Gulf  port  was  engaged  on  maintenance  work  in 
the  Pascagoula  River  channel  from  June  2  to  17, 1920,  inclusive!,  dur- 
ing which  time  the  dredge  worked  from  1,245  feet  above  to  600  feet 
below  the  mouth  of  Crooked  Bayou. 

The  following  work  was  accomplished : 

Maintenance : 

Material  removed cubic  yards—  48.863 

Total  cost  of  dredging,  including  surveys,  office  expenses,  etc $5, 914. 44 

Gross  cost  per  cubic  yard $0.1210 

Length  of  channel  dredged  over feet 1.745 

Average  bottom  width  of  channel  formed do 175 

Average  depth  obtained do 21.1 

No  work  was  done  on  the  Horn  Island  Pass  channel  during  the 
fiscal  year.  Expenditures  amounting  to  $6,186.93  were  made  for 
surveys,  office  expenses,  upkeep  of  plant,  and  contingencies.    Mis- 


Digitized  by 


Google 


RIVERS  AKD  HARBORS — MOBILE,   ALA.,  DISTRICT.  2365 

cellaneous  expenditures  as  shown  below  were  also  made,  all  of  which 
are  considered  maintenance : 

Part  cost  of  building  2  creosoted  wooden  barges $3,032.14 

Part  cost  of  equipment  and  care  of  property  at  Pascagoula  boat  yard-    4, 866. 07 
•  InspecUons  and  miscellaneous  work  of  the  U.  S.  tug  Chickasaw 1, 618. 20 

Annual  repairs  to  the  dredge  Pascagoula  and  plant,  and  office  ex- 
penses, surveys,  and  contingencies  during  the  period  of  no  opera- 
tions at  Pascagoula  Harbor,  from  July  20,  1919,  to  June  1,  1920, 
and  from  June  18  to  80, 1920 18, 719. 09 

Payment  of  liabilities  outstanding  at  the  end  of  fiscal  year  1919 18, 900. 00 

CONTRACTS  IN  FORCE? 

None. 


APPROPRIATIONS. 

Previous  projects    (see   H.   Doc.   No.   1491.   63d   Cong.,   3d   sess., 
p.  521) $1,312,080 

Present  project: 

Mar.  4, 1913 (*) 

Mar.  4,  1915 *1$20,000 

Mar.  4.  1915  (allotted  May  27,  1920) 10,000 

July  27,  1916 80,000 

Aug.  8.  1917 113,000 

Mar.  2,  1919 100, 000 

June  5,  1920  (allotted  June  8,  1920 100, 000 

423,000 

Total 1, 735, 080 

Receipts  from  sales,  etc.,  $42,417.67. 


8.  GULFPORT  HARBOR  AND  SHIP  ISLAND  PASS,  MISS. 

GULFPORT  HARBOR. 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  U.  S.  dredge  Gulf  port  was  engaged  in  maintaining  the  im- 
provement from  July  1  to  9,  1919,  inclusive,  and  from  April  28, 
1920,  to  May  29,  1920,  inclusive,  during  which  time  the  dredge 
worked  over  the  following  parts  of  the  channel  and  anchorage  basin : 

From  the  end  of  the  Gmi  &  Ship  Island  Railroad  pier  to  3,000  feet 
south  of  beacon  10  and  one  cut  in  the  basin  1,800  feet  long.  The  work 
accomplished  was  as  follows: 

Material  removed cubic  yards—  637,884 

Total  cost  of  dredging,  Including  surveys,  office  expenses,  etc $21, 903. 13 

Gro;3s  cost  per  cubic  yard  for  material  removed $0.0343 

Length  of  channel  dredged  over feet—  12, 003 

Area  of  basin  dredeed  over square  feet—  396,000 

Average  bottom  width  of  cut  made feet-,  220 

Average  depth  obtained do —  23 

^  While  the  present  project  was  adopted  by  the  act  of  Mar.  4,  1913,  the  appropriation 
was  entirely  applied  to  maintenance  of  tbe  previous  project 
•$10,000  allotted  Nov.  16,  1015;  $10,000  allotted  Dec.   81,  1915. 
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The  U.  S.  dredge  Paacagovla  was  engaged  in  maintaining  and  im- 
proving the  channel  from  August  8,  1919,  to  November  8,  1919. 
during  which  time  the  dredge  worked  over  the  following  part  of 
the  channel :  ,  ^ 

From  the  end  of  the  Gulf  &  Ship  Island  Eailroad  pier  to  1,200 
feet  south  of  beacon  8.    The  work  accomplished  was  as  follows : 

Maintenance : 

Material  removed , cubic  feet 817, 104 

Total  cost  of  dredging,  including  surveys,  office  expenses,  etc —  $27, 656. 26 

Gross  cost  per  cubic  yard fO.  0338 

Length  of  channel  dredged  over feet—  18,905 

Average  bottom  width  of  channel do —  208 

Average  depth  obtained do —  17  to  23. 5 

New  work: 

Material  removed cubic  yards—  479, 669 

Total  cost  of  dredging,  including  surveys,  office  expenses,  etc —  $16, 950. 61 

Gross  cost  per  cubic  yard $0. 0353 

Length  of  channel  dredged  over feet—  18, 905 

Average  bottom  width  of  channel do —  80 

Average  depth  obtained do —  23.5 

Miscellaneous  expenses  as  shown  below  were  also  made,  all  of 
which  are  considered  maintenance :  % 

Part  cost  of  building  two  creosoted  wooden  barges $5, 089. 80 

Annual  repairs  to  dredge  Gulfport  and  plant  and  office  expenses, 
surveys,  and  contingencies  during  the  period  of  no  operations  from 
July  10,  1919,  to  Aug.  7,  1919,  from  Nov.  9,  1919,  to  Apr.  27,  1920, 

and  from  May  30,  •1920,  to  June  30,  1920 62,478.90 

Equipment  of  plant  and  caring  for  property  at  Pascagoula  boat  yard-    2, 928. 09 
Payment  of  outstanding  liabilities  at  end  of  fiscal  year  1919 27,820.00 

No  work  was  done  on  Ship  Island  Pass.  Expenditures  amounting 
to  $7,066.90  were  made  for  upkeep  of  plant,  onice  expenses,  surveys, 
etc. 

CONTRACTS  IN   FORCE. 

None. 


APPROPRIATIONS. 

Total  amount  expended  from  indefinite  appropriation  of  July  5, 

1884 $22, 449. 76 

Mnr.  3,  1899 40, 000. 00 

June  28,  1902 150, 000. 00 

Apr.  28,  1904 10,000.00 

Mar.  2,  1907 ^ 75, 000. 00 

Mar.  4,  1907 10,000.00 

Mar.  2,  1907  (allotted  Nov.  9,  1908) 10,000.00 

Mar.  3,  1909  (allotted  Mar.  18,  1909) 170,000.00 

June  25,  1910 100, 000. 00 

Feb.  27,  1911 100,000.00 

July  25,  1912 j 200,000.00 

Mar.  4,  1913 87,000.00 

Mar.  4,  1913  (allotted  Aug.  1,  1914) jl "9,899.47 

Oct  2, 1914 80, 000. 00 

Mar.  4,  1915 •_ 62,900.00 

tThis  allotment  conslBted  originally  of  |10,000,  $100.68  being  returned  to  tJto  emer- 
gencies appropriation. 


Digitized  by 


Google 


RIVERS   AND  HARBORS — MOBILE,  ALA.,   DISTRICT.  2367 

Mar.  4,  1915  (allotted  Mar.  16,  1916) $15,000.00 

Mar.  4,  1915  (allotted  Mar.  23,  1920) 20.000.00 

July  27,  1916 85,000.00 

Aug.  8,  1917 J 80.000.00 

July  18,  1918 80,000.00 

Mar.  2,  1919 100,000.00 

June  5,  1920  (allotted  June  8,  1920) 100, 000. 00 

Total  of  appropriations 1,556,849.23 

Receipts  from  sales,  etc.,  $95,791.54. 


PASCAGOITIA,  WOLF,  JORDAN,  PEARL,  AND  EAST  PEARL  RIVERS,  AND 
BILOXI  HARBOR,  MISS.       (GROUP  O.) 

9.  PASCAGOULA  RIVER,  MISS.    (01.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

During  the  fiscal  year  no  snagging  operations  were  carried  on. 
The  snag  boat  Pearl  underwent  extensive  repairs  to  hull  from  July  1, 
1919,  to  August  5, 1919,  at  the  United  States  boat  yard  at  Pascagoula, 
Miss.,  expenditures  amounting  to  $6,061.31. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

I 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong..  3d  sess.,  p.  521 )_-  $15,000.00 

Present  project :        \ 

Sept.  19,  1890 *  $2, 000. 00 

July  13.  1892 *  3, 800. 00 

Aug.  18,  1894 '  5,  400. 00 

June  3,  1896 M,  800. 00 

June   13,   1902 4,000.00 

Mar.  3,  1905 6. 750, 00 

Mar.  2, 1907 -^,  000. 00 

June  25,  1910 6,000.00 

Mar.  4,  1913 8, 000. 00 

Oct.  2,  1914 2, 263.  23 

Mar.  4, 1915  (allotted  Apr.  1, 1915)-—- ^^^^    10, 300.  00 

July  27,  1916  (allotted  Aug.  21,  1916) 10,000.00 

Aug.  S,  1917—1 5, 000. 00 

July  18,  1918 10, 000. 00 

Mar.  2,  1919 6,250.00 

90,563.23 

105,  563. 23 
Amount  transferred  from  Leaf  River 1, 720. 57 

Total 107, 283. 80 

Receipts  from  sales,  etc.,  $800.47. 

^Portion  of  Pascagoula  R4ver  appropriatlona  applied  to  snag^ng  work. 
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10.   BlLOXl  HARBOR,   MISS.     (C2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  U.  S.  dredge  Pascagoula  was  engaged  in  maintaining  this 
improvement  from  JSTovember  13  to  November  25, 1919,  during  which 
time  the  channel  was  redredged  from  2,000  feet  south  of  Beacon  A 
to  200  feet  north  of  Beacon  D.  The  following  work  was  accom- 
plished : 

Maintenance : 

Material  removed cubic  yards__  177,080 

Total  cost  of  dredging,  including  surveys,  offices  expenses,  etc—  $6, 970. 05 

Gross  cost  per  cubic  yard $0. 0394 

Length  of  channel  dredged  over feet—  7, 550 

Average  bottom  width  of  channel  formed do 150 

Average  depth  obtained do 10 

CONTRACTS   IN   FORCE. 

None. 


APPROPRIATIONS. 


Aug.  2,  1882 $6,000.  00 

Aug.  5,  1886 12,600.00 

Aug.  11,  1888 18, 500. 00 

Sept.  19,  1890 9,000,00 

June  13, 1902 10, 000. 00 

Mar.  3,  1905 9,000.00 

Mar.  2, 1907 9, 000. 00 

June  25, 1910 6, 000. 00 

July  25,  1912 4, 000. 00 

Mar.  4,  1913 6, 000. 00 


July  27,  1916 $5, 000. 00 

July  18,  1918 5, 000. 00 

Mar.  2, 1919 6. 250. 00 

Total 103, 260. 00 

Amount  returned  to  sur- 
plus fund  of  Treasury, 
January,  1896 617.73 

Balance ^ 102, 632. 27 


11.  WOLF  AND  JORDAN  RIVERS,  MISS.    (C3.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  dredging  was  done  during  the  past  fiscal  year.  Expenditures 
amounting  to  ^941.58  were  made  for  upkeep  of  plant,  office  expenses, 
surveys,  and  contingencies. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Mar.  2.  1007 $30,000 

June  25,  1910 5, 000 

July  25.  1912 5,000 

Mnr.  4,  1913 5. 000 

Mar.  4,  1015 6,  250 


July  27,  1916 |6,000 

Mar.  2, 1919 6, 250 

Total 62, 500 
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12.  BAST  PEARL  RIVER.  MISS.    (04.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  dredging  was  done.    Expenditures,  amounting  to  $896.75,  were 
made  for  upkeep  of  plant,  office  expenses,  surveys,  and  contingencies. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  446)—  $28, 199. 80 

Present  project: 

June  25.  1910 $20,000.00 

July  27,  3916 6,000.00 

Aug.  8,  1917 .5,000.00 

Mar.  2.  1919 6,250.00 

37,*250.00 

Total 65,449.80 


13.  PEARL  RIVER,  BELOW  ROCKPORT,  MISS.     (C5.) 

No  work  was  done  on  this  stream  during  the  fiscal  year,  and  no 
work  is  proposed  for  the  ensuing  year.  A  maximum  channel  2.1  feet 
deep  and  50  feet  wide  at  mean  low  water  now  exists  from  the  mouth 
to  Leightons  Bluff,  a  distance  of  104  miles;  and  thence  to  Columbia, 
51  miles,  the  controlling  low-water  depth  is  1.2  feet.  From  Columbia 
to  Monticello,  56  miles,  navigation  is  practicable  only  for  light-draft 
steamers  on  a  slight  rise,  and  above  this  point  on  a  rise  of  7  feet  or 
more. 

During  the  year,  in  maintenance  of  thejjaiprovement,  expenditures 
amounting  to  $130^99,  were  made  in  connection  with  inspection  and 
obtaining  data  pertaining  to  the  construction  of  a  bridge  over  Pearl 
iiiver  at  Bogalusa,  Lol. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


June  14, 1880- 
Mar.  3,  1881- 
Aug.  2,  1882— 
July  5,  1884- 


Aug.  5,  1886 

Aug.  11, 1888 

Sept.  19,  1890 

July  13,  1892 

Aug.  18, 1894 

June  3,  1896 

Mar.  3, 1899 

June  13,  1902 

June    13,    1902 
May  31,  1904)- 


(aUotted 


$30, 000. 00 

25,000.00 

15,000.00 

10,000.00 

13, 125. 00 

10,000.00 

15, 000. 00 

15, 000. 00 

5,000.00 

10,000.00 

7.000.00 

7,000.00 

*  1,286. 39 


Mar.  3, 1905 $7, 000.  00 

Mar.  2. 1907 30, 000. 00 

Mar.  3, 1909 15, 000. 00 

June  25,  1910 25, 000. 00 

Feb.  27,  1911 8,000.00 

July  25,  1912 15, 000. 00 

Mar.  4, 1913 37, 000. 00 

Mar.  4,  1915  (allotted  Apr. 

1,  1915 ) 11, 000. 00 

July  27,  1916 35, 000. 00 


Total 346, 411. 30 

Receipts  from  sales,  etc.,  $50. 


lAUotmeDt  of  May  81,  1904,  was  actaally  |a,000;  the  unexpended  difference  was 
turned  back  lato  the  Treasury. 
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14.  REMOVING  THE  WATER  HYACINTH,  MOBILE  RIVER,  ALA.,  TRIBU- 
TARIES. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Work  of  removing  the  water  hyacinths  from  One  MUe  Creek,  Ala., 
was  carried  on  intermittently  during  the  month  of  June,  1920,  result- 
ing in  the  removal  of  151  square  yards  of  hyacinths  at  a  cost  of 
$8.80. 

This  work  was  accomplished  by  means  of  a  launch  and  consisted 
in  towing  the  hyacinths  into  Mobile  River  where  they  would  be 
carried  by  the  current  into  the  salt  water  of  Mobile  Bay. 

Other  expenditures,  amounting  to  $276.68,  were  made  for  the  pur- 
,chase  of  arsenic,  soda,  and  miscellaneous  supplies  to  be  used  in  spray- 
ing operations. 

OONTRAOTS  IN  FORGE. 

None. 


APPROPRIATIONS. 
Present  project:  Mar.  2,  1919  (allotted  Nov.  15,  1919) $2,890 
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IMPROVEMENT  OF  RIVERS  AND  HARBORS  IN  THE  NEW   ORLEANS, 

LA.,  DISTRICT. 


REPORT  OF  MAJ.  E,  J.  DENT,  CORPS  OF  ENGINEERS. 


IMPROVEMENTS. 

(The  letters  and  flgures  In  parentheses  indicate  the  group  and  the  numerical  order  in  the 
group  to  which  the  respective  improvomenta  belong  for  purposes  of  appropriation.] 


Page. 
L  Southwest  Pass,  Mississippi 

Ulver,  La.   (Al) 2872 

2.  South  Pass  Channel,  Missis- 

sippi River,  La.   (mainte- 
nance)   (A2) 2878 

3.  Examinations  and  surveys  at 

South     Pass,    Mississippi 

River,  La.   (A3) 2384 

,4.  Lake    Pontchartrain,    La. 

(Bl) 2887 

5.  Chefuncte  River  and  Bogue 

Falia,  La.  (B2) 2888 

6.  Pass  Manchac,  La.    (B8)..     2889 

7.  Tlckfaw,     Natalbany,    Pon- 

rhatoula,  and  Blood  Riv- 
ers, La.  (B4) 2389 

8.  Amite    River     and     Bayou 

Manchac,  La.   (B5) 2390 

9.  Barataria  Bay,  La.  (CI) 2391 

10.  Bayou  Lafourche,  La.  (C2)_     2392 

11.  Bayou     Terrebonne,     La. 

(C3) 2393 

12.  Bayou    Plaquemine,    Grand 

River,  and  Pigeon  Bayous, 

La.   (C4) 2394 

13.  Bayou  Grossetete,  La.  (C5)-    2395 

14.  Bayou  Teche,  La.   (C6) 2396 

15.  Operating  and  care  of  Pla- 

quemine Lock,  La 2397 

16.  Operating  and  care  of  Key- 

stone Lock,  Bayou  Teche, 

La 2399 


Page. 

17.  Atchafalaya  River,  Morgan 

City  to  the  Gulf  of  Mex- 
ico,   La 2400 

18.  Intracoastal    Waterway, 

Mississippi  River  to  Ba- 
you Teche,  La.  (Dl) 2401 

19.  Intracoastal    Waterway, 

Franklin    in    Mermentau, 

La.    (D2) 2402 

20.  Intracoastal    Waterway, 

Vermilion  River  to 
S^booner  Bayou,  La. 
(DB) 2403 

21 .  Intracoastal    Waterway, 

Mermentau  River  to  Sa- 
bine River,  La.  and  Tex. 
(D4) 2403 

22.  Operating    and    care    of 

Schooner  Bayou  Lock,  La.  2404 
28.  Bayou  Vermilion,  La.  (El)_  2406 
24.  Mermentau     River,     Bayou 

Nezpique,  and  Bayou  Des 

Cannes    (E2) 2407 

2.5.  Bayou  Queue  de  Tortue,  La. 

(E3) 2408 

26.  Bayou     Plaquemine    Brule, 

La.    (E4) 2409 

27.  Calcasieu   River   and   Pass, 

La.  (E5) 2409 

28.  Removing    the    water    hya- 

cinth. La 2410 


FOB   DE8rRlI*TI0.N   O*'   IMPROVEMKNTS  IN   THIS   DTSTRICrr,    SEK  PAGES   930  TO    1018. 

PASSES  OF  MISSISSIPPI  RIVER.     (GROUP  A.) 

Prior  to  1917  South  and  Southwest  Passes  were  improved  and 
maintained  under  separate  appropriations.  The  river  and  harbor 
act  of  July  27,  1916,  made  an  appropriation,  "  Passes  of  the  Missis- 
sippi River,"  which  is  available  for  either  pass. 

2371 
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1.   SOUTHWEST  PASS,   MISSISSIPPI   RIVER,  LA.    (Al.) 

This  work  was  under  the  charge  of  Mr.  J.  L.  Hortenstine,  assist- 
ant engineer,  to  May  31,  1920,  and  Mr.  Frank  D.  Cefalu,  assistant 
engineer,  since  June  1, 1920.  To  May  31, 1920,  Mr.  Frank  D.  Cefalu, 
assistant  engineer,  was  in  local  charge,  and  Mr.  Robert  G.  Lynn, 
junior  engineer,  has  been  in  charge  since  that  date. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Near  the  mouth  of  Southwest  Pass  work  done  by  hired  labor 
included  the  extension  of  two  spur  dikes  and  mattress  work  in 
extension  of  two  other  spur  dikes;  the  channel  between  the  com- 
pleted bulkheads  was  dredged  and  material  deposited  behind  the 
east  bulkhead;  to  facilitate  future  jetty  extensions,  mattress  ways 
and  wharf  were  started;  floating  plant  and  shore  plant  were  main- 
tained in  good  condition;  and  miscellaneous  repair  work  was  done 
in  connection  with  the  maintenance  of  existing  dikes,  bulkhead,  and 
jetties.  Under  contract  the  inner  bulkheads  were  extended.  At 
Head  of  Passes  one  spur  dike  was  partially  built  and  a  submerged 
deflecting  dike  across  the  head  of  Pass  a  Loutre  was  completed. 
One  tugboat  was  purchased,  the  reassembling  of  the  dredge  Lake 
Charles  was  completed,  and  five  barges  were  constructed. 

NEW   WORK  BY  CONTRACT. 

Canst7'uction  of  inner  bulkheads. — Under  a  contract  with  Lester 
F.  Alexander,  11.661  linear  feet  of  inner  bulkhead  were  completed, 
and  205  linear  leet  were  partially  completed,  at  a  total  cost  of 
$663,943.14,  which  includes  the  cost  of  supervision  and  inspection. 
This  work  is  in  accordance  with*  plans  approved  in  1916,  and  the 
portions  of  the  inner  bulkheads  completed  in  previous  years  and 
during  this  fiscal  year  are  shown  on  the  accompanying  drawing. 

The  bulkhead  extensions  built  this  year  differ  in  detail  from  those 

{)reviously  constructed,  to  the  extent  that  round  piling,  45  feet  in 
ength,  and  driven  as  closely  together  as  possible,  has  been  substi- 
tuted for  the  Wakefield  sheet-j)ile  curtain  used  in  previous  bulkhead 
work.  Round  timbers  were  also  used  for  waling  timbers  in  place 
of  sawn  timbers.    All  materials  were  creosoted. 

The  annual  flood  of  1920  reached  an  unusually  high  stage  and  was 
unprecedented  so  far  as  duration  of  flood  stage  was  concerned.  Dur- 
ing the  high  water  two  deep  pockets  scoured  along  the  west  bulkhead, 
necessitating  the  suspension  of  work  on  that  side,  and  a  section  of 
bulkhead  about  100  feet  in  length  was  undermined  and  lost,  part 
of  the  material  having  been  salvaged. 

NEW  WORK  BY  HIRED  LABOR. 

Spur  dikes. — Spur  dikes  35  and  19,  opposite  Burrwood,  were  ex- 
tended for  a  len^h  of  70  and  100  feet,  respectively,  completing  the 
contraction  of  this  portion  of  the  channel  to  2,400  feet,  as  provided 
for  in  the  approved  plans.  Fascine  mattresses,  40  feet  in  width, 
were  sunk  in  extension  of  spur  dikes  17  and  27,  with  a  view  to  the 
prevention  of  scour  around  the  ends  of  these  dikes,  and  with  a  view 
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to  a  possible  extension  of  these  dikes  in  future.    The  following 
materials  were  used: 

Creosoted  round  piling Unear  feet—  2,220 

Uncreosoted  round  piling do 5,050 

Uncreosoted   waling do 378 

Willows cords—       546.6 

Stone cubic  yards—      190 

The  expenditures  in  connection  with'  this  work  amounted  to 
$6,807.20. 

Construction  of  mat  ways  and  wharf  at  Burrwood, — In  view  of 
the  early  resumption  of  jetty-extension  work,  and  due  to  the  fact 
that  the  old  mat  ways  had  been rflestroved,  the  construction  of  a  new 
mat  way  and  wharf  was  started.  The  mat  ways  are  330  foet  in 
length  and  120  feet  in  width,  and  are  capable  of  holding  one  and  one- 
half  mats  100  feet  in  width  and  200  leet  in  length,  this  being  the 
largest  mat  to  be  used  in  connection  with  jetty  extensions.  For 
handling  and  manufacturing  the  lumber  in  connection  with  construc- 
tion of  mats,  a  wharf  150  feet  'u  length  by  100  feet  in  width  has 
been  started,  and  a  sawmill  arcl  boring  equipment  has  been  pur- 
chased. The  piling  for  the  above  work  was  salvaged  from  spur  dikes 
between  the  completed  sections  of  the  inner  bulkheads  and  the  outer 
jetties,  which  dikes  are  no  longer  subjected  to  the  exposure  for 
which  they  were  originally  built. 

All  material  for  the  mat  ways,  wharf,  sawmill,  etc.,  are  on  hand, 
and  the  construction  work  has  been  about  35  per  cent  completed. 
The  cost  amounted  to  $27,128.03. 

Dredging  between  inner  hulkhea/ls  and  fillina  behind  same. — The 
reassembling  of  the  20-inch  pipe-line  dredge  LaM  Charles^  purchased 
from  the  Quartermaster  Department  during  the  preceding  fiscal 
year,  was  completed  on  October  30.  The  dredge  was  taken  to  South- 
west Pass  and  began  work  on  November  15.  The  dredge  operated 
continuously,  day  and  night,  to  April  10, 1920,  when  a  collision  with 
the  U.  S.  naval  tug  AUeghem/  resulted  in  considerable  damage 
to  the  pipe  line  and  the  breakage  of  one  of  the  spuds.  Inability 
to  secure  a  suitable  spud  and  high  water  in  the  Pass  prevented  the 
resumption  of  operations  in  the  channel  until  June  30.  During 
this  interval  386,827  cubic  yards  of  material  was  removed  from  the 
shoal  in  front  of  the  rock,  pile  and  wharves  at  Burrwood.  Work 
in  the  channel  was  resumed  on  June  30,  the  total  vardage  removed 
from  sections  4,  5,  and  6  of  the  channel  during  the  fiscal  year  having 
amounted  to  753,925  cubic  yards.  The  total  cost  of  dredging  was 
$146,346.36. 

New  work  at  Head  of  Passes, — ^The  submerged  deflecting  dike 
across  the  head  of  Pass  a  Loutre  was  completed,  a  total  of  46,900 
square  yards  of  fascine  mattress  and  5,578  short  tons  of  stone  having 
been  used  in  this  work.  The  total  expenditure  amounted  to 
$87,020.60.  Spur  dike  Xo.  5  was  partially  completed  for  a  length 
of  440  feet  when  work  was  suspended,  due  to  high  water.  Expendi- 
tures on  account  of  this  dike  amounted  to  $27,329.40. 

Additions  to  floating  plant, — The  reassembling  of  the  20-inch  pipe- 
line dredge  Lake  Charles^  purchased  during  the  previous  fiscal  year, 
was  completed,  and  the  dredge  was  paid  for.  The  seagoing  tug 
Cumberland^  purchased  during  the  previous  fiscal  year,  was  paid 
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for.  The  harbor  tug  Delamar  was  purchased  from  the  United  States 
Shipping  Board  and  paid  for.  Five  new  barges  were  completed  at 
Plaquemine  Locks,  and  work  was  begun  on  three  additional  barges. 
ThA  expenditures  on  account  of  new  plant  were  $372,279.15. 

IMAINTENANCE   BY  HIRED  LABOR. 

Dredging  in  lower  jetty  channel  omd  on  har. — The  U.  S.  seagoing 
hopper  dredge  Bevyaurd  worked,  daj^  and  night,  from  July  1  to 
August  13,  1919,  and  worked  during  daylight  only  during  August 
14  to  20;  was  detached  for  work  at  (-harlotte  Harbor,  Fla.,  August 
21  to  September  30;  was  laid  up  on  account  of  shortage  of  crew 
October  21  to  25 :  was  laid  up  for  annual  overhauling  and  on  accoimt 
of  suspension  of  the  work  of  dredging  at  the  Passes  of  the  Missis- 
sippi River,  October  26  to  close  of  the  fiscal  year.  This  dredge  re- 
moved a  total  of  240,390  cubic  yards  during  the  fiscal  year. 

The  U.  S.  seagoing  hopper  dredge  New  Orlemia  operated  during 
daj^light  hours  only,  July  1  to  22,  July  24  to  27,  August  8  to  31, 
November  6  to  8,  and  November  li  to  t)ecember  11,  when  dredging 
was  suspended.  The  time  lost  by  this  dredge  was  due  mainly  to 
shortage  of  crew.  On  November  12,  the  dredge  proceeded  to  N'ew 
Orleans  for  annual  overhauling.  The  dredire  removed  a  total  of 
363,921  cubic  yards  during  the  fiscal  3'^ear.  The  two  dredges  com- 
bined removeJ  189,392  cubic  yards  from  section  No.  7  and  414,91{> 
cubic  yards  from  section  No.  8,  a  total  of  604,311  cubic  yards.  The 
expenditures,  including  supervision  and  surveying,  but  not  including 
the  cost  of  annual  overhauling,  amounted  to  $161,957.18. 

Oil-burning  apparatus  was  installed  on  both  dredges  in  connec- 
tion with  their  annual  overhauling.  Tlie  changes  m  the  dredge 
Neio  Orleans  had  not  been  completed  at  the  close  of  the  fiscal  year. 

Maintenance  of  spur  dikes, — Maintenance  of  spur  dikes  was  con- 
fined to  those  dikes  on  west  bank  opposite  and  above  Burrwood, 
connecting  dikes  at  shore  ends  of  inner  bulkheads  and  the  dikes 
above  Burrwood  on  east  bank,  the  remainder  of  the  dikes  being  be- 
hind the  inner  bulkheads,  where  the  natural  silting  and  the  program 
of  filling  in  the  area  between  bulkheads  and  original  jetties  has 
rendereci  their  maintenance  unnecessary.  This  work  consisted  in 
filling  the  cribwork  of  the  dikes  with  willows  and  stone,  where  settle- 
ment and  compacting  had  taken  place,  and  minor  repairs  to  cribwork. 
The  following  table  gives  the  total  material  used  in  constructing  and 
maintaining  the  32  dikes  which  were  completed  prior  to  June  30,. 
1919,  the  combined  length  of  which  is  17,481  linear  feet : 


Creosoted 
piling. 

Untreated 
piling. 

WaUngs. 

Stone. 

Willows. 

Material  used  during  flswd  year  ending 
June  30, 1920 

Linear/eft. 

Lintarfeet. 

Linear  feet. 

CubkyardA, 

255.00 

30,U7.01 

CoTdt. 
674.4 

Material  used  prior  to  June  30, 1919 

237,140 

30,650 

60,758 
60,768 

80,697.1 

Totiil  used             •  .  •  ••.••.••••••.. 

237, 140 

30,650 

30,372.01 

81,2n.5 

This  table  does  not  give  the  materials  used  in  the  extensions  to 
dikes  during  the  present  fiscal  year,  which  is  given  under  new  work. 
The  total  expenditure  on  this  work  was  $13,215.82. 
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Mamteruince  of  inner  hulkheads. — Horizontal  and  diagonal  braces 
were  replaced  where  lost  or  loosened  by  storms ;  two  small  portions 
of  section  E-F,  which  had  been  damaged  by  settlement  of  the  earth 
on  the  inside  of  the  bulkhead,  were  repaired  by  renewing  timber 
cribs  and  filling  behind  with  willows  and  stone.  In  section  G-K, 
the  outer  end  of  the  completed  bulkhead  was  underscoured  and 
about  100  feet  of  bulkhead  was  lost,  part  of  the  timber  being  sal- 
vaged. Pile  clusters  were  driven  behind,  the  outer  end  remaining, 
and  the  bulkhead  was  attached  to  the  cluster  by  wire  cables.  Oppo- 
site dike  13,  about  200  feet  of  the  bulkhead  settled  and  inclined  to- 
ward the  channel,  due  to  underscour.  This  bulkhead  was  anchored 
to  the  dike  by  means  of  cables.  In  connection  with  the  maintenance 
of  inner  bulkheads,  1,970.80  cords  of  willows,  302  cubic  yards  of 
stone,  1,310  linear  feet  of  untreated  piling,  1,780  linear  feet  of 
creosoted  piling,  182  linear  feet  of  untreated  cross  braces,  and  224 
linear  feet  of  creosoted  cross  braces  were  used.  Seven  thousand  six 
hundred  and  fifty  linear  feet  gf  creosoted  piling  w^re  salvaged  from 
the  damaged  portions  of  the  bulkhead.  The  expenditures  on  this 
work  amounted  to  $26,245.67. 

Wharves  and  ftoating  plant. — Barge  No.  17  was  docked  and  exten- 
sively overhauled,  including  the  renewal  of  about  50  per  cent  of  the 
bottom  planking,  siding,  and  deck,  renewing  head  block,  rail,  guard, 
and  recalking.  Barges  19  and  W  were  docked,  repaired  where 
necessary,  and  recalked.  Minor  repairs  were  made  to  otlier  barges 
and  pile  driver  and  derrick  as  necessary.  The  U.  S,  survey  boat 
Picket  was  docked,  the  bottom  scraped  and  painted,  and  minor  re- 
pairs made.  Minor  repairs  to  other  items  of  floating  plant  and  to 
the  wharves  were  made.  The  expenditures  on  this  account  amounted 
to  $11,014.99. 

Auxiliary  plant  at  Burrwood. — ^The  coaling  plant  at  Burrwood 
was  repaired  as  needed,  and  was  operated  to  coal  the  dredges  and  other 
items  of  plant.  The  machine  shoj),  ice  plant,  and  electric  plant  were 
operated  in  connection  with  dredging  and  other  work  by  hired  labor. 
All  the  buildinffs  on  the  reservation  were  painted  and  kept  in  repair, 
including  installation  of  new  cypress  cisterns ;  water  tower  and  tank 
of  fire-protection  system  were  painted  and  cleaned,  and  part  of  the 
electric-light  poles  were  renewed.    The  expenditure  was  $11,672.20. 

Miscellaneous  work. — This  work  consisted  in  salvaging  of  piles 
from  the  spur  dikes  behind  the  bulkheads,  upkeep  and  sanitation  of 
the  grounds  at  Burrwood,  caring  for  equipment  and  supplies  stored 
at  the  station,  surveying  in  connection  with  navigation,  dredging 
and  general  maintenance,  the  renewing  and  repairing  of  survey 
ranges  and  stations  in  the  lower  end  of  the  Pass,  and  repairing  skitfs 
and  minor  floating  equipment.  The  expenditure  on  this  work, 
$8,742.12,  is  prorated  to  the  main  activities,  except  surveying,  the 
expenditure  on  which  was  $7,919.11. 

miscellaneous  work  for  other  departments. — Material,  labor,  and 
plant  were  furnished,  and  a  radio-compass  station  constructed  for  the 
United  States  Navy  Department.  The  layout  consists  of  a  substan- 
tial boardwalk,  1,5*00  feet  long,  6  feet  wide,  and  about  4  feet  above 
mean  high- water  level,  extending  from  the  present  radio  residence  to 
a  point  on  the  river  bank  southwest  of  same,  where  the  compass 
station  proper,  a  small  two-story  frame  structure,  on  creosoted  round- 
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Eile  foundation,  is  built.  Besides  this,  there  is  a  small  single-story 
uilding,  on  creosoted  round-pile  foundation,  near  the  station  to 
serve  as  engine  house.  Eight  60- foot  creosoted  piles  were  used  in  the 
foundations  for  these  structures.  The  cost  of  this  work  amounted  to 
$7,190.24.  Coal  and  ice  were  furnished  various  vessels  of  the  United 
States  Navy  Department,  the  United  States  Engineer  Department, 
and  the  United  States  Lighthouse  Department. 

Surveys. — Frequent  surveys  and  examinations  were  made  of  the 
lower  7^  miles  of  the  Pass,  including  the  outer  channel,  for  use  in 
connection  with  dredging  operations,  navigation  of  the  Pass,  and 
general  maintenance  and  new  work.  Numerous  minor  surveys  of 
different  localities  were' made.  The  river  faces  of  the  bulkheads  and 
the  area  between  bulkheads  and  original  jetties  were  frequently 
sounded  for  indication  of  scour  or  fill.  The  amount  of  material  to 
be  removed  in  June,  1920,  to  make  the  projected  channel  through  the 
lower  1\  miles  of  the  Pass  was  5,739,500  cubic  yards,  as  compared 
to  6,628,100  cubic  yards  in  June,  1919.  The  decrease,  13.4  per  cent, 
is  due  to  the  scour  of  the  present  river  flood  in  the  bulkhead  channel, 
combined  with  the  dredging  of  the  Lake  Charles  in  this  channel. 
In  that  portion  of  the  channel  where  the  inner  bulkheads  are  now 
completed  (sections  4,  5,  and  6 — see  p.  2646,  Annual  Report,  1919), 
the  amount  of  material  to  be  removed  in  June,  1920,  to  make  the 
projected  channel,  was  897,186  cubic  yards,  as  compared  to  2,113,500 
cubic  yards  in  June,  1919,  a  decrease  of  1,216,314  cubic  yards,  or  57.5 
per  cent,  caused  by  the  factors  above  stated.  The  total  amount  re- 
moved by  dredging  from  the  lower  7^  miles  of  the  channel  since 
dredging  was  started  in  April,  1905,  was  40,071,714  cubic  yards  by 
the  United  States  dredges,  and  3,592,264  cubic  yards  by  contract,  or 
a  total  of  43,663,978  cubic  yards. 

Condition  of  jetties, — ^The  stone  capping  on  the  outer  portions  of 
the  jetties  has  subsided  and  been  washed  away  by  the  seas  to  such 
an  extent  that  at  high  tide  a  considerable  portion  is  submerged. 
Discharge  measurements  made  during  the  present  river  flood  showed 
that  from  11.4  to  20.6  per  cent  of  the  discharge  above  the  land  ends 
of  the  jetties  is  lost  over  and  through  this  portion  of  the  capping. 
Near  the  inner  ends  of  the  jetties,  where  the  capping  is  of  concrete, 
which  was  built  up  on  top  of  the  original  concrete  capping  in  1915, 
the  subsidence  has  been  very  small,  probably  not  averaging  over  0.25 
foot  during  the  year,  and  these  portions  of  the  jetties  are  well  above 
high  tide  level. 

Condition  of  the  channel. — The  condition  of  the  channel  at  the 
present  time  is  shown  by  sheet  No.  2.^  The  available  depths  during 
the  year,  referred  to  mean  low  water,  varied  from  22  to  14  feet,  as 
follows:  July  1  to  9,  1919,  19  feet;  July  11  to  30,  1919,  20  feet:  July 
31  to  August  3,  1919,  18  feet;  August  4  to  September  17,  1919,  22 
feet ;  September  18  to  November  2,  1919,  20  feet ;  November  3  to  11, 
1919,  21  feet;  November  12  to  December  9,  1919,  20  feet;  December 
10  to  15,  1919,  19  feet;  December  16  to  30,  1919,  17  feet:  December 
31,  1919,  to  March  7,  1920,  16  feet:  March  8  to  19,  1920,  17  feet; 
March  20  to  April  13,  1920,  16  feet;  April  14  to  May  19,  1920,  14 
feet;  May  20  to  June  30,  1920,  19  feet.  The  35-foot  curve  in  the 
width  of  the  projected  channel  advanced  426  feet  seaward  during  the 
year.    The  expenditure  for  surveys  and  examinations  amounted  to 
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$17,850.91.    Of  this  amount  $9,931.80  is  a  charge  against  new  work 
and  $7,919.11  a  charge  against  maintenance. 

Expenditures, — During  the  year  there  was  expended  for  new  work 
$1,310,785.68,  and  for  maintenance  $232,024.97,  a  total  of  $1,542,- 
810.65,  distributed  as  follows: 

New  work : 

Construction  of  bulkhead  by  contract ?633, 943.  li 

Spur  dike  construction __^ 6, 807.  20 

Construction  of  mattress  ways  and  wharf 27, 128.  Oa 

Dredging   channel   between    bulkheads   and    filling   behind 

bulkheadfe . 146, 346. 36 

Additions  to  floating  plant 372, 279. 15 

Work  at  Head  of  Passes : 

Submerged  deflecting  dike 87,020.60 

Spur   dikes 27, 329. 40 

Surveys 9, 931. 80 

Total 1, 310, 785. 68 

Maintenance : 

Dredging  the  channel 161,957.18 

Repairs  to  spur  dikes 13,215.82 

Repairs  to  inner  buUthead 26,  245. 67 

Repairs  and  alterations  to  wharves  and  floating  plant  at 

Burrwood ^ 11, 014. 99 

Repairs  to  buildings  and  plant  at  Burrwood 11, 672.  20 

Surveys 7, 919. 11 

Total 232, 024.  97 

Grand  total 1, 542, 810. 65 

The  expenditures  include  receipts  from  sales,  etc.,  amounting  to 
$16,883.35. 

CONTRACTS  IN  FORCE. 


Name  and  address  of  contractor:  R.  M.  Murphy  Co.  (Inc.),  Venice,  La. 

Work:  Furnishing  and  delivering  on  Government  barges,  30,000  cords  of 
willows  and  500  cords  of  poles,  more  or  less,  at  South  and  Southwest  Passes, 
Mississippi  River,  quantities  Increased  by  50  per  cent  on  May  7,  1919. 

Unit  prices :  Willows,  $1.75  per  cord ;  poles,  |4  per  cord. 

Date  of  contract :  June  20,  1918. 

Date  of  approval :  July  5,  1918. 

Date  fixed  for  commencement:  Deliveries  *  to  be  made  as  required  within  5 
days  after  written  notice. 

Date  flxetl  for  completion :  June  30,  1919. 

Date  of  completion :  June  30,  1920. 

II. 

Name  and  address  of  contractor :  Lester  F.  Alexander,  New  Orleans,  La. 

Work :  Furnishing  material,  plant,  and  labor  to  construct  bulkhead  at  South- 
west Pass,  Mississippi  River. 

Unit  price:  60-foot  creosoted  round  piling,  98  cents  per  linear  foot;  60-foot 
creosoted  round  longitudinal  connecting  piling,  98  cents  per  linear  foot ;  45-foot 
creosoted  round  piling,  73  cents  per  linear  foot ;  10  by  12  inch  by  14  feet  creo- 
soted sawed  timbers,  $110  per  M.  feet  b.  m. ;  10  by  12  inch  by  6  feet  creosoted 
sawed  timber,  $110  per  M.  feet  b.  m. 

Date  of  contract :  August  28,  1919. 

Date  of  approval :  September  27,  1919. 

Date  fixed  for  commencement :  January  5,  1920. 

Date  fixed  for  completion :  August  5, 1920. 

Completed  at  end  of  fiscal  year :  93  per  cent. 
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III. 

Name  »uk1  address  of  contractor :  Lester  F.  Alexander,  New  Orleans,  La. 
Work:  Furnishing  and  placing  on  banks  of  18.000  tons,  more  or  less,   of 
stone  for  Head  of  Passes  and  Southwest  Pass,  Mississippi  River. 
Unit  price :  ^5.25  per  ton. 
Date  of  contract :  August  30,  1919. 
Date  of  approval :  October  4,  1919. 
Date  fix(xl  for  commencement :  November  10,  1919. 
Date  fixed  for  completion :  November  9,  1920. 
Completed  at  end  of  fiscal  year:  50  per  cent. 


APPROPRIATIONS. 

Previous  projects   (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess., 
p.  494) $924,  988. 53 

Present  project: 

Feb.  26,  1897  (survey) $10,000.00 

Mar.  3,  1899  (survey) 20,000.00 

June  13,  1902 750,000.00 

Mar.  3,  1903 1,000,000.00 

Mar.  3,  1905 ...  1,250,000.00 

June  30,  1906 500. 000. 00 

Mar.  2,  1907 1,000,000.00 

May  27,  1908 1,170,000.00 

Mar.  3,  1909  (allotted  Mar.  22,  1909) 275,000.00 

Mar.  4,  1909 330,000.00 

June  25,  1910 750,000.00 

Feb.  27,  1911 450,000.00 

July  25,  1912 450,000.00 

Mar.  4,  1913 500,000.00 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 300,000.00 

Mar.  4.  1915  (allotted  Apr.  2,  1915) 400.000.00 

July  27.  1916 850,000.00 

Aug.  8.  1917  (allotted  Oct.  8.  1918) 1,675,000.00 

July  18,  1918 1,450,000.00 

Mar.  2,  1919 1,000,000.00 

June  5,  1920  (allotted  June  15,  1920) 800, 000. 00 

14, 930, 000. 00 

Total 15, 854, 988. 53 

Mar.  21,  1906,  amount  transferred  to  appropriation 
for  maintenance  of  South  Pass,  Mississippi  River, 

1906 23,  305. 33 

Amount  carrie<l  to  surplus  fund  of  Treasury 10, 112.  25 

33, 417. 58 

Net  total  of  appropriations 15,821,570.95 

Receipts  from  sales,  etc.,  $82,132.76. 


2.  SOUTH  PASS  CHANNEL,  MISSISSIPPI  RIVER  (MAINTENANCE).    (A2.) 

This  work  was  under  the  charge  of  Mr.  J.  L.  Hortenstine,  assistant 
engineer,  to  May  31,  1920,  and  Mr.  Frank  D.  Cefalu,  assistant  engi- 
neer, since  June  1, 1920;  and  under  the  local  charge  of  Mr.  Allen  E. 
Washburn,  junior  engineer. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Existing  jetties  and  auxiliary  works  at  the  head  and  near  the  mouth 
of  South  Fass  were  maintained.    Along  the  Pass  the  bank  was  pro- 
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tected  at  four  localities,  includinor  a  sheet-pile  bulkhead  in  front  of 
Port  Ends.  Work  was  done  for  the  Navy  Department  and  the  Light- 
house Service.  Floating  and  shore  plants  were  maintained  and  addi- 
tions made  thereto.  These  additions  include  new  barges,  an  electric 
lighting  system,  a  radio  telegraph  plant,  and  a  rear  levee  for  storm 
protection  of  Port  Eads. 

In  detail,  the  operations  and  results  were  as  follows : 

Outlying  ^/?e>rA'5.7-The  mattress  sills  across  the  Jump  and  Cubits 
Gap  required  no  work,  and  none  is  contemplated.  The  timber  dam 
in  the  old  crevasse  in  the  south  bank  of  Pass  a  Loutre  has  entirely 
disappeared  and  needs  no  further  attention.  The  outlet  known  as 
Baptiste  Collettes  Bayou  is  now  discharging  with  its  former  dimen- 
sions, after  having  been  closed  for  a  decade  by  the  State  of  Louisiana. 

Mattress  sUls  at  Head  of  Passes. — No  repairs  were  made  to  the  mat- 
tress sill  across  the  head  of  Pass  a  Loutre,  and  the  sill  across  the  head 
of  South  Pass  required  no  work  other  than  the  repair  of  damage 
caused  to  its  eastern  end  by  the  steamship  Geiba, 

Structures  at  Head  of  Passes, — ^In  spur  dike  No.  2, 17  curtain  piles, 
which  had  been  undermined,  were  replaced. 

The  pointed  upstream  extension  of  upper  Dam  was  refilled  with 
willows.  On  June  4,  1920,  the  upstream  point  of  this  structure  was 
damaged  by  the  steamship  Mopang^  and  repairs  have  not  yet  been 
made. 

West  dike  was  not  repaired  and  is  now  in  bad  condition. 

Expenditures  on  the  above  items  totaled  $5,621.50. 

Bank  protection  at  Head  of  Passes, — For  bank  protection  and 
rectification,  4  short  spur  dikes  were  built  along  the  west  or  South 
Pass  side  of  the  headland  below  Upper  Dam.  These  dikes  consist 
of  pile  structures  with  a  curtain  of  small  piles,  with  8-inch  openings, 
along  their  upstream  faces.  The  new  dikes  are  60  feet,  81  feet,  62 
feet,  and  81  feet  long,  respectively.  No  mattress  foundation  or 
flooring  was  necessary,  as  the  dikes  were  driven  through  existing 
mattresses.    The  expenditure  on  this  account  was  $23,196.84. 

Temporary  qtuirters  at  Head  of  Passes. — ^The  quarters  and  kitchen 
at  Head  of  Passes  were  made  larger,  to  accommodate  the  force  re- 
quired for  work  in  that  locality.  A  small  house  was  built  for  storage 
of  ice,  meats,  etc.  The  expenditure  in  this  connection  was  $2,3(X), 
which  is  included  in  the  expenditures  under  the  other  activities. 

Total  expenditure  for  maintenance  of  all  works  at  Head  of  Passes 
during  the  fiscal  year  was  $28,818.34. 

Along  South  Pass. — ^There  has  been  considerable  caving  of  the 
west  bank  of  South  Pass  in  the  first  mile  below  Head  of  Passes  Light. 

Damage  to  spur  dike  No.  6  in  Grand  Bayou  reach  of  South  Pass 
by  the  steamship  Meadco  was  repaired.  Damage  to  spur  dike  No.  1 
in  same  locality  by  the  steamship  Newhurgh  was  repaired.  Both 
banks  in  the  fourth  mile  upstream  from  South  Pass  Light  caved 
extensively  during  the  year.  The  banks  are  narrow  in  this  locality, 
and  a  crevasse  may  occur  if  the  caving  continues.  Brush  and  stone 
were  used  to  check  the  flow  of  water  over  the  east  bank  at  section 
208,  the  cost  being  $190. 

At  sections  120  to  135  of  South  Pass,  1  mile  above  South  Pass 
Light,  the  west  bank  is  dangerously  narrow.  An  incipient  crevasse 
at  section  130  was  closed,  and  brush  and  stone  were  renewed  in  the 


Digitized  by 


Google 


2380        REPORT  OF   CHIEF  OF  ENGINEERS,   U.   S.  ARMY,  1920. 

old  protective  work  at  sections  123  to  128.  At  section  123  the  narrow 
east  bank  of  South  Pass  was  protected  by  the  use  of  small  quantities 
of  brush  and  stone. 

At  Port  Eads  construction  of  a  sheet  pile  bulkhead  along  the  bank 
was  continued  from  the  previous  fiscal  year  and  is  practically  com- 
pleted. One  thousand  seven  hundred  and  forty-five  linear  feet  of  bulk- 
head was  constructed,  the  expenditure  being  $9,163.82. 

Total  expenditure  for  bank  protection  along  South  Pass  was 
$25,152.42. 

Spur  dikes  and  outer  jetties, — No  repairs  were  made  to  spur  dikes 
in  the  jetty  channel,  as  these  dikes  are  not  required.  Removal  of 
wreckage  of  spur  dike  No.  35,  damaged  by  the  schooner  Palmira^  was 
effected.  Three  other  dikes  were  damaged  by  ships,  but  required  no 
expenditures. 

No  work  was  done  on  the  outer  jetties,  whose  only  function  now  is 
to  give  protection  to  the  inner  jetties. 

Inner  east  jetty. — The  seaward  700  linear  feet  of  this  jetty  was  put 
in  good  condition  by  ordinary  repairs,  and  replacing  of  the  trans- 
verse cribs  was  completed. 

On  September  12  and  13,  1919,  the  jetty  was  heavily  damaged  by 
a  hurricane.  Two  of  the  new  cribs  were  destroyed,  the  seaward 
half-mile  of  jetty  was  lowered  to  1  foot  below  water  surface,  and  sev- 
eral gaps  were  broken  entirely  through  the  jetty.  Eight  thousand 
linear  feet  of  the  jetty  has  been  restored  to  condition,  using  5,000 
cords  of  willows,  2,000  cubic  yards  of  stone,  and  2,800  linear  feet  of 
cypress  piles.  Three  thousand  linear  feet  near  the  seaward  end 
of  the  jetty  has  not  been  repaired,  but  a  contract  has  been  entered  into 
for  doing  the  work.    The  transverse  cribs  have  not  been  replaced. 

Damage  to  the  jetty  by  steamships  Lake  Maurepas  and  Agarista 
was  repaired. 

At  its  inshore  end  600  linear  feet  of  the  jetty  was  protected  against 
encroachment  of  deep  water  by  placing  60,000  square  feet  of  fascine 
mattress  in  South  Pass.  Building  and  sinking  this  mattress  cost 
$11,047.05. 

Erosion  of  the  shore  line  at  its  junction  with  the  jetty  necessitated 
an  inshore  extension  of  75  linear  feet. 

Expenditure  for  maintenance  of  inner  east  jettv  during  the  fiscal 
year  was  $122,774.76. 

Inn€r  west  jetty, — Ordinary  repairs  were  made  to  50  linear  feet  of 
the  jetty  near  its  seaward  end  and  to  1,200  linear  feet  in  the  vicinity 
of  Pilots  Station. 

Damage  to  the  jetty  by  steamships  El  Dia  and  San  Janero  was 
repaired. 

Expenditures  for  maintenance  of  inner  west  jetty  during  the  fiscal 
year  were  $11,420.28. 

Total  expenditure  for  maintenance  of  works  near  the  mouth  of 
South  Pass  during  the  fiscal  year  was  $134,195.04. 

Dredging.— No  dredging  was  done  prior  to  June  25,  1920.  Shoal- 
ing occurred  in  the  outer  channel,  and  the  dredge  Benyaurd  worked 
three  days  in  this  locality,  removing  13,586  cubic  yards  of  material. 
On  account  of  unfavorable  weather  she  dredged  one  day  in  the  head 
of  South  Pass,  removing  3,770  cubic  yards  of  material.  Dredging 
was  in  progress  at  the  close  of  the  fiscal  year.  Expenditure  in  con- 
nection with  dredging  was  $8,573.43. 
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Obstructions  in  the  channel. — Salvage  work  on  the  sunken  barga 
Detroit^  in  South  Pass,  was  begun  in  September,  1919.  After  in- 
stallation of  plant  the,  cargo  of  molasses  was  pumped  into  lighters 
and  removed.  The  hatches  were  then  closed  a^d  pumps  and  gear 
installed  for  raising  the  vessel.  These  preparations  were  completed 
on  April  19,  but  further  operations  were  suspended  because  of  the 
river  flood.  At  the  close  of  the  fiscal  year  arrangements  had  been 
made  for  the  resumption  of  work.  No  expense  to  the  United  States 
has  been  incurred. 

The  steamship  Catania  sank  on  January  7,  1920,  about  500  feet 
seaward  from  the  end  of  the  inner  west  jetty.  While  not  in  the 
channel,  this  wreck  was  a  menace  to  the  other  vessels  which  might 
ground  in  the  same  locality.  A  diver  was  employed  to  make  exami- 
nation and  to  remove  the  masts,  if  necessary,  but  it  was  found  that 
the  wreck  had  settled  so  deeply  into  the  sand  bottom  that  further 
work  was  not  advisable. 

Assistance  to  coordinate  branches. — A  radio  compass  plant  was 
installed  at  the  mouth  of  Pass  a  Loutre  for  the  Navy  Department. 
Plant,  force,  and  materials  were  furnished  from  South  Pass.  The 
cost  was  $5,508.97. 

Construction  of  a  breakwater  at  the  seaward  end  of  the  east  jetty 
was  carried  on  for  the  Lighthouse  Service.  The  work  can  be  done 
only  in  quiet  weather.  It  was  interrupted  until  February,  and  slow 
progress  has  been  made  because  of  bad  weather  and  lack  of  materials. 
Five  thousand  square  feet  of  mattress  was  placed,  and  2,850  square 
feet  was  built  but  not  sunk.    The  cost  was  $5,501.06. 

Floating  plant. — The  tug  IJacha  was  in  service  throughout  the 
year,  with  only  incidental  repairs.  The  fuel  was  changed  from  coal 
to  oil.  The  tug  is  in  need  of  docking  and  general  repairs,  including 
a  new  propeller  and  shaft.  Upkeep  and  alterations  have  coet 
$2,172.99. 

The  survey  boat  General  Reese  was  chiefly  used  for  towing  plant. 
Expenditures  for  upkeep  were  $184.30. 

The  derrick  is  in  need  of  a  new  hull. 

A  new  barge  (No.  5i),  built  at  Keystone  Lock,  was  received  later 
in  the  year,  and  two  more  barges  are  being  built  at  latter  place. 
Expenditure  was  $5,582.75.  Barge  No.  9  is  unserviceable.  Eight 
other  barges  were  kept  in  service,  and  additional  ones  were  borrowed 
from  Southwest  Pass,  when  required.  Barge  No.  31  was  damaged 
by  the  steamship  Columbia^  and  was  repaired. 

Expenditures  for  maintenance  of  and  additions  to  floating  plant 
amounted  to  $15,541.47. 

JShore  plant. — Wharves  and  moorings  for  plant  were  repaired. 
Marine  ways  were  used  for  docking  the  smaller  boats. 

An  electric-lighting  plant  was  installed  and  operated  at  Port  Eads. 
A  radio-telegraph  set  was  installed  and  is  in  service.  A.  wooden  mast 
150  feet  high  and  a  small  building  for  operating  room  were  erected 
for  this  plant. 

A  rear  levee  for  storm  protection  of  employees  and  plant  at  Port 
Eads  is  practically  completed.  This  levee  is  4,000  feet  long  and  was 
built  by  use  of  a  small  floating  dredge.  Expenditures  on  this  work 
in  the  fiscal  year  were  $2,627.50. 
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Nine  houses  were  maintained  for  offices,  storerooms,  subsistence, 
etc.,  and  23  houses  for  dwellings.  Plank  walks,  cisterns,  etc.,  were 
kept  in  repairs.    Premises  were  mowed  and  policed. 

Total  expenditure  for  shore  plant  during  the  fiscal  year  was 
$30,541.71.  ^  ^  ^  J 

Miscellaneous  work. — Expenditures  for  care  of  property,  medical 
attention,  sanitation,  and  miscellaneous  work  were  $5,781.14. 

Subsistence  was  lurnished,  rental  was  collected  from  lessees  of 
United  States  property,  and  navigation  rules  were  enforced. 

Methods^  materials,  etc. — ^AU  work  was  done  by  hired  labor  and 
United  States  plant.  The  number  of  laborers  employed  at  Port  Eads 
averaged  40.  The  principal  materials  were  purchased  on  contracts 
and  orders. 

Expenditures. — The  total  amount  expended  during  the  fiscal  year 
was  $248,603.55,  distributed  as  follows : 

Dredging  channel $8,573.43 

Repairs  to  structures  at  Head  of  Passed 5, 621.  50 

Bank  protection  at  Head  of  Passes 23, 196. 84 

Bank  protection  along  South  Pass 25, 152.  42 

Kepairs  to  inner  east  jetty 122,774.  76 

Repairs  to  inner  west  jetty 11,420.28 

Kepairs  and  additions  to  floating  plant 15, 541. 47 

Maintenance  and  addItion.s,  shore  plant 30, 541.  71 

Miscellaneous  maintenance 5,781. 14 

Total 248, 608.  55 

The  expenditures  include  receipts  from  sales,  etc.,  amounting  to 
$5,120.55.^ 

Condition  of  the  channel. — A  good  navigable  channel  obtained 
throughout  the  fiscal  year.  Shoaling,  due  to  sand  movements,  oc- 
curred in  the  entrance  to  South  Pass  from  the  Mississippi  Eiver, 
but  the  additional  depth  due  to  the  flood  stage  prevented  any  inter- 
ference with  navigation. 

The  limiting  depth  for  the  entire  length  of  channel,  considering 
the  stage  of  water  which  then  existed,  were  as  foUow^s  for  each 
month :  July,  32  feet:  August,  31i  feet;  September,  31  feet;  October, 
82i  feet;  November,  32  feet;  December,  31  feet;  January,  32  feet; 
February,  33  feet;  March,  33  feet;  April,  32  feet;  May,  30  feet; 
June,  32  feet.  In  seven  months  the  limiting  depth  was  found  in  the 
head  of  South  Pass,  and  in  five  months  it  was  found  in  the  approach 
from  the  Gulf  of  Mexico. 

Conditions  of  channel  existing  at  end  of  the  fiscal  year  are  shown 
by  plate  No.  6  ^  for  Head  of  Passes,  and  by  plate  No.  4  ^  for  mouth 
of  the  Pass. 

Navigation  of  the  channel. — ^The  total  number  of  seagoing  vessels 
which  navigated  the  passes  during  the  fiscal  year  was  4,987,  which 
is  678  more  than  in  the  previous  year.  Of  this  number,  4,871,  or  97.67 
per  cent,  navigated  South  Pass."  Of  the  total  number  of  vessels,  631 
drew  25  feet  or  more.  Three  hundred  and  eighty-eight  of  these  were 
inbound  and  243  were  outbound  through  South  Pass.  There  were 
12  ships  which  drew  30  feet  or  more,  4  inljound  and  8  outbound.  The 
maximum  draft  carried  through  the  Pass  during  the  year  was  31 
feet  6  inches. 

In  the  passage  of  4,871  ships  through  South  Pass,  there  were  eight 
accidents  which  caused  delay.    In  10  other  accidents,  small  damage 
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Avas  caused  to  works  or  plant  by  vessels  which  sheered  from  the 
<'hannel.  On  January  7,  1920,  the  inbound  steamship  Catania  went 
aground  about  600  feet  seaward  of  the  end  of  the  west  jetty.  The 
V atan  ia  sprnjifr  a  leak,  sank,  and  no  salvage  was  attempted.  Two 
other  ships  suffered  damage  while  aground  in  the  same  locality.  A 
barge  containing  more  than  1,0(X)  cubic  yards  of  stone  was  sunk 
ivhile  moored  to  the  bank  by  a  ship  which  sheered  from  the  channel. 
None  of  the  accidents  were  attributed  to  deficient  depth  of  channel, 
but  many  were  in  part  due  to  insufficient  width  and  bad  turns,  com- 
bined w4th  the  swift  currents  existing  in  this  Pass. 

COXTUACTS  IN  FORCE. 

I. 

Name  ard  juldress  of  cfnitractor :  K.  M.  Miu-phy  (V).,  Inc.,  A'onice,  La. 

Work:  Kurnlshlnp:  and  deUvorinp:  on  Government  baifros,  30,000  cords  of 
willows  and  -IfX)  cords  of  i>oles,  more  or  les.^,  at  South  and  Southwest  Passes, 
:Missi.s!sI])i)l  Uivcr.  quantities  Increased  by  50  per  cent  on  May  7,  1919. 

T'nit  prices:  Willows,  $1.75  per  cord;  poles,  $4  per  cord. 

Date  of  contract:  June  20,  1018. 

Date  of  approval:  July  5,  1018. 

Date  fixed  for  commencement:  Deliveries  to  be  made  as  required  within 
Ave  days  after  written  notice. 

Date  fixed  for  completion :  June  30,  1919. 

Date  of  completion :  June  30,  1920. 

II. 

Name  and  address  of  ctmtractor:  Lester  F.  Alexander,  New  Orleans,  I.a. 
Work :  Furnishing  and  plncinp  on  banks  ol  18,000  tons,  ivun-e  or  less,  of  stone, 
Xor  South  Pass,  Mississippi  Uiver. 
Unit  price:  $5.25  per  ton. 
Date  of  contract :  Ausrust  30,  1919. 
Date  of  approval :  October  4,  1919. 
Date  fixed  for  commencement :  November  10,  1919. 
Date  fixed  for  completion :  November  9,  1920. 
<^ompleted  at  end  of  fiscal  year :  50  per  cent. 

III. 

Name  and  address  <»f  contractor:  Lester  F.  Alexander,  New  Orleans,  La. 
Work:  Furnishlrtg  and  placing  along  inner  east  Jetty  at  South  Pass,  about 
•25,000  tons  of  stone  and  5,000  cords  of  willows. 

Unit  prices:  For  stone,  $7.87  per  Ion;  for  wiUows,  $5.95  per  cord. 

Date  of  contract :  January  9,  1920. 

Date  of  approval :  February  25,  1920. 

Date  fixed  for  commencement:  April  18.  1920. 

Date  fixed  for  completion :  January  17,  1921. 

Completed  at  end  of  fiscal  year :  0  per  cent. 


APPROPRIATIONS. 

SOUTH    PASS,    MISSISSIPPI    KIVER. 

Mar.  3,  1875,  and  amendatory  acts  (see  H.  Doc.  No.  1491,  63d 

Cong.,  3d  sees.,  p.  495) $8,000,000.00 

Aug.  11,  1888  (allotted  June  6,  1900) $10,000.00 

June  13,  1902 75, 000. 00 

June  30,  1906 50,000.00 

Mar.  2,  1907 50,000.00 

May  27,  1908 50,000.00 
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Mar.  3,  1909  (allotted  Apr.  7,  1909) $80,000.00 

June  25,  1910 40,000.00 

Mar.  4, 1915  (allotted  Apr.  2,  1915) 50, 000. 00 

July  27,  1916 150,  000. 00 

Aug.  8,  1917 150, 000. 00 

July  18,  1918 250,000.00 

Mar.  2,  1919 250, 000.  OO' 

Fiscal  year  ending  June  30 — 

1901 29, 974. 87 

1902 104,290,53 

1903 107,  258.  38 

1904 65, 964.  08 

1905 104, 908.  00 

1906 104,  549.  69 

1907 99, 849. 76 

1908 95, 559.  58 

1909 -_-    93. 089. 78 

1910 100, 580.  75 

1911 81. 537. 96 

1912 76,  040.  43 

1913 126, 266.  26 

1914 95,  634. 04 

1915 74, 981.  87 

1916 129, 392.  42 

1917 98,  585. 20 . 

1918 92,  880.  98 

1919 98, 909. 08 

1920 111,  499.  40 

$3, 096,  614.  79 

11, 096, 614. 79 
Mar.  21,  1906,  transferred  from  appropriations  for  improving 
Passes  of  the  Mississippi  River  (credited  to  fiscal  year  appro- 
priation for  1906) 100.25 

Mar.  21,  1906,  transferred  from  appropriations  for  improving 
Southwest  Pass,  Mississippi  River  (credited  to  fiscal  year  ap- 
propriation for  1906) 23,305.33 

11, 120, 020.  37 
Unexpended  balance  of  permanent  appropriations  carried  to  sur- 
plus fund  of  the  Treasury ^ 367.02 

Net  total  of  appropriations 11,119,653.35 

The  unexpended  balance  June  30,  1920,  pertaining  to  fiscal-year 
funds  covered  by  outstanding  liabilities  is  carried  to  fiscal 
year  1921 506.  24 

11, 120, 159.  59 
Receipts  from  sales,  etc.,  $25,471.53. 


3.  EXAMINATIONS  AND  SURVEYS  AT  SOUTH   P.\SS,  MISSISSIPPI 

RIVER,  LA.     (A3.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  work  comprised  examinations  and  surveys  to  show  the  condi- 
tion of  the  channel  and  to  locate  new  works;  measurements  of  the 
discharge  through  the  major  outlets  of  the  Mississippi  River ;  obser- 
vations of  currents,  sediment,  and  slopes  of  water  surface ;  records  of 
tides  and  winds  from  automatic  registers;  maintenance  of  a  survey 
launch,  equipment,  and  auxiliaries,  such  as  stations  and  signal  marks ; 
and  miscellaneous  work  in  connection  with  maintenance  and  naviga- 
tion of  the  channels. 
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In  detail  the  operations  were  as  follows : 

Channel  surveys. — ^At  Head  of  Passes  examinations  of  the  chan- 
nels were  made  at  least  every  10  days,  and  surveys  were  made  as  fre- 
<iuently  as  practicable.  Near  the  end  of  the  fiscal  year  a  survey  was 
made  to  include  the  3  miles  of  river  immediately  above  Head  of 
Passes  and  extending  about  1^  miles  down  into  each  of  the  three 
passes.  Scattered  bodies  of  moving  sand  were  found  in  the  confined 
channels  during  the  river  flood,  but  all  shoalings  were  temporary  and 
not  serious.  A  navigable  depth  of  not. less  than  30  feet  obtained 
throughout  the  year.    Present  conditions  are  shown  by  Plate  No.  6.^ 

In  South  Pass  monthly  examinations  were  made  in  all  localities 
which  formerly  tended  to  shoal.  Some  shoaling  was  observed  late 
in  the  fiscal  year,  but  the  actual  navigable  depth  was  never  less  than 
35  feet  on  any  cross  section. 

In  the  approach  to  the  jetties  from  the  Gulf,  examinations  were 
made  each  10  days  when  possible,  and  several  complete  surveys  of 
this  locality  were  made.  The  only  shoaling  that  occurred  was  small 
and  of  short  duration.  Conditions  existing  at  the  end  of  the  fiscal 
year  are  shown  by  plate  No.  4.^ 

The  navigable  depths  which  obtained  on  June  30,  1920,  were  as 
follows :  P^t. 

In  approach  from  Mississippi  River 33 

Through  the  Pass  itself 1 35 

In  approach  front  Gulf  of  Mexico 32 

Miscellaneous  survey  work, — Outlying  works  in  The  Jump,  Bap- 
tiste  Collettes  Bayou,  Cubits  Gap,  and  old  crevasse  in  Pass  a  Loutre 
were  inspected.  Locations  were  marked  for  submerged  dike  and 
new  spur  dikes  at  Head  of  Passes.  Detailed  surveys  were  made  at 
several  localities  where  the  banks  were  caving  or  threatened. 

All  vessels  aground  were  located  when  possible. 

Gages  were  established  and  read  for  determining  the  slopes  of  the 
water  surface  at  Head  of  Passes  and  through  South  Pass.  A  line 
of  levels  was  run  between  Port  Eads  and  Head  of  Passes.  Observa- 
tions were  made  of  the  direction  and  velocity  of  currents  at  different 
depths  in  the  Gulf  near  the  mouth  of  South  Pass.  ^ 

The  discharge  of  Southwest  Pass  was  measured  near  its  mouth. 

Records  were  kept  of  the  tides  and  water  levels  at  Port  Eads  and 
Head  of  Passes.  During  the  fiscal  year  1920,  the  maximum  stage  of 
the  river  flood  at  Head  of  Passes  was  4.05  feet  higher  than  mean  low 
water  during  low  river,  and  the  average  daily  range  of  tides  was  0.7 
foot.  At  Port  Eads,  the  difference  between  mean  high  and  low  tides 
averaged  1.2  feet.  The  average  slope  of  the  water  surface  through 
South  Pass  was  1.3  feet.  The  reference  planes  for  soundings  are 
automatically  adjusted  to  mean  low  water  during  low  river  for 
Head  of  Passes  and  the  upper  part  of  South  Pass,  and  to  mean  low 
tide  during  the  preceding  calendar  year  for  the  lowest  part  of  the 
Pass  and  in  the  Gulf  of  Mexico. 

Discharge  measurements, —  Discharge  measurements  were  con- 
tinued until  July  17,  1919,  when  the  river  reached  low  stage.  The 
following  results  were  computed  from  68  measurements  made  during 
the  period  from  January  6  to  July  17,  1919,  and  will  supersede  the 
incomplete  summary  published  on  page  2660  of  Annual  Keport  for 
1919.    During  this  period,  the  stage  of  river  on  the  CarroUton  gage. 
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of  which  these  results  are  a  function,  was  as  follows :  On  January  6^ 
1919,  8  feet;  rose  to  12.70  feet  on  January  27;  fell  to  4.61  feet  on 
February  27 ;  rose  to  15.70  feet  on  April  15 ;  fell  to  11.32  feet  on  May 
16 ;  rose  to  14.28  feet  on  June  14 ;  then  fell  to  7.20  feet  on  July  17. 


Outlet. 

Discharge  in  cubic  feet 
per  second. 

1 
Mean  velocities  in  feet  i  Distribution  of  water  at  Head  of 
per  second.           i                       Passes. 

Maximum. 

Minimum. 

Maximum. 

Minimum.  1  Maximum.  Minimum. 

1                   ' 

Average. 

Through  South  Pass 

Through  Southwest 

Pass 

142,372 
367,213 
406,509 

42,204 
141,220 
174,889 

4.6329 
4. 1716 
4. 1225 

1.4943 
1.7702 

16.7 
44.3 

11.8 
36.6 
41.4 

14.6 

40.4 

Through     Pass    a 
Loutre 

1.9467 

49.9 

45.0 

The  maximum  observed  discharge  of  the  river  at  Head  of  Passes 
was  887,404  cubic  feet  per  second  on  April  19,  1919,  at  which  time 
Carrollton  gage  read  15  feet  on  a  falling  river.  With  the  beginning 
of  the  next  river  flood,  discharge  measurements  were  made  from 
November  15,  1919,  to  the  end  of  the  fiscal  year.  The  following 
summary  of  results  from  73  observations  made  during  this  period 
will  be  supplanted  by  the  final  results  when  the  river  flood  shall  have 
completed  its  cj^cle.  The  stage  of  river  on  the  Carrollton  gage  dur- 
ing the  period  that  these  observations  were  made  was  as  follows :  On. 
November  15,  1919,  11.2  feet;  rose  to  12.3  feet  on  November  21;  fell 
to  10.9  feet  on  December  6 ;  rose  to  14.2  feet  on  January  6,  1920 ;  fell 
to  9.6  feet  on  January  17 ;  rose  to  14.1  feet  on  February  18 ;  fell  ta 
9.6  feet  on  March  5 ;  rose  to  10.7  feet  on  March  13 ;  fell  to  9.9  feet  on 
March  18 ;  rose  to  19.25  feet  on  May  18 :  remained  at  about  this  stage 
until  June  8,  then  fell  to  13.40  feeton  J  une  30. 

Summary  of  results  of  observations  made  from  November  15,. 
1919,  to  June  30, 1920: 


Outiet. 

Discharge  in  cubic  feet 
per  second. 

Mean  velocities  in  feet 
per  second. 

Distribution  of  water  at  Heed  of 
Passes. 

1 
Maximum.   Minimum. 

Maximum. 

Minimum. 

Maximum. 

Minimum. 

Mean. 

Through  South  Pass 

Through  Southwest 

Pass    

155,818 
442,251 
478,603 

67,781 
213,627 
240,760 

4.8340 
5.0928 
4.7272 

2.1363 
2.6192 
2.5699 

17.3 
44.9 
48.7 

12.6 
36.9 
40.4 

14.7 
41.8 

Through     Pass    a 
Ix>utro        

44.0- 

The  maximum  observed  discharge  of  the  river  at  Head  of  Passes 
was  1,054,559  cubic  feet  per  second,  on  May  15,  1920,  at  which  time 
Carrollton  gage  reading  was  18.04  leet,  river  falling. 

Plant, — ^The  survey  boat  General  Reese  was  used  only  when  not. 
required  for  repair  or  construction  work  in  connection  with  the 
channel. 

The  gasoline  launch  was  docked  twice  for  repairs  to  shaft  and 
repainting  of  the  hull. 

An  Eckmann  current  meter,  with  direction  attachment,  was  pur- 
chased in  Norway.  Miscellaneous  survey  instruments,  two  current- 
meter  outfits,  two  anemometers,  and  two  automatic  tide  gages  were 
kept  in  service. 
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E^T/penditures, — During  the  fiscal  year  the  expenditures  charged  to 
examinations  and  surveys  were  $9,574.91  for  maintenance. 


APPROPRIATIONS. 


EXAMINATIONS  AND  STTBYETS,   SOITTH  PASS. 


Mar.  3,  1875 $6,000.00 

May  1,  1876 2, 100.  28 

Aug.   14,   1870 15,000.00 

FiHcal  year  1878 9,400.00 

June  18,  1878 15,000.00 

Mar.  3,  1879 24,000.00 

.Tune  14,  1880 20,000.00 

Mar.  3,  1881 10,000.00 

Aug.  2,  1882 10, 000. 00 

Mar.  12,  1884 6,<K)0.00 

July  5,  1884 10, 000.  00 

May  26,  1886 6. 492.  00 

Aug.   5,  1886 10,000.00 

Mar.  30,  1888 8,  800.  00 

Aug.  11,  1888 10, 000.  00 

July  19,  1897 1, 000. 00 

Fiscal  year  ending  June  30^- 

1890 10, 000.  00 

1891 11. 042.  27 

1892 9,  200.  90 

1893 8, 946.  73 

1894 10, 699.  40 

1895 8, 933. 33 

1896 11, 085.  08 

1897 10,  000.  00 

1898 9, 709.  57 

1899 9, 878. 45 

1900 9. 107.  87 

1901 6, 637.  63 


Fiscal  year  ending  June  30 — 

1903 $9, 

1904 9, 

1905 10, 

1906 11, 

1907 8, 

1908 10, 

1909 9, 

1910 11, 

1911 10, 

1912 8, 

1913 11, 

1914 9, 

1915 10, 

1916 10, 

1917 9, 

1918 10, 

1919 10, 

1920 9, 

The  unexpended  balance 
June  30,  1920,  pertain- 
ing to  fiscal  year  funds 
covered  by  outstanding 
liabilities  is  carried  to 
fiscal   year    1921 


115.80 
135.  39 
231.79 
087.14 
929.88 
450.00 
050.00 
000.00 
320.00 
680.00 
490.00 
375.00 
350.00 
195.00 
551.  00 
401.  02 
637.98 
574. 91 


425.09 


Total   of  appropria- 
tions   458, 033.  51 


LAKE  PONTCHARTRAIN ;  CHBFUNCTE  RIVER  AND  BOGUE  FALIA; 
PASS  MANCHAC;  TICKFAW,  NATALBANY,  PONCHATOULA,  AND 
BLOOD  RIVERS;  AND  AMITE  RIVER,  AND  BAYOU  MANCHAC,  LA. 
(GROUP  B.) 

4.  LAKE  PONTCHARTRAIN,  LA.  (Bl.) 

This  work  is  under  the  charge  of  Mr.  O.  O.  Melancon,  junior 
engineer. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

General  supervision  of  lake  was  carried  on  during  the  year. 

The  ruling  depths  at  mean  low  Gulf  in  Lake  Pontchartrain  on 
June  80,  1920,  were  7  feet  in  lake  and  11  feet  through  dredged 
channel. 

The  sum  of  $1,097.75  was  expended  for  maintenance  during  the 
year  as  follows: 

Pro  rata  share  for  repairs  to  U.  S.  dredge  Delatour $1, 000. 17 

Supervision  and  office  expenses 97.  58 

Total 1. 097. 75 
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OONTRACT8  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project,  Aug.  30,  1852 ?25,000 

Present  project: 

June  25,  1910  (allotted  July  22,  1910) ?6,000 

Aug.  8,  1917  (allotted  Sept.  8,  1917) 32.000 

38,000 

Total  of  appropriations 63, 000 

Sept.  28,  1913,  amount  withdrawn  and  rea Hotted  to  Bayou  Laconibe, 

La 500 

Net  total 62, 500 

Receipts  from  sales,  etc.,  $325.36. 


5.  CHEFUNCTE  RIVER  AND  BOGUE  FALIA,  LA.     (B2.) 

This  work  is  under  the  charge  of  Mr.  O.  O.  Melancon,  junior 
engineer. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

General  supervision  of  streams  was  carried  on  during  the  year. 

The  ruling  depths,  mean  low  Gulf,  on  June  30,  1920,  were :  Eleven 
feet  over  the  bar  at  mouth  of  Chef uncte  River ;  9.1  feet  in  Chef uncte 
River  up  to  mile  10.5  (Bogue  Falia) ;  7  feet  in  Bogue  Falia  to  mile 
3.5;  ana  4  feet  from  mile  3.5  to  mile  4  (Covington) ;  mile  0  being 
at  mouth  of  stream  in  each  case. 

The  sum  of  $90.77  was  expended  during  the  year  on  maintenance 
for  supervision,  office  expenses,  and  the  collection  of  commercial  sta- 
tistics. 

CONTRACTS   IN   PORCE. 

None. 


APPROPRIATIONS. 

Previous  projects,  June  10.  1872 $6,000.00 

Present  project: 

Mar.    3,    1881 $1,500.00 

Mar.  2,  1882 1,500.00 

AuR.  5,  iaS6 2,500.00 

Sept.  19,  1890 1,000.00 

July  13,  1892 1,  000.  00 

Aug.  18,  1894 1,000.00 

.Tune  3,  1SD6 1,000.00 

Mar.  3,  1899 1,000.00 

.Tune  13,  1902 3,000.00 

Mar.  3,  1905  (aUotted  May  5,  1905) 500.00 

Mar.  2,  1907   (allotted  Apr.  8,  1907) 8,000.00 
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Present  project — Continued. 

Mar  2,  1907  (allotted  Apr.  30,  1910;  transferred  from 

Amite  River  and  Bayou  Manchac,  La.) $5,000.00 

Mar.  3,  1909  (allotted  Mar.  27,  1909) 2.000.00 

June  25.  1910  (allotted  July  25.  1910) 5,000.00 

June  25,  1910    (allotted  June  15,   1912;   transferre<l 

from  Tickfaw  River  and  tributaries,  La.) 1,000.00 

Mar.  4,  1913  (allotted  May  22,  1913 ;  July  14,  1916) 3,  900.  00 

Mar.  4,  1915  (allotted  Apr.  2,  1915;  Mar.  26,  1916) 1,800.00 

July  27,  1916  (allotted  Aug.  16.  1916) 2.000.00 

Aug.  8,  1917  (allotted  Sept.  8,  1917) 2,000.00 

$44, 700. 00 

Total    appropriations 50,  700. 00 

Feb.  24,  1903,  amount  transferred  to  allotment  for  "Im- 
proving Amite  River  and  Bayou  Manchac,  La." $1. 194. 01 

Keverted  to  surplus  fund  of  Treasury 779.  (X) 

1,973.01 

Net  total 48, 726.99 

Receipts  from  sales,  etc.,  $43.33. 


6.  PASS  MANCHAO,  LA.     (B3.) 

This  work  is  under  the  charge  of  Mr.  O.  O.  Melancon,  junior  engi- 
neer. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

General  supervision  of  Pass  was  carried  on  during  the  year. 

The  ruling  depths,  mean  low  Gulf  in  the  Pass  on  June  30,  1920, 
were  as  follows:  North  entrance  from  Lake  Pontchartrain,  6  feet; 
south  entrance,  6  feet ;  entrance  into  Liake  Maurepas,  7  feet. 

The  sum  of  $85  was  expended  during  the  year  on  maintenance  for 
supervision,  office  expenses,  and  the.  collection  of  commercial  statis- 
tics. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
June  25,  1910  (allotted  July  22,  1910) $3,000 


7.  TICKFAW,    NATALBANY,     PONCHATOULA,    AND    BLOOD     RIVERS, 

LA.     (B4.) 

This  work  is  under  the  charge  of  Mr.  O.  O.  Melancon,  junior  engi- 
neer. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

General  supervision  of  streams  was  carried  on  during  the  year. 
The  ruling  depths,  mean  low  Gulf,  over  these  streams  on  June  30, 
1920,  were:  Tickfaw  Kiver,  bar  at  entrance  to  Lake  Maurepas,  7 
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feet ;  mile  0  to  mile  10, 16.5  feet ;  mile  10  to  mile  18,  6.5  feet ;  mile  18 
to  mile  26,  6  feet;  Natalbany  River,  mile  0  to  mile  10  (Springfield), 
8.5  feet;  Ponchatoula  Rivfer,  mile  0  to  mile  3.75  (Waaesboro),  12.5 
feet;  mile  3.75  to  mile  4^  9  feet;  mile  4  to  mile  5.5,  not  navigable; 
Blood  River,  mile  0  to  mile  3.75,  7  feet ;  mile  3.75  to  mile  4,  6.5  feet ; 
mile  0  being  at  mouth  of  stream  in  each  case. 

The  sum  of  $95.20  was  expended  during  the  year  on  maintenance 
for  supervision,  office  expenses,  and  the  collection  of  commercial 
statistics. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Mar.  3,  1881 $2,000.00 

Aug.  2,  1882 2,000.00 

Aug.  5,  1886 2,000.00 

Aug.  11,  1888 1,000.00 

Sept.  19,  1890 1,000.00 

July  13,  1892 1, 000. 00 

Aug.  18,  1894 1,000.00 

June  3,  1896 1,000.00 

Mar.  3,  1899 1,000.00 

June  13,  1902  (allotted  June  20,  1902) 1,000.00 

June    13,    1902    (allotted    Apr.    8,    1907;    transferred    from    Bogue 

Chitto,    La.) 157.  46 

Mar.  3, 1905  (allotted  May  5,  1905) i_ 1, 000. 00 

Mar.  2,  1907  (allotted  Apr.  8,  1907) 6,000.00 

Mar.  3,  1909  (allotted  Mar.  27,  1909) 2,000.00 

June  25,  1910  (allotted  July  25,  1910) 3,000.00 

Mar.  4,  1913  (allotted  May  22,  1913) 2,000.00 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 1,000.00 

July  27,  1916  (allotted  Aug.  16,  1916) 1,000.00 

Total  of  appropriations 29,157.46 

June    15,    1912,    amount    transferred    to    allotment    for 

"  Improving  Chefunete  River  and  Bogue  Falia,  La." $1, 000.  00 

Mar.  26,  1916,  amount  transferred  to  allotment  for  "  Che- 
funete River  and  Bogue  Falia,  La." 800. 00 

July  14,  1916,  amount  transferred  to  allotment  for  "Che- 
fimcte  River  and  Bogue  Falia,  La.,"  from  allotment  of 

Mar.  4,  1913 900.00 

2,700.00 

Total 26, 457. 46 

Receii)ts  from  sales,  etc.,  $0.25. 


8.  AMITE  RIVER  AND  BAYOU  MANCHAC,  LA.     (B5.) 

The  work  is  under  the  charge  of  Mr.  O.  O.  Melancon,  junior 
engineer.  « 

OPERATIONS  DURING  THE  FISCAL  TEAK. 

General  supervision  of  streams  was  carried  on  during  the  year» 

The  ruling  depths  at  mean  low  Gulf  over  these  streams  on  June 

30,  1920,  were  as  follows :  Amite  River,  over  bar  in  Lake  Maurepas^ 
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6.2  feet;  mile  0  to  mile  16,  19  feet;  mile  16  to  mile  36,  9.6  feet;  mile 
36  to  mile  42,  7  feet;  mile  42  to  mile  110.5  2  feet;  Bayou  Manchac, 
depth  over  bar  at  mouth,  7  feet;  mile  0  to  mile  8  (Wards  Creek), 
8  feet ;  mile  0  is  at  mouth  of  stream  in  each  case. 

The  sum  of  $199.17  was  expended  during  the  year  on  maintenance 
for  supervision,  office  expenses,  and  the  collection  of  commercial 
statistics, 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

June  14,  1880 $8,000.00 

Mar.  3,  1881 5,000.00 

Aug.  5,  1886 2, 000. 00 

Aug.  11,  1888 5,000.00 

Sept  19,  1890 3,800.00 

July  13,  1892 2,500.00 

Aug.  18.  1894 2,500.00 

June  3,  1896 ^ 2, 500. 00 

Mar.  3,  1899 2,500.00 

June  13,  1902  (allotted  June  20,  1902) 2, 500. 00 

June  13,  1902   (allotted  Feb.  24,  1903;  transferred  from  Chefuncte 

River  and  Bogue  Falia,  La. ) 1, 194. 01 

Mar.  3, 1905  (allotted  May  5, 1905) 5, 000. 00 

Mar.  2,  1907  (allotted  Apr.  8,  1907) 20,000.00 

Mar.  3.  1909  (allotted  Mar.  27,  1909) 1,000.00 

June  25.  1910  (allotted  July  25,  1910) . 2,000.00 

Mar.  4, 1913  (allotted  May  22,  1913) 2. 000. 00 

Mar.  4, 1915  (allotted  Apr.  2,  1915) ...  3, 000. 00 

July  27,  1916  (allotted  Aug.  16,  1916) 2,000.00 

Aug.  8,  1917  (allotted  Sept.  8,  1917) 2,000.00 

•     Total  of  appropriations 74,494.01 

Apr.  30,  1910,  amount" transferred  to  allotment  for  **  Chefuncte  River 

and  Bogue  Falia,  La." 5,000.00 

Net  total  of  appropriations 69,494.  OX 

Receipts  from  sales,  etc.,  $110. 


BARATARIA  BAY,  BAYOUS  LAFOURCHE,  TERREBONNE,  PLAQUEMINB 
(INCLUDING  GRAND  RIVER  AND  PIGEON  BAYOUS),  GROSSETETE, 
AND  TECHE,  LA.  (GROUP  C). 

^    9.     BARATARIA  BAY,  LA.     (CI.) 

This  work  is  under  the  charge  of  Mr.  O.  O.  Melancon,  junior 
engineer. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Subproject  for  expenditure  of  $32,000  appropriated  by  the  river 
and  harbor  act  of  March  2, 1919,  was  approved  April  29, 1919.  The 
survey  of  the  waterway  was  made,  but  no  work  of  dredging  will 
be  done  untU  the  ri^ht  of  way  deeds  are  approved  by  the  Department 
of  Justice.    Local  interests  are  working  to  secure  these  deeds. 
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The  sum  of  $1,093.61  was  expended  in  making  survey,  'collecting 
commercial  statistics,  and  supervision  and  office  expenses. 

CJONTRACTS  IN  FORCE. 

None. 


APPROPRIATION. 
Mar.  2,  1919 $32, 000 


10.  BAYOU  LAFOURCHE,  LA.   (02.) 

This  work  is  under  charge  of  Mr.  O.  O.  Melancon,  junior  engineer. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

General  supervision  of  stream  was  carried  on  during  the  year. 
The  head  of  the  bayou  at  its  junction  with  the  Mississippi  River  has 
been  closed  by  a  temporary  dam  under  authority  OTanted  by  Con- 
ffress  on  June  30,  1902,  to  the  Atchafalaya  and  Xiafourche  levee 
boards,  pending  the  construction  of  a  lock.  The  time  for  the  con- 
struction of  a  lock  was  extended  by  acts  of  April  13,  1904,  March  2, 
1907,  and  March  4,  1915.  The  limit  set  by  the  last  act  is  July  1, 
1917.  The  matter  was  still  in  abeyance  on  June  30,  1920.  Dredging 
since  1902  has  been  done  by  the  two  levee  boards  aforesaid  as  a  con- 
dition of  the  permission  to  construct  a  temporary  dam,  and  in 
accordance  with  the  requirements  of  a  State  law  on  the  subject. 
Inspection  was  made  and  report  submitted  in  connection  with  ex- 
amination relative  to  cooperation  of  the  United  States  in  construc- 
tion of  the  lock. 

The  ruling  depths  at  mean  low  Gulf  on  June  30,  1920,  were: 
Mile  0  to  mde  0.66  ( Donaldson ville),  bed  of  stream  2  below  to  3 
feet  above  mean  low  Gulf,  not  navigable;  mile  0.66  to  mile  1, 1  foot; 
mile  1  to  mile  8.4  (Klotzville),  3.7  feet;  mile  8.4  to  mile  10.4  (Pain- 
courtville),  3.1  feet;  mile  10.4  to  mile  16.08  (Napoleon ville),  3.8  feet; 
mile  16.08  to  mile  25  (Labadieville),  3.8  feet;  mile  25  to  mile  34 
(Thibodaux),  3.1  feet;  mile  34  to  mile  38  (Lafourche  Crossing),  2.7 
feet;  mile  38  to  mile  56.08  (Lockport),  2.7  feet;  mile  56.08  to  mile 
67.76  (Larose),  5.6  feet;  mile  67.76  to  mile  71  (Cutoff),  5.6  feet; 
mile  71  to  mile  83.25  (Yankee  Canal),  11  feet;  mile  83.25  to  mile 
93.6  (Southwestern  Louisiana  Canal),  9  feet;  mile  93.6  to  mile 
104.1  (junction  with  Belle  Pass),  7.4  feet;  mile  104.1  to  mile  107 
(entrance  to  Gulf  of  Mexico),  7  feet;  depth  over  bar,  4.5  feet; 
mile  0  being  at  head  of  bayou  at  Donaldsonville. 

The  sum  of  $173.72  was  expended  during  the  year  on  maintenance 
for  supervision  and  office  expenses  and  the  collection  of  commercial 
statistics. 

CONTRACTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess,,  p.  475)—  $32,500. 00 

Present  project: 

Aug.  11,  1888 $50,000.00 

Sept.  19,  1890 50, 000. 00 

July  13, 1892 50, 000. 00 

Aug.  18,  1894 40,000.00 

June  3,  1896-^ 25, 000. 00 

Mar.  3,  1899  (maintenance) 7, 500. 00 

June  13,  1902  (maintenance) 7,500.00 

June  26,  1910  (maintenance) 7,500.00 

Mar.  4,  1913  (maintenance) 2,000.00 

239, 500. 00 

Total  of  appropriations -_ 272,000.00 

June  30, 1909,  amount  reverted  to  surplus  fund  of  Treasury 1, 914. 83 

Net  total 270, 085. 17 

Receipts  from  sales,  etc.,  $26.40. 


11.  BAYOU  TERREBONNE,  LA.     (03.) 

This  work  is  under  the  charge  of  Mr.  O.  O.  Melancon,  junior 
engineer. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

General  supervision  was  carried  on  during  the  year.  The  ruling 
depth,  mean  low  Gulf,  on  June  30,  1920,  was  6  feet  from  mile  0 
(iSt.  Louis  Cypress  Co.'s  bridge  at  Houma)  to  mile  24.11  (Bush 
Canal). 

The  sum  of  $1,192.18  was  expended  during  the  year  on  maintenance 
as  follows : 

Pro  rata  share  of  repairs  to  U.  S.  dredge  Delatour $1, 000. 00 

Supervision  and  office  expenses 192. 18 

Total 1, 192. 18 

CONTRACT  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491, 63d  CJong.,  3d  sess., p.  566)  —* $47, 222. 73 

Present  project : 

June  25,  1910 $26, 000 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 25,000 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 15,000 

Mar.  4,  1915  (allotted  Sept.  27,  1915) 10,000 

^The  allotments   from  the   act   of   Mar.   3,    1905,    amounted   to   $10,000,    of   which 
$1,577.27  was  returned  to  the  Treasury  to  credit  of  the  appropriation. 
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rresent  project — ContlnuecL 

July  27, 1916 $3, 000 

Aug.  8,  1917  (allotted  Sept.  10,  1917) 3,000 

$81,000.00 

Total  of  appropriations 128,222.73 

Dec.  17,  1919,  amount  transferred  to  allotment  for  Bayou  Plaque- 
mine,  from  allotment  dated  Sept.  10,  1917 3,000.00 

125,222.73 
Amount  reverted  to  the  surplus  fund  of  Treasury 158.90 

Net  total  of  appropriations 125,063.83 

Receipts  from  sales,  etc.,  $44.61. 


12.  BAYOU  PLAQUEMINE,  GRAND  RIVER  AND  PIGEON  BAYOUS, 

LA.  (C4.) 

This  work  is  under  the  charge  of  Mr.  0.  O.  Melancon,  junior  en- 
gineer. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  U.  S.  dredge  Delatour  worked  in  Bayou  Plaquemine,  dredging  . 
3,120  linear  feet  of  channel  95  feet  wide  on  bottom  and  10  feet  deep 
at  mean  low  water,  between  mile  0  and  mile  2,  from  September  26, 
1919,  to  November  17, 1919,  removing  43,010  cubic  yards  of  material, 
at  a  cost  of  $5,943.24,  or  13.9  cents  per  cubic  yard.  The  U.  S.  dredge 
Grossetete  worked  on  this  waterway  from  July  28, 1919,  to  February 
14,  1920,  dredging  12,800  linear  feet  of  channel,  95  feet  wide  on  bot- 
tom and  10  feet  deep  at  mean  low  water,  from  mile  26  to  mile  27,  also 
from  mile  31  to  mile  34.75,  and  removed  113,026  cubic  yards  of  ma- 
terial within  the  required  prism  and  allowable  overdepth  of  1  foot, 
at  a  total  cost  of  $12,663.07,  or  11.2  cents  per  cubic  yard,  or  a  total  of 
166,392  cubic  yards,  at  a  unit  cost  of  7.61  cents  per  cubic  yard,  taking 
into  consideration  the  material  that  was  removed  beyond  the  limits 
of  the  prism  and  allowable  overdepth  of  1  foot;  removed  372  logs, 
•265  stumps,  1,029  snags,  95  trees,  and  10  piles,  at  a  total  cost  of 
$2,201.51,  or  $1.24  per  obstruction. 

The  ruling  depths  over  the  waterway  on  June  30,  1920,  were : 
Bayou  Plaquemine,  mile  0  (head  of  Plaquemine  Lock)  to  mile  7.8 
(Bayou  Grossetete),  7  feet;  mile  7.8  to  mile  10.6  (Grand  River), 
14.6*^feet :  Grand  River,  mile  10.6  to  mile  16.3  (Bayou  Sorrel),  11  feet; 
Chopin  Chute,  mile  16.3  to  mile  24.6  (Big  Pigeon  Bayou),  10.1  feet; 
Grand  River,  mile  24.6  to  mile  30  (Bay  Natchez)  9  feet ;  Bay  Natchez, 
mile  30  to  mile  36,  9  feet;  Little  and  Big  Goddell,  mile  36  to  mile  42 
(Old  River),  12  feet;  Belle  River,  mile  42  to  mile  51  (Bayou  Long), 
12  feet:  Bavou  Long,  mile  51  to  mile  58.3  (Flat  Lake),  28  feet;  Flat 
Lake,  mile '58.3  to  mile  62  (Drews  Pass),  9  feet  in  channel,  3  feet 
in  lake;  Berwick  Bay,  mile  62  to  mile  64  (Morgan  City),  30  feet. 
Big  Pigeon  Bayou  (18  miles  long)  leaves  Grand  River  at  mile  24.6; 
ruling  depth  is  8  feet  in  stream  and  5  feet  in  entrance  to  Grand 
Laker  Little  Pigeon  Bayou  (8.5  miles  long)  leaves  Big  Pigeon  Bayou 
at  mile  3.5 ;  ruling  depth  is  7  feet  in  stream  and  5  feet  in  entrance  to 
<Trand  Lake.  All  depths  are  referred  to  mean  low  water  from  mile  0 
(Plaquemine  Lock)  to  mile  58.3  (Flat  Lake),  and  to  mean  low  Gulf 
from  mile  58.3  to  Morgan  City. 
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The  sum  of  $26,797,  including  receipts  from  sales  amounting  to 
$385.09,  was  expended  during  the  fiscal  year  on  maintenance,  as  fol- 
lows: 

Dredging  by  U.  S.  dredge  Detofoi*r $5,943.24 

Dredging  by  U.  S.  dredge  Orossetete 12,  663.  07 

Snagging  by  U.  S.  dredge  Orossetete 2,201,51 

Prp  ratn  share  of  cost  of  repairs  to  U.  S.  dredge  Delatour 3.056.26 

Supervision  and  office  expenses 2,932.92 

Total 26,  797. 00 

The  above  expenditures  are  exclusive  of  reimbursements : 

For  rental  of  dredge  "  Delatour  "  and  pipe  line  to  fourth  Mississippi 

River  district |4, 237. 36 

Reimbursement  for  repairs  to  damaged  sklfC 28.48 

Expenses  Incurred  in  preparing  dredge  H.  S,  Taber  Yor  transfer  to 

St.  Ix)Uis  district 728.91 

Total 4,  994.  75 


APPROrriATIONS. 

Aug.  11,  1888 $100,000.00 

Sept.  19,  1890 ^ 100,000.00 

July  13,  1892 150,  000.  (K) 

Aug.  18.  1894 110,0(K).00 

June  3,  1896 20,000.00 

June  4,  1897 3f)0.000.00 

Mar.  3.  1899 400,000.00 

June  6.   1900 200,000.00 

Mar.  3,  1901 210,000.00 

Mar.  3,  1905 35,000.00 

Mar.  3,  1905  (allotted  June  29,  1907) 10,000.00 

June  30,  1906 100, 000.  00 

Mar.  2,  1907 100.000.00 

Mar.  2,  1907  (allotted  June  29.  1907) 10,000.00 

June  29,  1907  (allotted  from  act  of  July  5,  1884) *  14,  830. 87 

Mar.  3,  1909  <allotted  Mar.  27,  1909) ^ 50.000.00 

June  25,  1910 10,000.00 

Mar.  4.  1915  (allotted  Apr.  2,  1915) 20,000.00 

July  27,  1916 20,000.00 

Aug.  8.  1917  (allotted  Sept.  10,  1917) 20,000.00 

Mar.  2.  1919  (allotted  Apr.  1.  1919) 20,000.00 

Total  of  appropriations 2,049,830.87 

Amount  transferred  from  Bayou  Terrebonne,  La 3,000.00 

Net  total 2, 052, 830. 87 

Re<!!eipts  from  sales,  etc.,  .$1,742.16. 


13.  BAYOU  GROSSETETK.  LA.   (C5.) 

This  work  is  under  the  charge  of  Mr.  O.  O.  Melancon,  junior 
engineer. 

OPERATIONS    DURING   THE    FISCAL   YEAR. 

General  supervision  was  carried  on  during  the  year. 
The  ruling  depths  at  mean  low  water  over  the  stream  on  June  30, 
1920,  were:  Mile  0  to  mile  2.3  (Grossetete  Bay),  15  feet;  mile  2.3 

» Allotment  of  $15,000,  of  which  $169.13  was  returned  to  Treasury. 
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to  mile  7,  8  feet;  mile  7  to  mile  29,  5  feet;  mile  0  is  at  mouth  of 
stream. 

The  sum  of  $75  was  expended  during  the  jear  on  maintenance  for 
supervision,  office  expenses,  and  the  collection  of  commercial  statistics. 

CX)NTRAC?rS    IN    FORCE. 

None. 


APPROPRIATIONS. 

July  25,  1912 $18,000 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 9,000 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 3,000 

July  27,  1916 5,0(X) 

Aug.  8,  1917  (allotted  Sept.  10,  1917) 1,000 

Total  of  appropriations 36,000 

Receipts  from  sales,  etc.,  $202.06. 


14.  BAYOU  TECHE,  LA.     (C6.) 

This  work  is  under  the  charge  of  Mr.  John  M.  G.  Watt,  assistant 
engineer. 

OPERATIONS  DURING  THE  PISCx\L  YEAR, 

Subproject  for  the  expenditure  of  the  $100,000  appropriated  by 
the  river  and  harbor  act  of  March  2, 1919,  was  approved  February  17, 
1920,  after  all  but  a  few  of  the  dumping  privileges  had  been  obtained 
by  local  interests. 

On  new  work  the  U.  S.  dredge  Delatour^  on  February  21,  1920, 
began  dredging  the  8  by  80  foot  channel  under  the  above  subproject, 
1,1(X)  feet  below  Shadyside  Bridge,  or  about  5.8  miles  above  the 
mouth  of  the  stream.  Between  this  point  and  the  mouth  a  channel 
of  these  or  greater  dimensions  already  exists.  On  June  23,  1920, 
the  dredge  was  taken  to  Plaqueminc  Lock  to  have  machinery  in- 
stalled on  a  new  wooden  hull.  Between  these  two  dates  22,680  linear 
feet  of  channel  had  been  completed,  involving  the  removal  of  204,801 
cubic  yards  of  material  at  a  cost  of  8.61  cents  per  cubic  yard.  ^ 

On  maintenance  work  the  contractor's  dredge  Pittsburg  continued 
worjc  under  the  contract  dated  February  25,  1918,  and  completed 
same  on  August  16,  1919,  excavating  6,900  linear  feet  of  channel  and 
removing  45,387  cubic  yards  of  material.  The  total  length  of  chan- 
nel completed  under  this  contract  is  53,400  feet,  and  the  total  amount 
of  material  removed  is  350,221  cubic  yards. 

The  total  sum  expended  during  the  fiscal  year,  including  receipts 
from  sales,  etc.,  amounting  to  $759.88,  was  $28,710.15,  of  which 
$17,636.68  was  for  new  work,  and  $11,073.47  for  maintenance. 
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CONTRACTS  IN  FORCE. 

Name  and  address  of  contractor :  A.  Q.  Thomas,  New  Orleans,  La. 
Work :  Dredging  in  Bayoii  Teche  from  mile  50.17  as  far  downstream  as  funds 
will  permit. 
Amount  of  contract :  350,000  cubic  yards. 
Unit  price :  10  cents  per  cubic  yard. 
Date  of  contract :  February  25,  1918. 
Date  of  approval :  March  16,  1918. 
Date  of  commencement :  June  21,  1918. 
Date  set  for  completion :  July  26,  1919. 
Ck>mpleted :  August  16,  1919. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  563) $50,700.00 

Present  project: 

Sept.   19,   1890 $5,000.00 

Aug.  18,  1894 6,000.00 

June  3,  1896 10, 000. 00 

Mar.  3,  1899 10,000.00 

June  13,  1902 7, 500. 00 

Mar.  3,  1905 7,500.00 

Mar.  2,  1907 130,000.00 

June  25,  1910 50, 000.  00 

Feb.  27,  1911 60,000.00 

Mar.  2,  1907  (allotted  Jan.  11,  1908) 500.00 

Mar.  3,  1909  (allotted  Mar.  26,  1909) 5,000.00 

July  25,  1912 60,000.00 

Mar.  4,  1913 40,000.00 

Oct  2,  1914  (allotted  Oct  7,  1914) 30,000.00 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 10,000.00 

July  27,  1916 10, 000. 00 

Aug.  8,  1917  (allotted  Sept  10,  1917) 40,000.00 

Mar.  2,  1919 100,000.00 

581, 500. 00 

Total  of  appropriations 632, 200. 00 

Amounts  reverted  to  surplus  fund  of  the  Treasury 5, 022. 48 


Net  total  of  appropriations 627, 177.  52 

Receipts  from  sales,  etc.,  $2,504.89. 


15.    OPERATING    AND   CARE   OF   PLAQUEMINE    LOCK,    LA. 

This  work  is  under  the  charge  of  Mr.  O.  O.  Melancon,  junior  en- 
gineer, and  under  the  local  charge  of  Mr.  A.  E.  Fugler,  jr.,  inspector. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  operation  of  the  lock  throughout  the  year  has  been  satisfac- 
tory.   There  were  1,238  lockages. 

Loch  and  grounds, — ^Retubed  boiler  No.  1  and  renewed  feed  line 
to  same.  Kemoved  80  per  cent  of  tubes  in  boiler  No.  2,  and  installed 
fuel  oil  system  in  both  boilers.  Scraped  and  painted  lock  gates; 
repaired  grates  over  valve  openings  and  repaired  wicket  valve  stems. 
Repaired  hydraulic  pump  No.  1. 
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Lock  buildings. — Connected  power  house  with  city  water  main. 
Built  extension  on  work  shed.  Painted  lockmaster's  dwelling  and 
outhouses.  Replaced  worn  out  Burnoil  engine  in  blacksmith  shop 
with  a  steam  engine. 

Repairs  to  floating  plant. — The  following  work  was  done  on  the 
U.  S.  steamer  Denison:  Renewed  A  frame,  boom,  and  smokestacks; 
installed  fuel-oil  burning  system ;  installed  tanks  and  spraying  sys- 
tem for  destroying  water  hyacinths;  and  cleaned  and  oiled  ma- 
chinery and  painted  cabin.  The  stem  bulkhead,  pitman  strap, 
screen  doors,  and  canvas  on  roof  were  repaired  on  the  U.  S.  steamer 
Hyacinth.  Repaired  fender  strake  on  U.  S.  tug  Cumberland. 
Made  minor  repairs  to  hull  and  machinery  of  launches  Nezpique. 
Vermilion,  Mermentau,  and  Salvador.  Made  minor  repairs  to  fuel 
barges  Nos.  S,  4,  7,  and  8.  The  cost  of  this  work  was  charged  to  the 
proper  appropriations  and  allotments. 

Construction  by  hired  labor. — Completed  construction  of  barges 
Nos.'IfS,  U,  4S,  46,  and  ^7,  for  Southwest  Pass,  at  a  cost  of  $65,105.72, 
of  which  $28,267.61  was  expended  during  the  last  fiscal  year.  Con- 
struction of  a  new  hull  for  the  U.  S.  dredge  Delatour  was  95  per  cent 
completed,  at  a  cost  of  $21,949.90.  This  work  was  charged  to  the 
proper  appropriation. 

Dredging. — The  U.  S.  dredge  Delatour  dredged  rn  lock  chamber 
and  approaches  from  July  31,  1919,  to  September  3,  1919,  and  re- 
moved 32,003  cubic  yards  of  material,  as  follows :  22,503  cubic  yards 
from  the  river  approach  for  a  distance  of  530  linear  feet ;  6,000  cubic 
yards  from  the  lock  chamber  for  a  distance  of  545  linear  feet ;  and 
3,500  cubic  yards  from  the  bayou  approach  for  a  distance  of  495  linear 
feet.  The  operating  expenses  of  the  U.  S.  dredge  Delatour  during 
the  above  period  were  $6,533.24,  or  20.4  cents  per  cubic  yard. 

Gage  records. — The  maximum  and  minimum  differences  of  level 
between  the  Mississippi  River  and  Bayou  Plaquemine  at  the  lock  for 
each  month  of  the  fiscal  year  are  shown  in  the  following  table : 


Date. 


July.... 

August 

September. 

October 

November. . 
December. . 


1919. 


January... 
February . 

March 

April 

May 

June 


1920. 


MfixfTniitn  ■ 


Mi-niTniiTTi. 


River 
gage. 


31.8 
18.0 
17.3 
23.0 
3d.0 
39.3 


38.9 
38.9 
36.5 
46.4 
47.6 
47.2 


Bayou 


18.6 
16.1 
13.9 
14.4 
1&8 
19.2 


19.4 
19.6 
19.0 
19.9 
20.0 
19.9 


Dfflemnce.      ^^'_ 


1 


13.2 
1.9  ; 

3.4 

8.6 
17.2 
2ai 


19.6  I 
19.4  I 
17.5 
26.6  ! 
27.5 
27.3 


18.0 
13.6 
12.8 
12.6 
23.4 
33.0 


3a  8 
32.6 
3a5 
36.8 
46.2 
37.0 


Bayou 


16.2 
12.2 
11.8 
11.9 
14.8 
18.7 


18.1 
19.0 
18.1 
18.5 
19.7 
19.3 


Diflerenoe. 


1.8 
1.4 
1.0 
.7 
8.6 
14.3 


12.7 
13.6 
12.4 
18.3 
26.5 
17.7 


CONTRACTS  IN  FORGE. 

None. 
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EXPENDITURES. 

During  the  fiscal  year  there  were  expended  $33,277.01  for  operating 
and  care,  as  follows ; 

<o)  Salaries  and  wages  for  regular  hired  force $7,346.06 

(b)  Miscellaneous  supplies  and  services ^  6,081.15 

(c)  Miscellaneous  repairs  to  lock,  lock  gates,  buildings,  etc 5, 289. 37 

id)  Dredging  approaches  and  inside  of  lock 9,216.74 

ie)  Contingencies 5, 343. 69 


Total 33, 277. 01 

Amounts  expended  under  allotments,  act  March  3,  1909 : 


Fiscal  year — 

1910 $18, 739.  28 

1911 23, 471. 31 

1912 14,  706.  75 

1913 27, 043.  83 

1914 : 13, 461. 80 

1915 23, 092. 12 

1916 17,  528.  80 


Fiscal  year — 

1917 $21, 259. 03 

1918 23,  289.  98 

1919 29, 104.  55 

1920 33, 277. 01 


Total 244, 974. 46 


16.  OPEUATING  AND  CARE  OF  KEYSTONE  LOCK,  BAYOU  TECHE,  LA. 

This  work  is  under  the  charge  of  Mr.  John  M.  G.  Watt,  assistant 
engineer,  and  under  the  local  charge  of  Mr.  William  J.  Kimber,  lock- 
master. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  operations  of  the  lock  has  been  satisfactory  throughout  the 
year.    There  were  326  lockages. 

Lock^  darrtj  and  grounds. — ^These  were  all  maintained  in  good  con- 
dition. A  part  of  the  lock  grounds  was  fenced,  and  trees  were 
planted  along  the  driveway  and  main  walk.  Lock  gates  and  ma- 
chinery were  painted. 

Lock  huUdtngs, — Built  195  feet  of  concrete  walk  around  lock 
houses ;  built  wagon  shed ;  placed  new  foundation  under  one  cistern ; 
repaired  cisterns  and  porches  of  all  dwellings;  painted  three  rooms 
in  lockman's  house. 

Hepairs  to  floating  plant. — Dismantled  snagboat  Pigeon;  repaired 
wheel  of  steamer  HyacintK;  made  ordinary  repairs  to  barge  Vhene; 
caulked  sides  and  rakes  of  quarter  boat  Lacasdne^  and  repaired  roof 
of  same. 

Construction  hy  hired  labor. — Continued  work  on  barges  Nos.  61 
and  6^  for  South  Pass.  Barge  No.  61  is  completed  and  barge  No.  66 
is  95  per  cent  completed. 

Gage  records. — ^The  maximum  and  minimum  difference  of  level  be- 
tween upper  and  lower  pools  at  the  lock  for  each  month  for  the  fiscal 
year  is  shown  in  the  folio  wing' table : 
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Date. 


Upper  pool. 


1919. 

July 

August 

September 

October 

November 

December 

1920. 

January 

February 

Martrh 

April 

June*. 


Maximum. 


Lower  ix>ol.l  Difference. 


9.60 
9.00 
8.80 
9.15 
9.10 
9.60 


9.60 
9.60 
9.20 
9.10 
9.30 
8.90 


8.50 
5.80 
4.40 
7.65 
6.80 
7.90 


8.90 
7.80 
6.10 
6.70 
7.80 
7.30 


1.10 
3.20 
4.10 
1.50 
2.30 
1.70 


0.70 
1.80 
3.10 
2.40 
1.50 
1.60 


Upper  pool.  Lower  pool.  Dlfferemoei 


Ttftntn^nm. 


8.40 
8.40 
8.30 
8.20 
8.75 
8.80 


8.86 
8.90 
8.55 
8.50 
8.60 
a20 


1.80 
LOO 
L75 
L80 
3.65 
4.35 


4.80 
4.75 
8.00 
2.60 
8.60 
3.35 


6.60 
6.50 
6.55. 
6.40 
5.ia 
4.4& 


4.5fr 

4.15. 
5.55. 
5.9& 
5.00 

4.85. 


CONTKACTrS  IN  FORCE. 

None. 


EXPENDITURES . 

During  the  fiscal  year  there  was  expended  $4,643.66  for  operatmg^ 
and  care,  as  follows: 

(o)  Salaries  and  wages  for  regular  force $3,152.21 

(h)  Miscellaneous  supplies  and  services 791.84 

(c)  Miscellaneous  repairs  to  lock  gates,  dam,  and  buildings 139.  75 

(d)  Contingencies 559. 86- 

Total 4, 643. 66 

Amounts  expended  under  allotments  act  March  2,  1909 : 

Fiscal  year — 

1914 $3. 165. 55. 

1915 3,  520.  IS 

1916 3, 970.  S^ 

1917 ^ 4, 343.  36- 

1918 . 5, 596. 4a 

1919 4, 175. 43 

1920 ^ 4, 643. 66. 

Total 25,414. 97 


17.  ATGHAFALAYA  RIVER,  MORGAN  CITY  TO  THE  GULF  OF  MEXICO,. 

LA. 

This  work  is  under  the  charge  of  Mr.  O.  O.  Melancon,  junior 
engineer. 

OPERATIONS  DURING  THE  FISCAL  TEAR. 


General  supervision  was  carried  on  during  the  year  and  a  survey 
of  part  of  the  channel  was  made. 

The  ruling  depth,  mean  low  Gulf,  in  the  channel  on  June  30, 1920,. 
was  11  feet  at  about  mile  4,  mile  0  being  at  beginning  of  channel,, 
approximately  4  miles  from  the  mouth  oi  the  Atchaf alaya  River. 
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The  sum  of  $12,569.19  was  expended  during  the  year  on  mainte- 
nance, as  follows  : 

Dredging  (outstanding  liabilities  at  end  of  previous  fiscal  year) $10, 831.  57 

Pro  rata  share  of  alterations  on  U.  S.  steamer  Denison 1, 102. 9a 

Survey  of  channel 302. 69 

Supervision  and  office  expenses 331.97 

Total 12, 569. 19- 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

June  25,  1910 $540,000 

Oct.  2, 1914  (allotted  Oct.  7, 1914) 10,000 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 20,000 

July  27,  1916 50,000 

Aug.  8,  1917 20, 000" 

Mar.  2,  1919 30,000 

Total 670,000* 


WATERWAY  FROM  THE  MISSISSIPPI  RIVER  TO  THE  SABINE  RIVER, 
•  LA.    (GROUP  D.) 

18.  INTRACOASTAL    WATERWAY,     MISSISSIPPI     RIVER     TO     BAYOIT 

TECHE,  LA.    (Dl.) 

This  work  is  under  the  charge  of  Mr.  John  M.  G.  Watt,  assistant 
engineer. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Surveys  of  possible  routes  for  the  artifical  portion  of  this  water- 
way between  feayous  Terrebonne  and  Black  were  made  August  to- 
October,  1919,  and  Route  B,  leaving  Bayou  Terrebonne  a  little  below 
the  corporate  limits  of  the  town  of  Houma,  was  approved  May  8^ 
192Q.  Deeds  for  right  of  way  over  Route  B  are  being  secured  hy 
local  interests. 

Commencement  of  excavation  of  the  5  by  40  foot  channel  in  Bayoui 
Black  was  authorized  February  6,  1920,  and  the  U.  S.  dredge  Gros- 
setete  began  work  on  February  20,  1920,  at  the  junction  of  Bayou 
Tigre  with  Bayou  Black  at  Gioson,  La. 

At  the  end  oi  the  fiscal  year,  a  total  length  of  40,785  feet  of  channel 
had  been  excavated,  involving  the  removal  of  938  snags  and  other 
obstructions,  at  a  cost  of  96.48  cents  each,  and  106,422  cubic  yards  of 
mud,  sand,  and  clay,  at  a  cost  of  8.6  cents  per  cubic  yard,  a  total  cost 
of  $9,975.15.  Practically  the  whole  of  the  material  excavated  was 
deposited  along  the  right  bank.  The  road  along  the  left  bank  is  very 
close  to  the  water's  edge  and  is  to  be  hard  surfaced ;  as  it  is  not  prac- 
ticable to  relocate  it  farther  backj  an  understanding  was  reached  with 
the  parish  authorities  that  as  little  material  as  possible  should  be- 
placed  on  this  left  bank. 
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The  sum  of  $13,713.80  was  expended  during  the  year  <5n  new  work, 
as  follows : 

Surveys ^1,  395. 44 

Dredging  by  U.  S.  dredge  Grossetete 9,070.22 

Snagging  by  U.  S.  dredge  Groi^fictctc 904.93 

Supervision  and  office  expenses 1,721.59 

Miscellaneous 621.  62 

Total : 13, 713. 80 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
Mar.  2.  1919 $100,000 


19.  INTRACOASTAL  WATBUWAY,  FRANKLIN  TO  MfiRMENTAU, 

LA.     (D2.) 

This  work  is  under  the  charge  of  Mr.  John  M.  G.  Watt,  assistant 
engineer. 

OPERATIONS  DURING  THE  FISCAL  YCAR. 

Tecfie-Vermilion  section. — ^This  section  is  about  48  miles  long. 

Suit  for  condemnation  of  the  Hanson  Canal  was  filed  on  June  11 
1920,  in  the  United  States  district  court  at  New  Orleans,  La.,  and 
July  19, 1920,  has  been  set  as  the  date  of  hearing. 

Vennilion-Memnentau  section. — This  section  is  about  45  miles  long. 

General  supervision  of  this  section  was  carried  on. 

The  sum  of  $7,468.14,  which  includes  receipts  from  sales,  etc., 
amounting  to  $127.75,  was  expended  on  maintenance,  as  follows : 

Dredging  by  U.  S.  dredge  Delatonr  (outstanding  liabilities  incurred 

during  the  fiscal  year  1919) $1,292.40 

Pro  rata  share  of  repairs  to  dredge  Delatour 5,735.89 

Supervision  and  office  expenses.--^ 439.85 

Total '- 7, 408. 14 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Mar.  2,  1907 $89,292 

May  27,  1908 100,000 

Mar.  4,  1909 100,000 

June  25.  1910 12,500 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 5,000 

July  27,  1916 10, 000 

Aug.  8,  1917  (allotted  Sept.  6,  1917) 7,000 

Total  of  appropriations 323,792 

Receipts  from  sales,  etc.,  $1,409.29. 
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20.    INTRACOASTAL   WATERWAY,   VERMILION   RIVER  TO    SCHOONER 

BAYOU,   LA.     (D3.) 

This  work  is  under  the  charge  of  Mr.  John  M.  Q.  Watt,  assistant 
engineer. 

OPERATIONS   DURING   THE   FISCAL   YEAR. 

No  dredging  will  be  done  until  the  rights  of  way  are  secured. 
Local  interests  are  working  to  obtain  right  of  way  deeds,  and  the 
passage  of  a  law  authorizing  the  State  of  Louisiana  to  donate  a  cer- 
tain tract  of  State  land  through  which  this  cut-off  will  pass.  There 
were  no  expenditures  during  the  fiscal  year. 

CONTRACTS   IN   FORCE. 

None. 


APPROPRIATIONS. 
March  2,  1919 $37,500.00 


21.  INTUA(X)ASTAL    WATERWAY,    MERMENTAU    RIVER    TO     SABINE 
RIVER,  LA.  AND  TEX.     ( D4. ) 

This  work  is  under  the  charge  of  Mr.  John  M.  G.  Watt,  assistant 
engineer. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

MemientaU'Calcasieu  section. — ^This  section  is  about  37.5  miles 
long.  The  center  line  of  the  canal  and  the  boundary  lines  of  the 
United  States  right  of  way  were  staked  out  for  a  distance  through 
which  it  was  assumed  probable  that  excavation  could  be  made  with 
the  funds  available. 

Bids  for  dredging  a  portion  of  this  section,  5  feet  deep  at  mean 
low  Gulf  and  40  feet  wide  on  bottom,  were  opened  October  22,  1919, 
but  were  rejected,  and  new  bids  opened  January  29, 1920.  This  work 
was  awarded  to  the  Lake  Arthur  Dredging  Co.,  of  Beaumont,  Tex., 
at  12  cents  per  cubic  yard,  and  contract  was  entered  into  under  date 
of  February  24,  1920,  and  approved  by  the  Chief  of  Engineers  on 
March  17,  1920. 

Work  was  begun  by  the  contractors  at  the  eastern  end  on  May  17, 
1920,  and  at  the  western  end  on  June  29. 1920.  Up  to  the  close  of  the 
fiscal  year  a  total  length  of  4,000  feet  of  canal,  all  at  the  eastern  end, 
had  been  completed,  involving  the  removal  of  50,334  cubic  yards  of 
material. 

Calcasieu-Sabine  section. — ^This  section  is  24.5  miles  long.  There 
were  no  operations  during  the  fiscal  year,  except  general  supervision 
of  the  section. 
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During  the  fiscal  year  there  was  expended  $27,373.40  (Government 
funds)  and  $22.13  (contributed  funds),  a  total  of  $27,395.53,  as 
follows : 

Dredging  by  contract  ( Mermen tau-Calcasieu  section) $1,091.34 

Surveys  ( Mermen tau-Calcasleu  section) 6,624.24 

Miscellaneous  ( Mermen tau-OalcasIeu  section) 752.84 

Supervision  and  office  expenses  ( Mermen tau-Calcasieu  section) 1,941.07 

Dredging  by  U.  S.  dredge  San  Jacinto  (rental,  outstanding  liabilities 

from  1918-19)   (Calcasieu-Sabine  section) 16,257.06 

Supervision  and  office  expenses  (Galcasleu-Sablne  section) 729.48 

Total 27, 395. 53 

CONTRACTS   IN  FORCE. 

Contractor :  Liake  Arthur  Dredging  Co.,  Beaumont,  Tex. 
Work:  Dredging  part  of  intracoastal  waterway  from  the  Mer- 
mentau  River  to  the  Calcasieu  River. 
Amount  of  contract:  Approximately  1,083,0(X)  cubic  yards. 
Unit  cost :  12  cents  per  cubic  yard. 
Date  of  contract :  February  24,  1920. 
Date  of  approval :  March  17,  1920. 
Date  fixed  for  beginning :  May  21,  1920. 
Date  fixed  for  completion:  November  23,  1921. 
Percentage  of  completion :  Five. 


APPROPRIATIONS. 


UNITED    STATES   FUNDS. 


June  25,  1910 $100,000.00 

July  25,  1912 100,000.00 

Mar.  4,  1913 190,000.00 

Mar.  4. 1915  (allotted  Apr.  2, 1915) 5, 000. 00 

July  27,  1916 10,000.00 

Aug.  8,  1917  (allotted  Sept.  6,  1917) 230,000.00 

Total 635, 000. 00 

CONTRIBUTED  FUNDS. 

Amount  contributed  in  1915 $15,000.00 

Amount  contributed  In  1918 30,000.00 

Amount  contributed  In  1919 90,000.00 

135,000.00 

Amount  returned  to  contributing  inten^sts 1,733.03 

133,266.97 

Grand    total 768. 266. 97 

HfH^ipts  from  sales,  etc.,  $36.25. 


22.  OPKRATINC;  AND  OARR  OF  SCHOONER  BAYOU  LOOK,  LA. 

This  work,  which  is  a  part  of  the  intracoastal  waterway  from 
Franklin  to  Mennentau,  La.,  is  under  the  charge  of  Mr.  John  M.  G. 
Watt,  assistant  engineer,  and  under  the  local  charge  of  Mr.  F.  W. 
Chapman,  lockmaster. 
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OPERATIONS  DURING  THE  FISCAL  YEAR. 

Operation  of  lock, — The  operation  of  the  lock  throughout  the  year 
has  been  satisfactory.  Began  operatiiig  gates  on  May  10,  1920,  to 
prevent  salt  water  flowing  into  White  Hake.  Owing  to  the  unusual 
amount  of  rainfall,  these  gates  were  again  lowered  June  7,  1920. 
There  were  1,447  lockages  during  the  year. 

Lock^  dam^  and  grownds, — Placed  fenders ;  repaired  gage.  Cleaned 
and  painted  lock  irons,  machinery,  winches,  lamp-posts,  etc.  White- 
washed lock  walls,  itauled  dirt  and  filled  in  part  of  reservation 
and  leveled  fill  previously  placed  hj  U.  S.  dredge  jD^Za^(>wn  Kepaired 
flagpole.  Repaired  fence  and  sidewalks.  Built  220  feet  of  new 
fence,  with  two  gates.  Repaired  walk  way  on  south  bank  and 
rebuilt  walk  way  on  north  bank.  Rebuilt  sidewalks  to  dwelling. 
Made  plank  walk  around  gasoline  tank.  The  machinery  and  grounds 
were  maintained  in  good  condition. 

Lock  &wiZ<;^inp'«.— Cleaned  storehouse  and  repaired  floor.  Cleaned 
all  dwelling  houses  inside  and  outside,  and  painted  interior  of  lock 
master's  dwelling.  Painted  exterior  of  lockman's  dwelling.  Made 
minor  repairs  to  all  buildings. 

Floating  jdant. — Launch  Calcasieu:  Scraped  and  painted  hull  and 
painted  cabin;  made  and  installed  new  rudder,  and  calked  where 
necessary. 

Ga^e  records, — The  maximum  and  minimum  differences  between 
the  water  level  at  the  White  Lake  (or  west)  end  of  the  lock  and 
that  at  the  Vermilion  Bav  (or  east)  end  are  shown  in  the  following 
table: 


Dale. 


1919. 

July 

August 

September 

October 

November 

December 

1920. 

January 

February 

March.... 

&•;:::::::::: 

June 


M'ftTriniiiTn. 


IfflntignnX- 


Whlte 
Lake. 


I  Vermilion 
,      Bay. 


1.8  1 
1.7  i 
3.7: 

2.5  1 

2.8 ; 

1.9  I 

I 

2.2  I 
1.4 
2.5  I 
2.5  I 
2.5  ! 

2.3  I 


1.7 
1.8 
3.9 
2.4 
2.7 
l.S 


2.1 
1.2 
2.4 
2.5 
3.6 
2.2 


Difference. 


0.1 

-  .1 

-  .2 
.1 
.1 
.1 


.1 
•  2  I 
.1 
.0 
-1.0 
.1  1 


WhKe 
Lake. 


VermlUon 
Bay. 


o.s : 

.2  I 
.8 
l.O  j 

1.2 
.2  I 


.1 

-LI 

-1.4  I 
.9  i 
.9  I 


0.7 
.0 
.7 
.9 

1.0 
.0 


.0 
.0 
-  .8 
-L6 
.2 
.9 


Difference. 


0.1 
.2 
.1 
.1 
.2 
.2 


.2 
.1 
-.3 
.2 
.7 
.0 


OOKTBAOTS  IN  FORGE. 

None. 


Digitized  by 


Google 


2406        REPORT  OF   CHIEF  OF  ENGINEERS,   U.   S.   ARMY,  1920. 


EXPENDITURES. 

During  the  fiscal  year  there  was  expended  $5,423.21  for  operating 
and  care,  as  follows : 

(a)  Salaries  and  wages  for  regular  hired  force $3,023.82 

(6)  Miscellaneous  repairs  and  ser\'ices .  568.05 

(0)  Miscellaneous  repairs  to  lock,  dam,  buildings,  etc 910.37 

(d)  Repairs  to  spillway  dam 275.49 

(c)  Contingencies 644. 48 


Total 5,  423.  21 

Amount  expended  under  allotments,  act  of  March  3, 1909 : 


Fiscal  year — 

1913 $774.  42 

1914 2, 836.  54 

1915 2,626.19 

1916 5, 715. 40 

1917 3, 418. 00 


Fiscal  year — 

1918 $6,675.54 

1919 10, 613. 80 

1920 5,423.21 


Total 38.083. 10 


BAYOU  VERMILION,  MERMENTAU  RIVER,  BAYOUS  NEZPIQUE,  QUEUE 
DE  TORTUE,  PLAQUEMINE  BRULE,  DES  CANNES,  AND  CAIX^ASIEU 
RIVER  AND  PASS,  LA.     (GROUP  E.) 

23.  BAYOU  VERMILION,  LA.      (El.) 

This  work  is  under  the  charge  of  Mr.  John  M.  G.  Watt,  assistant 
engineer. 

OPERATIONS  DISKING  TIIK  FISCAL  YEAK. 

The  U.  S.  dredge  Grossetete  and  attendant  plant  worked  on  this 
improvement  from  July  1  to  20,  1919,  on  which  latter  date  work 
was  suspended,  owing  to  lack  of  funds,  and  completed  1,680  feet 
of  channel  40  feet  in  bottom  width  and  5  feet  deep  at  mean  low  Gulf  - 
level,  up  to  mile  48.06,  mile  0  being  at  mouth  of  stream.  There  were 
removed  8,818  cubic  yards  of  mud  and  clay,  at  a  cost  of  $1,660.10, 
or  18.83  cents  per  cubic  yard,  and  173  snags,  6  stumps,  32  logs,  and 
142  trees,  at  a  cost  of  $518.50,  or  $1.47  per  obstruction.  General 
supervision  of  the  stream  was  continued. 

The  sum  of  $5,499.14  was  expended  during  the  year  for  mainte- 
nance, as  follows : 

Dredging  by  U.  S.  dredge  Orossetetc  (including  outstanding  liabilitios 

Im-urred  during  fiscal  year  1919) ^ .$4,  SH7. 14 

Snagging  l)y  U.  S.  dredge  Orossetete 518.  50 

Supervision  and  office  expenses 93.50 

Total 5, 499. 14 

There  was  received  $1,026.93  as  reimbursement  from  the  St.  Louis, 
Mo.,  district  for  preparation  of  U.  S.  dredge  H.  S,  Taber  for  transfer 
to  that  district,  which  is  not  included  in  the  amount  expended  during 
the  fiscal  year. 

OONTRAOTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 

Previous  project  (see  H.  Doe.  1491,  63(1  Cong.,  3(1  sess.,  p.  570) ,$9,900.00 

Present  project : 

July  13,  1892_ ^7,500.00 

Aug.  18,  1894 5,000.00 

June  3,  1896 1,000.00 

Mar.  3,  1899 2,500.00 

June  13,  1902  (allotted  July  16,  1902) 9,000.00 

June  13,  1902  (allotted  Dec.  31,  1903) 200.00 

Mar.  3,  1905  (allotted  May  23,  1905) 1,000.00 

Mar.  3,  1905  (allotted  Apr.  23,  1912) 3,000.00 

Mar.  2,  1907  (allotted  Apr.  3,  1907) 7,000.00 

Mar.  2,  1907  (allotted  Jan.  8,  1910) 5.000.00 

Mar.  2,  1907  (allotted  May  7,  1910) 4,970.59 

Mar.  3,  1909  (allotted  Mar.  27,  1909) 2,500.00 

Mar.  3,  1909  (allotted  May  7.  1910) 29.41 

June  25,  1910  (allotted  July  23,  1910) 3, 000. 00 

July  25,  1912  (allotted  Sept.  26,  1912) 500.00 

Mar.  4,  1913  (allotted  May  7.  1913) . 3,000.00 

Oct  2,  1914  (allotted  Oct.  7,  1914) 2,000.00 

Mar.  4,  1915  (allotted  Apr.. 2,  1915) 2,000.00 

July  27,  1916  (allotted  Aug.  16,  1916) 5,000.00 

Aug.  8,  1917 41,000.00 

105,200,00 

Total  of  appropriations 115,100.00 

Apr.  3  and  Nov.  11,  1919,  amount  transferi-od  to  allot- 
ment for  "Bayou  Plaquemine  Brul^,  La." 1,800.  (H) 

May  15,  1919,  amount  transferred  to  allotment  for 

•*  Calcasieu  River  and  Pass,  La." 2,000.00 

3,  SOO.  00 

Net  total  of  appropriations 111.  300.  OQ 


24.  MERMENTAU  RIVER,  BAYOU  NEZPIQUE,  AND  BAYOU  DES  (WXNES, 

LA.   (E2.) 

This  work  is  under  the  charge  of  Mr.  John  M.  G.  Watt,  assistant 
engineer. 

OPERATIONS  DURING  THE  FlSCAIi  YEAK. 

General  supervision  of  the  stream  was  carried  on. 

The  sum  oi  $444.93  was  expended  on  maintenance,  for  supervision, 
and  office  expenses. 

There  was  received  $145.46  as  reimbui*sement  from  the  St.  Louis, 
Mo.,  district  for  preparation  of  U.  S.  dredge  U,  S.  Taher  for 
transfer  to  that  district,  which  is  not  inchided  in  the  amount  ex- 
pended during  the  fiscal  year. 

CONTRACTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 

July  13,  1892 ?7,500.U0 

Aug.  18.  1894 5,000.00 

June  3,  1896 5,000.00 

Mar.  8,  1899 6,115.25 

June  18,  1902 2,500.00 

Mar.  3,  1905  (allotted  May  23,  1905) 2,000.00 

Mar.  2,  1907  (allotted  Apr.  5,  1907) 18,000.00 

Mar.  3,  1909  (allotted  Mar.  27,  1909) *  227. 05 

June  25,  1910  (allotted  July  23,  1910) 2,000.00 

July  25,  1912  (allotted  Sept.  26,  1912) 500.00 

Mar.  4, 1913  (allotted  May  7,  1913) 2,000.00 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 1,000.00 

Mar.  4, 1915  (allotted  Apr.  2,  1915) 3,000.00 

.July  27,  1916  (allotted  Aug.  16,  1916) 6,000.00 

Auff.  8,  1917  (allotted  Sept.  8,  1917) 3,000.00 

Total  of  appropriations 63,842.80 

Dec.  31,  1903,  amount  transferred  to  allotment  for  "Im- 
proving channel,  bay,  and  passes  of  Bayou  Vennilion, 
I^." $200. 00 

Jan.  8  and  May  7,  1910,  amount  transferred  to  allotment 
for  "  Improving  channel,  bay,  and  passes  of  Bayou  Ver- 
milion,  La." 10,000.00 

Aug.  3,  1911,  amount  transferred  to  allotment  for  "Im- 
proving Bayou  Plaquemine  Brul6,  La." 2, 000. 00 

May  15, 1919,  amount  transferred  to  allotment,  "  Calcasieu 

River  and  Pass" 3,000.00 

15,200.00 

Net  total 48,642.30 

Receipts  from  sales,  etc.,  $0.75. 


25.  BAYOU  QUEUK  DE  TOllTUK,  LA.   (E3). 

This  work  is  under  the  charge  of  Mr.  John  M.  G.  Watt,  assistant 
engineer. 

OPERATIONS  DURING  THE  FiSGAIi  YEAR. 

Papers  in  connection  with  the  deeds  for  the  10  cutoffs  were  sent 
to  the  United  States  district  attorney  on  November  8, 1919,  and  were 
returned  by  him  on  May  1,  1920,  to  local  interests  for  completion  of 
certain  data.  At  the  end  of  the  fiscal  year  these  ijapers  were  still  in 
the  hands  of  those  local  interests.  General  supervision  of  the  stream 
was  carried  on.  The  sum  of  15  cents  was  expended  during  the  fiscal 
year  for  blue  print. 

(X EXTRACTS  IN   FORCE. 

None. 


1  Allotment  of  (1,500,  of  which  (1,272.96  was  returned  to  Treasury  to  credit  of  appro- 
priation. 
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APPROPRIATIONS. 

July  25,  1912 »25,000 

Mar.  4,  1913 1,000 

Jiily  27,  1916 8,000 

Total 29,000 


26.  BAYOU  PLAQUEMINE  BRULK,  LA.     (E4.) 

This  work  is  under  the  charge  of  Mr.  John  M.  G.  Watt,  assistant 
engineer. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

General  supervision  of  the  stream  was  carried  on.    There  were  no 
expenditures  during  the  fiscal  year. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

June  25, 1910  (aUotted  July  23, 1910) $5,000 

June  25, 1910  (allotted  Aug.  3, 1911) 2,000 

June  25,  1910  (allotted  Aug.  3,  1911) 1,000 

.Tune  25,  1910  (allotted  Nov.  11,  1911) 800 

July  25, 1912  (allotted  Sept  26, 1912) j 4,000 

Mar.  4, 1913  (allotted  May  7. 1913) 11,200 

Oct.  2, 1914  (allotted  Oct.  7, 1914) 9,000 

Mar.  4,  1915  (allotted  Apr.  2, 1915) 3,000 

July  27,  1916 2,000 

Aug.  8,  1917  (allotted  Sept.  8, 1917) 2,000 

Mar.  2,  1919  (allotted  Mar.  12,  1919) 2,000 

Total  of  appropriations .•_ 42,000 

U<K^ipt»  from  sales,  etc.,  $47.20. 


27.  CALCASIEU  RIVER  AND  PASS,  LA.     (E6.) 

This  work  is  under  the  charge  of  Mr.  John  M.  G.  Watt,  assistant 
engineer. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

General  supervision  of  the  stream  was  carried  on.  A  survey  was 
made  November  19,  1919,  to  February  10,  1920,  of  Calcasieu  River 
from  the  waterworks  at  the  city  of  Lake  Charles  to  the  eastern  end 
of  the  Calcasieu  to  Sabine  section  of  the  Intracoastal  Waterway, 
with  a  view  to  obtaining  a  greater  depth  of  water  from  this  city 
to  the  Gulf  of  Mexico.  Seport  on  this  survey  was  made  under 
date  of  March  18, 1920. 


Digitized  by 


Google 


2410        REPORT  OF  CHIEF  OF  ENGINEERS,  U.  S.  ARMY,  1920. 

The  sum  of  $4,416.86  was  expended  for  maintenance  as  follows: 

Dredging  by  U.  S.  dredge  H.  8.  Taher  (including  outstanding  lia- 
bilities incurred  during  fiscal  year  1919) $4,076.70 

.Supervision  and  office  expenses 341.16 

Total 4, 416.  86 

There  was  received  $3,378.79  as  reimbursement  from  the  St.  Louis, 
Mo.,  District  for  preparation  of  U.  S.  dredge  /7.  S.  Taher  for  ^trans- 
fer to  that  district,  which  is  not  included  in  the  amount  expended 
durinfi:  the  fiscal  year. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  417)  __  $56, 500.  fK) 
Present  project : 

Sept.  19,  1890 $75,000.00 

.Tuly  13,  1892 100.000.00 

Aug.  18,  1894 90,000.00 

June  3,  1896 80, 000. 00 

Mar.  3,  1899 35,000.00 

June  13,  1902 75,000.00 

Mar.  3,  1905 100.000.00 

Mar.  2,  1907  (allotted  Apr.  2, 1907) 25, 000. 00 

Mar.  3,  1909  (allotted  from  appropriation  •'  Preser- 
vation   and    maintenance   of    river    and    harbor 

works '') 8, 000. 00 

.Tune  25,  1910 5, 000. 00 

Mar.  4, 1915  (allotted  from  appropriation  for  "Main- 
tenance and  Improvement  of  existing  river  and 

harbor  works  ") 3, 000. 00 

.Tuly  27,  1916 2.500.00 

Aug.  8,  1917  (allotted  Sept.  8,  1917) 5,000.00 

Aug.  8,  1917  (allotted  May  15,  1919) 5,000.00 

July  18,  1W8  (allotted  Aug.  10,  1918) 5,000.00 

Mar.  2,  1919  (allotted  Apr.  12,  1919) 5,000.00 

618. 500. 00 

Total  of  appropriations 675,000.00 

Total  amount  reverted  to  surplus  fund  of  Treasury 8, 076. 55 

Net  total  of  appropriations 666,923.45 

Receipts  from  sales,  etc.,  ?3.25. 


28.  REMOVING  THE  WATER  HYACINTH,  LOUISIANA. 

This  work  is  under  the  charge  of  Mr.  O.  O.  Melancon,  junior 
engineer. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  U.  S.  steamer  Hyacinth  and  the  U.  S.  barge  Cheiie  operated 
on  various  streams  in  southern  Louisiana  where  the  growth  of  the 
water  hyacinth  threatened  to  olxstruct  navigation. 
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U,  JS.  Hteamer  ^^  llyacinth,'^'^ — ^Tbis  boat  sprayed  1,777,590  square 
yards  of  hyacinths  on  the  following  streams:  Bayou  Barataria, 
Bayou  Black,  Bayou  Teche,  Bayou  Des  AUemands,  Bayou  Chev- 
reuil,  Grand  Bayou,  Ponchatoula  River,  and  Natalbany  Eiver. 

In  spraying  operations  9,831  pounds  of  arsenic,  at  a  cost  of 
$1,177.84,  and  9,863  pounds  of  soda,  at  a  cost  of  $269,  were  used 
in  making  163,259  gallons  of  solution.  The  salary  of  the  crew  was 
$7,399.71,  and  the  cost  of  fuel  oil  and  miscellaneous  supplies  was 
$2,155.44.  Minor  repairs  were  made  to  the  hull  and  machinery  at 
a  cost  of  $750.53,  making  the  total  cost  of  operating  the  boat 
$10,305.68. 

U.  S,  iarye  '*  Cheue.''* — This  boat,  towed  by  the  U.  S.  launch  Mer- 
mentau.  sprayed  2,413,700  square  yards  of  hyacinths  on  Bayou 
Black,  Bayou  Boeuf,  Bayou  Chevreuil,  Bayou  Des  Allemands,  Bayou 
Little  Caillou,  Bayou  Grand  Caillou,  Bayou  Terrebonne,  and  Bayou 
Teche.  This  plant  was  tied  up  at  Keystone  Lock  on  December  1, 
1919,  and  resumed  work  on  June  1,  1920. 

In  spraying  operations  15,419  pounds  of  arsenic,  at  a  cost  of 
$1,965.13,  and  21,729  pounds  of  soda,  at  a  cost  of  $562.51,  were  used 
in  making  241,370  gallons  of  solution.  The  salary  of  the  crew  was 
$2,206.21,  and  the  cost  of  fuel  oil  and  miscellaneous  supplies  was 
$2,057.38.  Kepairs  were  made  to  boiler  and  i^ipes  on  barge  at 
a  cost  of  $258.19,  making  the  total  cost  of  operating  the  barge 
$4,521.78. 

V,  S.  ateavier  ''Venison.^^ — Alterations  and  repairs  were  made  to 
this  boat  as  follows :  System  for  burning  fuel  oil  was  installed ;  tanks 
for  mixing  spray  solution  and  pump  for  spraying  water  hyacinths 
were  installed;  renewed  smokestacks,  and  made  minor  repairs  to 
wheel  and  cabin.  The  pro  rata  cost  of  this  work  chargeable  to  this 
appropriation  was  $2,008.36. 

United  States  booms  were  maintained  and  operated  in  conjunc- 
tion with  parish  authorities  and  local  interests  in  upper  Vermilion 
River,  Lake  Palourde,  Bayou  Des  Allemands,  Bayou  Long  (Flat 
Lake)  .Bayou  Black  to  Gibson,  La.,  Bayou  Chene,  Bayou  Cfecodrie, 
Lake  Des  Allemands.  Bayou  Le  Bleu,  and  in  other  streams,  thereby 
keeping  the  hyacintns  from  spreading  into  navigable  waterways. 
Salaries  of  boom  tenders  amounted  to  $523.13. 

The  sum  of  $18,066.38  was  expended  for  maintenance  during  the 
year,  as  follows : 

()l)eration  of  U.  S.  steamer  Hyacinth .i?10,305.68 

Operation  of  U.  S.  barge  Chene 4,521.78 

Pro  rata  share,  alterations  to  U.  S.  steamer  De)ii&on 2, 008. 36 

Salaries  of  boom  tenders 523. 1^ 

Siii^ervision  and  office  exi>enses 707.43 

Total 18,  (XKJ.  88 

CONTRACTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 

Mar.  3,  1899 - J|i36,000 

June  13,  1902  (allotted  Aug.  9,  1902) 18,000 

June  13,  1902  (allotted  Sept  26,  1902) 1,480 

June  13,  1902  (allotted  Dec.  4,  1903) 500 

Apr.  28, 1904  (allotted  June  4, 1904) 15,000 

Mar.  3,  1905 40,000 

Mar.  2, 1907  (allotted  Apr.  6, 1907) 10,000 

Mar.  2, 1907  (allotted  Feb.  24,  1909) 5,000 

Mar.  3, 1909  (allotted  Mar.  26, 1909) 20,000 

June  26,  1910 20.000 

Feb.  27,  1911 20,000 

Mar.  4,  1913 -  .  l.j.000 

Oct.  2,1914  (allotted  Oct.  21. 1914) 12,000 

Mar.  4,  1915  (aUotted  Apr.  2,  1915) 20,000 

July  27,  1916 20,000 

Aug.  8,  1917 20,000 

July  18,  1918 20,«00 

Mar.  2,  1919 30,000 

June  5,  1920  (allotted  June  15,  1920) 30,000 

Total  of  appropriations 352,980 

Amount  withdrawn  and  allotted  to  Buffalo  Bayou,  Tex $500 

Amount  withdrawn  and  aUotted  to  Mobile  (Ala.)  district 2,700 

3,200 

Net  total  of  appropriations 349, 780 

Receipts  from  sales,  etc.,  |1,923.35. 
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IMPROVEMENT  OF  UIVEICS  AM>  HAKBOKS  IN  THE  GALVESTON,  TEX 

PISTiaOT. 


REPORT  OF  MAJ.  L.  Af.  ADAMS,  CORPS  OF  ENOrNFFRS,  DISTRICT 

ENGINEER. 


IMPRO^-EMENTS. 


IThe  letters  imd  figures  in  parentheBes  indicate  the  group  and  the  numerical  order  in  tho 
group  to  which  the  reepectire  improTements  belong  for  purposes  of  appropriation.] 


Tex. 


1.  Galveston       Harbor, 

(Al) 

2.  (Galveston      Gbannel, 

(A2) 

"i.  Channel  from  Oalyeston 
Harbor  to  Texas  City, 
Tex.   (AS) 

4.  Channel    to    Port    Bolivar, 

Tex.   (A4) 

6.  Houston  8hip  Channel,  Tex 

(Ar>) 

6.  East    Bay    Bayou     (Hanna 

Reef).  Tex.  (Bl) 

7.  Double  Bayou,  Tex.  (B2)___ 

8.  Anahuac  Channel,  Tex.(B8). 

9.  Mouth  of  Trinity  River,  Tex. 

(B4) 

10.  Turtle  Bayou,  Tex.  (B5)  — 

11.  Cedar  Bayou,  Tex.  (B6) 

12.  Clear  Creek.  Tex.  (B7) 

13.  Dickinson  Bayou,  Tex.  (B8)_ 

14.  Chocolate  Bayou,  Tex.  (B9)- 

15.  Bastrop  Bayou,  Tex.  (BIO)- 
1«.  Oyster  Creek,  Tex.  (Bll).- 
17.  West    Galveston    Bay    and 

Brazos  River  Canal,  Tex. 

(CJl) 

\K  Channel  Between  Brazof; 
River  and  Matagorda  Bay, 
Tex.    (C2) - 

19.  Ouadaloupe  River  to  Victo- 

ria, Tex.  (CJ8) 

20.  Channel   from  Pass  Cavallo 

to  Port  Lavaca,  Tex.  ((M)- 

21.  Channel  from   Pas»  Cavallo 

to  Aransas  Pass,  Tex.  (C5> 


Page. 
2418 
2414 

2417 
.    2418 


2418 

2421 
2422 
2422 

2423 
2423 
2424 
2424 
242.'> 
242.5 
2426 
242« 


2427 


2428 
2429 
2430 
24.*^) 


Page. 

22.  (*haiiuel  from  Aransas  Pass 

to    Corpus    Christi,    Tex. 
(06) 2431 

23.  Freeport  Harbor,  Tex 2431 

24.  Brazos  River,  Tex.,  from  Ve- 

lasco  to  Old  Washhigtoii-.    2483 

25.  Port  Aransas,  Tex 2483 

26.  Brazos  Island  Harbor.  Tex ..    2485 

27.  Flood  protection  at  Browns- 

ville,  Tex 2435 

2.S.  Harbor  at  Sabine  Pass  and 
Port   Arthur   Canal,   Tex. 

(Dl) 2486 

2!>.  Siil)ine-Neches  Canal,  includ- 
ing Sabine  River  to  Orange 
\\\\{\  Xeches  River  t<»  Beau- 
mont, Tex.  (D2) 2437 

34).  .Tohnsons  Baj'ou,  I^a.  (D3>^      2440 

31.  Trinity  River,  Tex 2441 

32.  Operating  and  care  of  locks 

and  (lams,   Trinity  River, 

aVx 2442 

3.n.  Brazos  River,  Tex.,  from  Old 

Washington  to  Waco 2442 

34.  Oj derating  and  care  of  locks 
and  dams,  Brazos  River, 
Tex 2443 

3.^>.  R<^  River  from  Fulton,  Ark., 
tu  mouth  of  Washita 
River,  Okla.  (El) 2444 

30.  Sulphur    River,    Tex.    and 

Ark.    (E2) 2445 

37.  Cypress  Bayou  and  Water- 
way between  Jefferson, 
Tex.,  and  Shreveport,  Ija. 
(TO) 244.'> 


KOR  DESCRIPTrON   OF   1  MI'HOVKMKNTS   IN    THIS   DISTRICT.    SKK  WOKS    1  ii  I  s- n 'jj,^ 


GALVESTON  HARBOR.  (JALVESTUN  CHANNEL,  PORT  BOLIVAR  CHAN- 
NEL, TEXAS  CITY  (4IANNEL,  AND  HOISTON  SHIP  CHANNEL,  TEX. 
<GROI  P  .\.) 

L  GALVESTON  HARBOR.  TEX.     (AL> 


OPER.VriCTXS  DlRlXrj  THE  HSCAL  YKAK. 

No  work  on  the  jetties  was  performed  during  the  fiscal  year.    The 
V.  S.  seagoing  dre<lp:e  OaJveMton  >vorked  from  July  1, 1919,  to  March 
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15, 1920,  and  from  June  1, 1920,  to  the  end  of  the  fiscal  year,  excavat- 
ing 1,155,705  cubic  yards  of  material  at  a  cost  of  $101,904.13,  or  8.8- 
cents  per  cubic  yard. 

The  total  cost  of  the  work  for  the  year  was  $122,520.99,  inchiding 
surveys,  repair  and  upkeep  of  dredges,  tugs,  and  hiunches,  etc. 

As  determined  by  a  survey  made  June,  1920,  there  is  a  navigable 
channel  midway  between  the  jetties  outside  with  a  least  depth  of 
332  ^^^t  at  mean  low  tide  and  a  least  width  of  400  feet,  while  the 
inside  channel  shows  a  ruling  depth  of  83^  feet  at  mean  low  tide  and 
a  least  width  of  almut  250  feet. 

CONTRACTS  IN   FORCE. 

Xone. 


A  PPROPRI ATK  )NS. 

For  previous  projects   (arts  of  July  11,  1870,  to  June  30,  1906,  in- 
clusive; see  H.  Doc.  No.  1491,  md  Cou?;.,  3d  stss.,  p.  456) $9,728,00(> 

Transferrefl  to  ffalvoston  (Mianiiel  (iwt  Mar.  3,  llK)r») __.  50,000 


Existing  project : 

Mar.  2,  1907__         $300,000 

May  27,  1908 630,000 

Mar.  3,  1909  (allotted  Mar.  27,  1909) 2()0,0(K> 

Mar.  3,  1909  (allotted  Mar.  25,  3909) 25,000 

Mar.  4,  1909 70,000 

.Tune  25,  1910 '250,000 

Feb.  27,  1911 155,000 

July  25,  1912 75,000 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 25,000 

July  27,  1916 325,000 

Aug.  8,  1917 •_ 50,000 

Mar.  2,  1919 18,000 


9, 678, 000 


2, 123,  OOO 


Total  of  appropriutions 11,801,000 

Receipts  from  sales,  etc.,  $150,694.49. 


2.  GALVESTON  CHANNEL,  TEX.     (A2.) 
()l»Kl{ATU)NS  I)I'ltlN(;  THK  FISCAL  YEAK. 

Channel  construction, — During  the  fiscal  year  272,911  cubic  yards 
of  material  were  removed  in  the  maintenance  of  the  channel.  During 
the  months  of  November  and  December,  1919,  and  January,  1920^ 
the  dredge  Sa7?i  Houston  removed  217,000  cubic  yards  from  the  chan- 
nel between  Foi-t  Point  and  Pier  5,  depositing  the  material  at  the 
sea  wall,  filling  up  the  scour  caused  by  the  hurricane  of  September 
13-14,  1919.  During  the  month  of  March,  1920,  the  dredge  Col 
A,  M,  MiJler  removed  a  mud  lump  which  had  formed  in  the  channel 

»  Appropriation  of  Jfsr.O.ooo.  of  whl<h  $100,000  was  divorfo<l  to  Galveston  Channol. 
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-off  Pier  41,  dredging  55,911  cubic  yards,  which  were  deposited  on 
Pelican  Dike.  The  total  cost  of  dredging  operations  was  $22,642.18, 
or  8.4  cents  per  cubic  yard,  and  the  cost  of  surveys,  r^air  and  up- 
keep of  dredges,  and  other  plant,  superintendence,  office  expenses, 
^tc,  was  $96,780.26. 

On  June  30.  1920,  the  ruling  depth  was  28.5  feet  at  mean  low  tide; 
the  28.5-foot  channel  had  a  least  width  of  100*  feet. 

Sea-icall  con^itructioiu — Construction  of  the  wall  was  continued 
throughout  the  year,  but  owing  to  the  hurricane  of  September  13-14, 
1919,  the  progress  ot  construction  was  seriously  hampered  during  the 
months  of  September,  October,  and  November,  1919.  Scouring 
<*aused  by  the  hurri(»ane  around  the  end  and  in  the  rear  of  the  foun- 
dation nlade  necessary  a  fill  of  235,600  cubic  yards,  of  which  18,600 
<*ul)ic  yards  were  placed  by  an  8-inch  centrifugal  pump  during  the 
months  of  October  and  November,  1919,  and  217,000  cubic  yards  were 
dredged  from  (Jalveston  Channel  by  the  dredge  Sam  Hovston  dur- 
ing the  montlis  of  November  and  Deceniber,  1919,  and  January',  1920. 
From  February  to  April,  1920,  a  railroad  trestle  981  feet  long  was 
<'onstructed  to  (*arry  the  construction  tracks  across  the  enlarged 
moutli  of  the  Atlantic  hole. 

To  June  30,  11)20,  7,029  round  piles,  5,247  wood  sheet  piles,  and  843 
concrete  sheet  piles  have  been  driven,  5,668  linear  feet  of  waling 
j)hu*e(i,  44.780  cubic  yards  of  excavation  for  wall  completed,  and 
10.181  cubic  yards  of  excavation  for  front  riprap  protection  done; 
^^6,953  cubic  yards  of  c*oncrete  placed,  327,505  pounds  of  reinforcing 
steel  placed,  7(K)  cubic  yards  riprap  remoA^ed  from  base  of  old  wall 
and  replaced  in  front  of  new  wall,  20,067  tons  of  heavy  riprap  placed 
on  beach  side  of  Avail,  and  5,560  tons  of  light  riprap  placed  in  rear 
of  wall;  this  resulted  in  completing  5,703  linear  feet  of  wall  and 
6,611  linear  feet  of  base.  Total  cost  of  sea-wall  work  for  the  year 
was  $618,358.43,  including  superintendence,  office  expenses,  etc.,  all 
<»harged  to  new  work. 

Total  cost  of  all  work  on  the  (ralveston  Channel  improvement  for 
the  fiscal  year  was  $737,730.82. 

(ONTRACrrS  IN  FOKCK. 
IKor  mntorlnlH  for  Ken-wnll  construction.] 

rVmtraetor:  Dittlinger  Lime  Co.,  New  Bniunfels,  Tex. 

Amount  and  character  of  work :  Kurnlshlng  and  delivering  38,0(K)  cubic  yard.s 
of  broken  stone. 

Rate:  $4  i)er  cubic  yard,  witli  corresponding  reduction  from  or  Increase  over 
the  contract  unit  price  should  any  legally  authorized  increase  or  reduction  in 
freight  rates  or  terminal  charges  be  made,  provided  that  any  increase  shall 
not  continue  beyond  the  time  the  contract  should  have  been  completed,  either 
on  the  date  originally  fixed  or  under  a  waiver  of  the  time  limit  and  duly 
authorized  allowance  of  additional  time,  without  charge  for  superintendence 
and  inspection. 

Date  of  approval :  Emergency  contract. 

Pate  of  beginning  of  work :  20  days  after  date  of  receipt  of  notification  of 
signing  of  the  contract  by  the  district  engineer  (Aug.  27,  1919). 

Date  of  expiration:  200  days  after  date  of  receipt  of  notification  (Mar.  14, 
1020).     (Waived.) 

Percentage  of  completion  at  end  of  fiscal  year :  (^5. 
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Contractor:  Darnipch  Bros.,  Marble  Falls,  Tex. 

Amount  and  charnctor  of  work :  F'uni!*«lilnjr  an<l  deiivoring  :iO,KH)  tons  of 
heavy  riprap  stone. 

Rate :  $1.93  ver  ton  of  l\000  i)ouuds. 

Date  of  approval :  Emergency  contract. 

Date  of  l)eginnlng  work:  10  days  after  dali'  of  rwoipt  ol  notificatl<m  that  the 
United  States  is  prepare<l  to  accept  the  material  (Apr.  15,  1919). 

Date  of  expiration:  200  working  days  after  date  of  nn-eipt  of  notification 
(Dec.  8,  1919).     (Waived.) 

rerocntage  of  completion  at  end  of  fiscal  year :  tj3. 

(Contractor :  Texas  Portland  Cement  Co.,  Dallas,  Tex. 

Amount  and  character  of  work :  Furnishing  and  delivering  about  46,000  bar- 
rels of  Portland  cement. 

Rate :  $2.67  per  barrel,  with  corresponding  reductions  from,  or  increase  over 
tlie  contract  unit  price,  should  any  legally  authorized  increase  or  reduction  in 
freight  rates  or  terminal  charges  be  made,  provided  that  any  increase  shall  not 
continue  beyond  the  time  the  contract  should  have  been  completed,  either  on  the 
date  originally  fixed,  or  under  a  w^aiver  of  the  time  limit  and  duly  authorized 
allowance  of  additional  time,  -without  charge  for  superintendence  and  inspec- 
tion. 

Date  of  approval :  Emergency  contract. 

Date  of  beginning  work :  20  days  after  date  of  receipt  of  notification  of  sign- 
ing of  the  contract  by  the  district  engineer  (Dec.  15,  1919). 

Date  of  expiration:  200  days  after  date  of  receipt  of  notification  (July  1, 
1920).     (Waived.) 

Percentage  of  coniplttion  at  end  of  fiscal  year :  55. 

(Contractor:  Merrill,  Mllroy  &  Hoecker  Towing  Co.,  Galveston,  Tex. 

Amount  and  character  of  work :  P'urnishlng  and  delivering  about  10.000  cubic 
yards  of  sharp  fresh- water  sand. 

Rate:  $1.95  per  cubic  yard,  with  corresi)ondlng  reiluction  from,  or  Increase 
over  the  contract  unit  price,  should  any  legally  authorized  Increase  or  reduc- 
tion in  freight  rates  or  terminal  charges  be  made,  providinl  that  any  Increase 
shall  not  continue  beyond  the  time  the  contract  should  have  been  completed* 
either  on  the  date  originally  fixed,  or  under  a  waiver  of  the  time  limit  and  duly 
authorized  allowance  of  additional  time,  without  charge  for  superintendence 
and  inspection. 

Date  of  approval :  Emergency  contract. 

Date  of  beginning  work :  20  days  after  the  date  of  receipt  of  notification  of 
signing  of  the  contract  by  the  district  engineer  (Sept  2,  1919). 

Date  of  expiration:  200  days  after  date  of  i-eceipt  of  notification  (Mar.  20» 
1920).     (Waived.) 

Percentage  of  completion  at  end  of  fiscal  year:  35. 


A  PPROPRT  ATTON  S . 


t;MTKI)    STATKS    Fl'NDS. 


For  previous  projects   (acts  of  Jinie  13,  1902,  to  Mar.  3,  1909,  in- 
clusive, see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  456) $896,000 

Diverted  from  Galveston  Harbor  (act  of  Mar.  3,  1005) 60,000 

945.000 
Existing  project: 

June  25,  1910 $250,000 

June  25,  1910  (diverted  from  Galveston  Harbor) 100.000 

Feb.  27,  1911 125,000 

July  25,  1912 100,000 

Mar.  4,  1913 200.000 

Mar.  4,  1915  (allotted  Apr.  2,  1915) : 100,000 

Mar.  4,  1915  (allotted  June  9,  1917) 10,000 

Mar.  4,  1915  (allotted  July  2,  1917) 10,000 

July  27,  1916-    300,000 

Aug.  8.  1917 100,000 

July  IS.  1918 300,000 
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EhLiBting  project — Continued. 

Mar.  2,  1919 $765,000 

June  5,  1920  (allotted  June  10,  1920) 90,000 

$2, 450, 000 

Total   appropriations 3, 395, 000 

CONTRIBUTED   FUNDS. 

CtontrlbuieU  by  county  of  Galveston 460,000 

Grand  total 3, 846, 000 

Receipts  from  sales,  etc.,  .^77,181.65. 


3.  CHANNEL  FROM  GALVESTON  HARBOR  TO  TEXAS  CITY,  TEX.  (A3.) 
OPERATIONS   DURING   THE   FISCAL   TEAR. 

Dredging  work  for  maintenance  was  done  by  the  U.  S.  dredges 
Col.  A,  M.  Miller  and  Sa/ni  Houston,  The  Sam  Houston  worked 
from  September  27,  1919,  to  November  18,  1919,  on  the  redredging 
of  the  channel  to  a  depth  of  30  feet  at  mean  low  tide  from  station 
32  plus  800  to  station  24  plus  5(X),  a  distance  of  8,300  feet,  on  one 
cut  about  150  feet  wide  on  the  north  side.  A  total  of  409,328  cubic 
yards  was  removed  at  a  cost  of  about  $21,877.80,  or  a  cost  per  cubic 
yard  of  6.3  cents. 

Between  December  29, 1919,  and  January  31, 1920,  the  dredge  Goh 
A,  M.  Miller  redredgea  the  channel  between  stations  24  plus  500 
and  21  plus  910,  a  cSstance  of  2,590  feet,  to  depth  of  30  feet  and 
width  of  150  feet,  and  covered  with  clay  about  5,000  linear  feet  of  the 
pile  dike  at  its  outer  end  (station  20  to  25),  a  total  of  175,664  cubic 
yards  of  material  being  moved  by  the  dredge  at  a  cost  of  about 
$40,345.51,  or  23  cents  per  cubic  yard.  The  total  cost  of  the  work  on 
this  improvement  during  the  fiscal  year,  including  superintendence, 
inspection,  and  miscellaneous  repairs  to  plant,  etc.,  was  $79,482.77,  all 
for  maintenance.  The  ruling  depth  on  June  30.  1920,  was  27.4  feet 
at  mean  low  tide  for  a  channel  of  150  feet  width. 

CONTRACTS   IN   FORCK. 

None. 


APPROPRIATIONS. 

For  previous  projects  (nets  of  Mar.  3,  1890,  to  July  25,  1912,  inclu- 
sive; see  H.  Doc.  No.  1491,  63(1  Con^.,  3d  sess.,  p.  456) $610,000 

Existing  project : 

Mar.  4,  1913 $500,000 

Aug.  1,  1914 900,000 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 25,000 

Mar.  4, 1915  (allotted  Apr.  2, 1915,  and  Apr.  8, 1916) 100, 000 

July  27,  1916 185, 000 

Aug.  8,  1917 50,000 

.rune  5,  1920  (allotted  .Tune  10.  1920) 50,000 

1,810,000 

^^  - 

Total  of  appropriations 2,420,000 

RcH-elpt.s  from  .<«ales,  etc.,  $11,038.22. 
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4.   CHANNEL  TO   PORT   BOLIVAR,  TEX.     (A4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  U.  S.  dredge  San  Jacinto  worked  from  July  1  to  August  16, 
1919,  redredging  the  channel  and  turning  basin,  and  removed  266,- 
872  cubic  yards  of  material  at  a  cost  of  $17,221.91,  or  a  cost  per 
cubic  yard  of  6.4  cents,  including  superintendence,  office  expenses, 
etc.  The  turning  basin  at  the  entrance  to  the  two  slips  having  again 
shoaled  this  portion  of  the  basin  was  redredged  by  the  U.  S.  dredge 
Col.  A.  M.  Miller,  between  February  5,  and  29, 1920,  a  total  of  142,- 
775  cubic  yards  of  material  being  removed  at  a  cost  of  $11,516.04, 
or  a  cost  per  cubic  yard  of  8.1  cents.  Total  cost  of  all  work  on  this 
improvement  for  the  year,  including  superintendence,  office  expenses, 
repair  of  plant,  etc.,  was  $30,348.28,  all  charged  to  maintenance. 
The  ruling  depth  on  June  30,  1920,  was  about  24  feet  at  mean  low 
tide  in  the  channel,  and  20.2  feet  in  the  turning  basin  at  entrance 
to  slips. 

CONTRACTS   IN    FORCE. 

None. 


APPROPRIATIONS. 

Previous  i>rojects  (acts  of  Mar.  2,  1907,  to  Mar.  3,  1909,  inclusive;  see 
H.  Doc.  No.  1491,  aSd  Cong.,  3d  sess.,  p.  456) $100,000 

Existing  project : 

June  25,  1910 $91,080 

Feb.  27,  1911 25,000 

.July  25,  1912 25, 000 

Mar.  4,  1913 50,000 

Oct.  2, 1914  (allotted  Oct.  7,  1914) 15,000 

Mar.  4, 1915  (aUotted  Apr.  2, 1915) 40,000 

.July  27,  1916 50, 000 

AupT.  8,  1917 30,000 

326,080 

Total  of  appropriations 426,080 

l{eceipt.«;  from  sales,  etc.,  $5,020.70. 


5.  HOUSTON  SHIP  CHANNEL.  TEX.      (A5.) 

OPERATIONS  DURING  THE  FISCAL  TEAR. 
DIVISION    1     (B0I.IVAII   ROADS   TO   MORGAN    BEACON). 

The  U.  S.  dredge  San  Jacinto  worked  continuously  from  August 
20,  1919,  to  December  15,  1919,  except  when  interrupted  by  a  hurri- 
cane between  September  14  and  29,  1919,  which  scattered  some  of 
the  pontoon  pipe-line,  redredging  the  channel  above  Red  Fish  Reef 
to  original  depth  of  25  to  27  feet  between  stations  67  plus  230  and 
29  plus  200,  a  distance  of  38,030  linear  feet,  removing  a  total  of 
1,238,341  cubic  yards  of  material  at  a  cost  of  about  $81,245,  or  6.5 
cents  per  cubic  yard.    Between  January  22  and  March  10,  1920,  the 
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U.  S.  dredge  /Sa^  Houston  redredged  the  channel  in  the  lower  bav 
below  Bed  Fish  Beef  to  original  depth  of  25  to  27  feet  between  sta- 
tions 118  plus  00  and  97  plus  650,  a  distance  of -20,350  linear  feet, 
removing  a  total  of  about  677,000  cubic  yards  of  material  at  a  cost 

on  ^nnn*  ^^^'olt?  ?^  ^'^  ^^^  P^^  ^^^^^^  y^^d.  Ruling  depth  June 
30,  1920,  was  21.6  feet  at  mean  low  tide. 

DIVISTOX   2    (MORGAN   BEaCON   TO  VINCES   BAYOU). 

The  U.  S.  dredge  San  Jcwinto^  between  December  15,  1919,  and 
January  29,  1920,  and  between  June  4  and  30,  1920,  redredged  the 
channel  in  the  upper  part  of  Galveston  Bay  at  the  lower  end  of  this 
division  to  original  depth  of  25  to  27  feet  between  stations  29  plus 
200  and  9  plus  600,  a  distance  of  19,600  linear  feet,  removing  a  total 
of  738,255  cubic  yards  of  material  at  a  cost  of  about  $37,653,  or  6.1 
cents  per  cubic  yard. 

The  U.  S.  derrick  barge  No,  8  durmg  September,  1919,  removed 
31  large  snags,  140  small  snags,  2  old  boilers,  3  granite  blocks,  and 
one  abandoned  launch  from  this  division  at  a  cost  of  about  $4,400 
Bnling  depth  June  30,  1920,  was  21.3  feet  at  mean  low  tide. 

DIVISION   3    (VINCES  BAYOU  TO  AND  INCLUDING  THE  TUBNING  BABIN). 

The  U.  S.  dredge  San  Jacinto  during  February,  1920,  redredged  a 
part  of  the  old  turning  basin  under  the  old  25-foot  project  to  original 
de^th  of  25  to  27  feet,  removing  a  total  of  about  10,000  cubic  yards. 
This  was  carried  on  in  connection  with  the  redredging  by  this  dredge 
of  the  enlarged  turning  basin,  covered  by  the  new  30-foot  project, 
which  was  paid  for  by  the  local  interests  under  hire  of  the  dredge, 
as  all  conditions  imposed  by  the  act  adopting  the  new  project  had 
not  yet  been  complied  with  by  them  (27,010  cubic  yards  removed  in 
the  enlarged  turning  basin).  The  dredge  San  Jacinto  being  in  bad 
condition  was  laid  up  for  repairs  at  the  end  of  the  month  and  was 
replaced  on  this  work  by  the  U.  S.  dredge  Sam  Houston.  The  Sam 
Hotufton  worked  from  March  25  to  June  30,  1920,  redredging  the 
entire  turning  basin,  both  old  and  new,  left  unfinished  by  the  San 
JacintOj  except  the  area  in  front  of  pier  No.  3,  excavating  a  total  of 
325,702  cubic  yards  (in  addition  to  81,080  cubic  yards  which  was 
paid  for  by  the  local  interests  under  hire  of  this  dredge,  as  above 
described).  The  total  cost  to  the  United  States  of  the  work  in  this 
division  by  both  dredges  was  about  $39,600,  or  about  11.8  cents  per 
cubic  yard. 

The  U.  S.  derrick  barge  No.  8  worked  during  October  and  Novem- 
ber, 1919,  and  at  various  times  during  February,  1920,  removing 
obstructions  from  this  division  and  removed  43  large  snags,  134  smafi 
snags,  129  overhanging  trees,  3  old  boilers,  and  3  abandoned  barges 
at  a  cost  of  about  $2,100. 

Buling  depth  June  30,  1920,  was  22  feet  at  mean  low  tide,  to  the 
turning  basin,  with  25.5  feet  in  the  turning  basin. 

HOUSTON  DIVISION    (TURNING  BASIN   TO  MAIN   STREET,   HOUSTON,  TEX.) 

The  U.  S.  derrick  barge  No,  8,  between  February  5  and  20,  1920, 
removed  49  large  snags,  14  small  snags,  and  55  overhanging  trees 
9030— Exo  1920— PT  2 22 
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from  this  division,  at  a  cost  of  about  $800.    Ruling  depth  June  30, 
1920,  was  5  feet  at  mean  low  tide. 

TRIBUTARY  CHANNEL  TO  MOUTH  OF  G008E  CREEK. 

No  work  was  done  duri^^g  the  year  and  no  money  expended. 
Ruling  depth  June  30, 1920,  was  about  6  feet  at  mean  low  tide. 

The  total  cost  of  all  work  on  this  improvement  during  the  fiscal 
year  was  $308,436.93. 

CONTRACTS  IN  FORCE. 

(Joutractor :  Atlantic  Gulf  &  Pacific  Co.,  New  York,  N.  Y. 

Amount  and  character  of  work :  Dredging  sections  1  and  3,  of  Houston  Ship 
Channel,  approximately  12,700,000  cubic  yards. 

Prices  per  unit :  8.3  cents  per  cubic  yard. 

Date  of  approval :  May  6,  1920. 

Date  of  beginning  work:  July  16,  1920. 

Date  of  expiration:  Determined  by  applying  stipulated  monthly  rate  of 
excavation  to  total  amount  removed. 

Percentage  of  completion  at  end  of  fiscal  year :  None. 

Contractor:  United  Dretlglng  Co.,  New  York,  N.  Y. 

Amount  and  character  of  work :  Dredging  section  2  of  Houston  Ship  Channel, 
approximately  6,000,000  cubic  yards. 

Prices  per  unit :  8.5  cents  per  cubic  yard. 

Date  of  approval:  May  5,  1920. 

Date  of  beginning  work:  July  10,  1920. 

Date  of  expiration:  Determined  by  applying  stipulat<Hi  monthly  rate  of 
excavation  to  total  amount  to  be  removed. 

Percentage  of  completion  at  end  of  fiscal  year :  None. 


APPROPRIATIONS. 
UNITED  STATES  FUNDS. 

Ship  Channel  in  Oalveston  Bay,  Tex. 

For  previous  projects  (acts  June  10,  1892,  to  June  3,  1896,  inclu- 
sive; see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  4r)r>) .$849,016.85 

Buffalo  Bayou,  Tex, 

Previous  projects  (acts  Mar.  3,  1881,  to  June  3,  1896,  Inclusive; 
see  H.  Doc  No.  1491,  63d  C<>ng.,  3d  sess.,  p.  455) 228,750.00 

Total  previous  projects 1.077,766.85 

Oalveston  8hip  Channel  an4  Buffalo  Bayou. 

Existing  project: 

Mar.  3,  1899 $800,000.00 

June  13,  1902 800,000.00 

Mar.  3.  1903 500,000.00 

Apr.  28,  1904 200,000.00 

Mar.  8.  1905 200,000.00 

June  30,  1906 200, 000. 00 

Mar.  2,  1907 200.000.00 

May  27, 1908 145, 000. 00 

Mar.  3,  1909 100,000.00 

Mar.  4,  1909   5.^000.00 
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Existing  project — Continued. 

June  25,  1910 $300,000.00 

June  23,  1913 950, 000. 00 

Aug.  1,  1914 200,000.00 

Oct  2.  1914  (allotted  Oct.  7,  1914) 110,000.00 

Mar  4,  1915  (allotted  Apr.  2,  1915),  and  Mar. 

18,   1920 291,  500. 00 

July  27,  1916 250,000.00 

Aug.  8,  1917 250,000.00 

Mar.  2,  1919 950,000.00 

June  5,  1920  (allotted  June  10,  1920) 300, 000. 00 

5,  801, 500. 00 
Withdrawn 361.10 

$5,  8<J1, 138.  90- 

Total  of  appropriations 6,878,905.75 

Receipts  from  sales,  etc.,  $158,523.38. 

CONTBIBUTiai  FUNDS. 

Galveston  8hip  Chamiel  and  Buffalo  Bayou, 

Funds  contributed  by  the  Harris  County  Houston  Ship  Channel 
navigation  district 1, 506,297.  83 

Punds  contributed  by  local  interests  at  Houston  and  Goose  Creek, 
Tex.,  for  dredging  Goose  Creek  Channel,  Tex 3, 000. 00 

1,509,297.83 

Total  appropriations  and  private  funds S,  .S88, 2a'?.  58 


ANAHUAC  CHANNEI^  MOUTH  OF  TUINITY  RIVER,  OYSTER  AND 
CLEAR  CREEKS,  AND  CEDAR,  CHOCOLATE,  TURTLE,  BASTROP, 
DICKINSON,  DOUBLE,  AND  EAST  HAY  BAYOUS,  TEX.     (GROUP  B.) 

6.  EAST  BAY  BAYOU   (HANXA  REEF),  TEX.     (Bl.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  has  been  performed  dut'ing  the  fiscal  year  and  no  money 
expended.  The  ruling  depth  across  the  reef  was  about  4.2  feet  at 
mean  low  tide  on  June  30,  1920. 

CX)NTRAC7r8  IN  FORCE. 

None. 


APPROrRIATIONS. 

Existing  project: 

June  13,  1902  (allottetl  July  8,  1902) $681.91 

Mar.  8, 1909  (aUotted  Apr.  1,  1909) 1, 794. 11 

.     June  25,  1910  (allotted  Aug.  1,  1910> 823.65 

Mar.  4,  1915  (allotted  Aug.  12,  1915) *  1,324. 46 

Total 4,624.13 

*  Original  allotment  reduced  by  $700  tranBferred  to  Anahuac  Channel. 
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7.  DOUBLE  BAYOU,  TEX.      (B2.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  U.  S.  pipe-line  dredge  Safi  Bernard^  between  September  23 
and  October  10,  1919,  redredged  this  channel  to  a  depth  of  6  feet 
at  mean  low  tide  and  width  of  70  feet  on  bottom,  excavating  a  total 
of  73,441  cubic  yards  of  material  at  a  cost  of  $7,441.87,  or  10  cents 
per  cubic  yard,  all  charged  to  maintenance.  About  12,926  linear 
ie€t  of  channel  was  redredged.  Ruling  depth  on  June  30,  1920, 
was  about  6.6  feet  at  mean  low  tide. 

CONTRACTS  IN  FORCE. 

Xone. 


APPROPRIATIONS. 

Existing  project : 

June  13,  1902  (allotted  July  8,  1902) $6,952.65 

Mar.  2,  1907  (allotted  Mar.  18,  1907) 8,506.50 

Mar.  8,  1909  (allotted  Apr.  1,  1909) 4,733.06 

.Tune  25,  1910  (allotted  Aug.  2,  1910) 3,978.88 

Feb.  27,  1911  (allotted  Apr.  21,  1911) 5,000.00 

.July  25, 1912  (allotted  Jan.  28,  1914) M.  500. 00 

Mar.  4,  1915  (allotted  Sept.  3,  1915) 1, 500.00 

July  27. 1916  (allotted  Apr.  3,  1917) 10,000.00 

Aug.  8,  1917  (allotted  Oct.  2, 1917) '4,000.00 

Total 44,261.09 

Receipts  from  sales,  etc.,  |16.84. 


8.  AN.UTl'AC  CIIANNKL,  TKX.    {\VX\ 
OPERATIONS  I)URIN(i  THK  FISCAL  YKAR. 

The  U.  S.  dredge  San  Bevnarih  l)etween  August  17  and  September 
22,  1919,  redredged  this  channel  to  depth  of  6  feet  at  mean  low  tide 
and  width  of  70  feet,  removing  a  total  of  146,724  cubic  yards  of  ma- 
terial at  a  cost  of  $7,803.35  or  5.3  cents  per  cubic  yard. 

The  U.  S.  derrick  barge  No.  2,  between  July  19  and  August  5, 1919, 
removed  114  large  .snags  and  ICK)  small  snags  from  the  channel  at  a 
cost  of  $1,140.03. 

Total  cost  of  all  work  on  the  improvement  during  the  vear  was 
$9,227.22,  all  charged  to  maintenance.  Ruling  depth  June  30,  1920, 
was  5  feet  at  mean  low  tide. 

CONTRACTS  IN  FOKCE. 

None. 


I  OrUrlnaUy  allotted  (S.OOO ;  $600  suballotted  to  Dickteson  Bayou. 

'Of  the  original  allotment  of  $5,000,  $1«000  was  transferred  to  Chocolate  Bayou. 
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APPROPRIATIONS. 
Existiug  project  : 

Mar.  3,  1906   (allottetl  Apr.  11,  1905)   ,^6,100.00 

Mar.  2,  1907  (allotted  Mar.  18,  1907) 6,000.00 

Mar.  3,  1909  (allotted  Apr.  1,  1909) 1,949.76 

June  25,  1910  (allotted  Aug.  2,  1910) 692.19 

Feb.  27, 1911  (allotted  Apr.  21, 1911) 3, 000. 00 

Mar.  4,  1913  (allotte<l  Jan.  28,  3914) 3,000.00 

Oct  2, 1914  (allotted  Oct.  7, 1914) 3,800.00 

Mar.  4, 1915  (allotted  Sept.  9,  1915) 2,500.00 

Mar.  4,  1915  (allotte<l  Dec.  1,  1916) 155.54 

Mar.  4,  1915  (transferred  from  Dickinson  Bayou) 1,000.00 

Mar.  4, 1915  (transferi-etl  from  Hanna  Reef) 700. 00 

July  27,  1916   (allotted  Mar.  10,  1917) 3,000.00 

July  27,  1916   (allotted  Apr.  4,  1917) 6.000.00 

July  27,  1916  (transferred  from  Bastrop  Bayou) 1,000.00 

Aug.  8,  1917   (allotted  Oct.  2,  1917) 5,520.00 

Total 44,417.49 


9.  MOUTH  OF  TRINITY  RIVEU,  TEX.     (H4.) 
OPERATIONS  DIIUNC;  TIIK  FISCAL  YKAIl. 

No  work  was  performed  during  the  year  and  no  money  expended. 
The  ruling  depth  on  June  30, 1920,  was  10  feet  at  mean  low  tide. 

CONTRACTS  IN  FORCK. 

None. 


APPROPRIATIONS. 

Previous  projects  (acts  of  Aug.  30,  1852,  to  June  3,  1896,  iuclusive; 
Bee  EL  Doc.  No.  1491,  6Sd  Cong.  3d  sess.  p.  575) $80, 000. 00 

Bxlflting  project: 

June  13. 1902  (allotted  July  8, 1902) $62. 97 

Mar.  8,  1905  (allotted  Apr.  1,  1905) 8,800.00 

Mar.  2,  1907  (allotted  Mar.  18,  1907) 658.03 

Mar.  3, 1909  (aUotted  Apr.  1,  1909) 3, 590. 89 

June  25, 1910  (allotted  Aug.  2, 1910) 500. 00 

Feb.  27,  1911  (allotted  Apr.  21,  1911) *  1,500. 00 

Mar.  4,  1915,  (allotted  Oct.  2,  1917) 1,500.00 

11,611.39 

Total  appropriations 91, 611. 89 

Receipts  from  sales,  etc.,  $15.18. 


10.  TURTLE    BAYOU,    TEX.     (B5.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  performed  during  the  year  and  no  money  expended. 
Ruling  depth  June  30, 1920,  was  2  feet  at  mean  low  tide. 

<*ONTRACT8  IN  FORCE. 

None. 


t  Originally  allotted,  $2,000 ;  $500  saballotted  to  Dickinson  Bayou. 
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APPROPRIATIONS. 
Existing  project: 

June  25,  1910  (allotted  Aug.  2,  1910) $10,000 

Feb.  27,  1911  (allotted  Dec.  18,  1912) 4,000 

July  25, 1912  (allotted  Jan.  28,  1914) 3,000 

Mar.  4,  1915  (allotted  Jan.  28, 1916) 3, 100 

Mar.  4,  1915  (aUotted  Ck!t  2, 1917) 4, 500 

Aug.  8,  1917  (allotted  Oct.  2,  1917) 2,000 

Total 26,000 

Receipts  from  sales,  etc.,  $17.10. 


31.  (;EI)AU    bayou.    TEX.     (B6.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  performed  during  the  year  and  no  money  was  ex- 
pended. The  ruling  depth  on  June  30,  1920,  was  3  feet  at  mean  low 
tide. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Existing  project: 

Sept.  19,  1890- _     $18,150.00 

July  13,  1892 14,000.00 

July  13,  1902 5,000.00 

Mar.  3, 1905  (allotted  Apr.  1,  1905) 2, 100. 00 

Mar.  2, 1907  (allotted  Mar.  18,  1907) 4, 785. 52 

Mar.  3,  1909  (allotted  Apr.  1,  1909) 4,781.47 

.Tune  25, 1910  (allotted  Aug.  2, 1910) 1, 040. 11 

July  25,  1912  (allotted  Jan.  28,  1914) 3, 100.00 

Mar.  4,  1913  (allotted  Jan.  28,  1914) 4, 475. 00 

Aug.  8,  1917  (allotted  Oct.  2,  1917) * 3, 500. 00 

Total 60,932.10 

Receipts  from  sales,  etc.,  $1,441.&3. 


12.     CLKAU  CREKK,  TEX.     (B7.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  was  performed  during  the  year.  The  total  of  $3.45  was 
expended  for  office  expenses.  Ruling  depth  June  80,  1920,  was  1.6 
feet  at  mean  low  tide  in  the  bay  section  and  2.7  feet  at  mean  low 
tide  in  the  channel  across  Clear  Creek. 

CONTRACTS  IN  FORCE. 

None. 


iQf  the  original  allotment  of  |5,000,  |1,600  was  transferred  to  Chocolate  Bayon. 
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APPROPRIATIONS. 

Existing  project  : 

June  13,  1902  (allotted  July  8,  1902) $2.30 

Mar.  2,  1907  (allotted  Mar.  18,  1907) 10,487.86 

Mar.  3.  1909  (allotted 'Apr.  1,  1909) 5,599.03 

June  25,  1910  (allotted  Aug.  2,  1910) 11,390.97 

Mar.  4, 1913  (allotted  Jan.  28, 1914) 7, 000. 00 

Oct.  2.  1914  (allotted  Oct.  7,  1914) 2,000.00 

Aug.  8,  1917  (allotted  Oct.  2,  1917) 6,000.00 

Total 42, 480. 16 


13.  DICKINSON  BAYOU.  TEX.     (B8.) 
OPERATIONS  DTTRINO  FISCAL  TEAR. 

No  work  was  performed  during  the  j'car  and  no  money  expended. 
The  ruling  depth  June  30,  1920,  was  3.5  feet  at  mean  low  tide. 

CONTRACTS  IN  FORCK. 

None. 


APPROPRIATIONS. 

Existing  project ; 

Mar.  2,  1907  (allotted  Mar.  18,  1907) $8,039.65 

Mar.  3.  1909  (allotted  Apr.  1, 1909) 3, 981. 29 

Juoe  25,  1910  (allotted  Aug.  2,  1910) 8,699.83 

Feb.  27, 1911  (allotted  Mar.  31, 1915) 500. 00 

July  25, 1912  (allotted  Sept.  8, 1913,  and  Mar.  31,  1915) 4. 500. 00 

Oct.  2, 1914  (allotted  Oct  7, 1914,  and  Mar.  31, 1915) 3, 200. 00 

July  27,  1916  (allotted  June  30,  1917) 3, 780. 00 

Mar.  4,  1915 '1,720.00 

Total 34, 420. 77 

Receipts  from  sales,  etc.,  .$80.46. 


14.  CHOCOLATE  BAYOU,  TEX.     (B9.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  U.  S.  dredge  San  Bernard^  between  April  9  and  June  1, 1920, 
redredged  this  entire  channel  across  Chocolate  Bay  to  depth  of  about 
7  feet  and  width  of  about  70  feet,  this  being  the  least  depth  and  width 
this  dredge  could  make.  A  total  of  29,345  linear  feet  of  channel  was 
redredged  and  214,691  cubic  yards  of  material  removed  at  a  cost  of 
$12,482.92,  or  6.8  cents  per  cubic  yard.  Kuling  depth  June  80, 1920, 
was  4.4  feet  at  mean  low  tide  in  Lost  Lake,  above  the  end  of  the 
dredged  cut. 

CONTRACTS  IN  FORCE. 

None. 

^  OrlglDal  allotment  reduced  by  $1,000  transferred  to  Anahnae  Channti. 
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APPROPRIATIONS. 
Existing  project  : 

Mar.  2,  1907  (allutUti  Mnr.  is,  19<J7)__ .     :$6,512.  22 

Mar.  3,  1909  (allotted  Apr.  1,  IJiOl^) __     .  _        760.82 

June  25,  1910  (allotted  Aug.  2,  1910) 4, 853. 2^5 

Feb.  27, 1911  (allotted  May  24,  1912) 3,500.00 

Feb.  27, 1911  (allotted  Aug.  14,  1912) 5,000.00 

July  26,  1912  (allotted  Sept.  8,  1913) 2,400.00 

Oct.  2, 1914  (allotted  Oct.  7, 1914) 5,000.00 

July  27, 1916  (allotted  Aug.  13,  1919)    _ *  1,634. 00 

Aug.  8,  1917  (allotted  Oct.  2,  1917) _.    *9,500.00 

Total __     39,160.29 


15.  BASTROP  BAYOU,  TEX.     (BIO.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  performed  on  this  channel  during  the  year.  A  total 
of  $32  was  expended  for  superintendence,  office  expenses,  etc.  The 
ruling  depth  on  June  30, 1920,  was  3.3  feet  at  mean  low  tide. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
Existing  project: 

Mar.  2,  1907  (allotted  Mar.  18,  1907) 19,920.22 

Mar.  3, 1909  (allotted  Apr.  1, 1909) 7, 810. 07 

Oct.  2, 1914  (allotted  Oct.  7, 1914,  and  Apr.  13,  1915) 7, 000. 00 

.Tilly  27,  1916  (allotted  Oct.  2,  1917) '4,366.00 

Total 29,096.29 


16.  OYSTER  CREEK,  TEX.     (Bll.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  was  performed  on  this  channel  during  the  year  and  no 
money  was  expended.  The  ruling  depth  on  June  30,  1920,  was  2.4 
feet  at  mean  low  tide. 

CONTRACTS  IN  FORCK. 

None. 


» ThiB  amount  was  transferred  from  Bastrop  Bayon.   ^^^  .        ^       ,  ^         « 

>  In  addition  to  the  original  allotment  of  |6.000.  fl.OOO  was  transferred  from  Double 

Bayou,  $1,600  from  Cedar  Bayou,  and  $1,000  from  Oyster  Creek. 
*>Of  the  original  allotment  of  $7,000;  $1,000  was  transforred  to  Anahuac  Channel  and 

$1,684  to  Cliooolate  Bayou. 
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APPROPRIATIONS. 
Existing  project: 

June  25,  1910  (ullotttnl  Auk.  2,  1»10).  .__    .S8,021.12 

July  25,  1912  (ullottetl  Nov.  2o,  1918) -_.    .    2,500.00 

Oct  2. 1914  (allotttHl  Apr.  13,  1915)  _  .   .....    2, 000.  00 

Mar.  4. 1915  (allotted  Jan.  14, 1916) 2,000.00 

.luly  27,  1916  (allotted  Oct.  2,  1917) 220.00 

Aug.  8,  1917  (allotted  Oi.-t.  2,  1917) '2,780.0a 

Total 17,521.12 


WATEUWAY  FUOM  GALVESTON  TO  <H)UPUS  CUKISTI  AND  CHANNEL 
FROM  PASS  CAVALLO  TO  PORT  LAVACA,  TEX.    (GROUP  C.) 

17.  WEST  GALVESTON  HAY  AND  BRAZOS   RIVER  CANAL      (CI.) 
OPKMATION8  DURING  THE  TISCAL  YEAR. 

The  U.  S.  dredge  Scm  Bernard  redredged  the  section  from  the 
eastern  end  of  Mud  Island  Cut  to  within  6  miles  of  the  Brazos 
Eiver,  being  employed  in  this  work  from  November  14  to  December 
12, 1919,  March  26  to  April  5, 1920,  and  June  7  to  80, 1920.  A  total 
of  200,206  cubic  yards  of  material  was  removed,  at  a  cost  of  $10,- 
067.58,  or  a  cost  per  cubic  yard  of  5  cents.  A  boom  at  the  Brazos 
Kiver  end  of  this  channel  was  operated  and  maintained  during  the 
year  at  a  cost  of  $400.  The  total  cost  of  all  work  on  this  section  for 
the  year  was  $10,663.32,  including  superintendence  and  inspection, 
repair  and  upkeep  of  plant,  operation  of  boom,  surveys,  etc..  all 
charged  to  maintenance.  The  ruling  depth  June  30, 1920,  was  aoout 
4  feet  at  mean  low  tide. 

CONTRACTS  IN  FORCE. 

Xone. 


APPROPRIATIONS. 


CHANNEL    IN    WEST   GA^LVESTON    BAY. 


For  previous  projects  (acts  of  July  13,  1892,  to  Mar.  8,  1905,  inclu- 
sive; see  H.  Doc.  No.  1491,  63d  Cong..  3d  sess.,  p.  576) $35,000.00 

GALVESTON    AND   BRAZOS   CANAL. 

Previous  projects  (acts  June  13, 1902,  to  Mar.  3, 1905,  Inclusive;  see 

H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  574) 67,307.66 

Total  for  previous  projects 102,807.66 

Existing  project : 

Mar.  2,  1907 $59,500.00 

May  27,  1908 92,029.00 

Mar.  3,  1909  (allotted  Mar.  27,  1909) 37, 721. 65 

Mar.  4,  1909 1,318.18                                         I 

.July  2.5.  1912 10,000.00                                         I 

Mar.  4,  1913 10,000.00 

Mar.  4,  1913  (allotted  Mar.  9,  1914) 10, 525. 00 

^Original  allotment '-redaced  1 1,000,  by  transfer  to  Chocolate  Bayou.  I 
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Existing  project— Oonttnued. 

Oct.  2,  1914  (aUotted  Oct  7,  1914) '$15,000.00 

Mar.  4,  1915  (allotted  Apr.  2,  1915,  and  Mar.  11, 

1916) 20,000.00 

July  27,  1916 15,000.00 

Aug.  8,  1917 '20.000.00 

Mar.  2,  1919 •11,691.76 

June  5, 1920  (allotted  June  1,  1920) 25,000.00 

$327,  785.  59 

Total 430,093.25 

Uecplpts  from  sales,  etc,  $6,988.03. 


18.  CHAXNKI.   BETWEEN  BKAZOS   RIVER   AND   MAT.UJORDA   BAY. 

TEX.      (C2.) 

OPERATIONS  DLTIING  THE  FISCAL  YEAR. 

The  V.  S.  pipe-line  dredge  Guadalupe  worked  from  August  1, 
1919,  to  November  27, 1919,  on  the  redredging  of  the  channel  tetween 
the  Brazos  Eiver  and  Matagorda  Bay,  removing  a  total  of  128,680 
cubic  yards  of  material  at  a  cost  of  $12,632.88,  or  a  cost  per  cubic 
yard  of  9  cents.  This  dredge  was  destroyed  by  fire  on  November 
27,  1919.  The  U.  S.  pipe-line  dredge  San  Bernard  worked  on  the 
eastern  or  Brazos  River  end  of  the  channel  from  January  22,  1920, 
to  July  10,  1920,  removing  a  total  of  39,025  cubic  yards  a\  a  cost  of 
$1,606.09,  or  a  cost  per  cubic  yard  of  4.1  cents.  A  boom  at  the  Brazos 
Eiver  end  of  the  channel  and  four  bridges  across  it  were  operated 
and  maintained  by  the  United  States  at  a  cost  of  $3,781.56. 

Work  on  the  branch  or  tributary  channel  across  the  bar  at  the 
mouth  of  the  Colorado  River  was  completed  by  the  U.  S.  dredge 
Guadalupe  on  July  30, 1919,  there  being  excavated  52,600  cubic  yards 
of  material  at  a  cost  of  $5,000,  or  9J  cents  per  cubic  yard.  This 
completed  the  cut,  5  feet  deep  at  mean  low  tide,  and  over  40  feet 
wide.  The  U.  S.  derrick  barge  No,  8^  during  January,  1920,  re- 
paired the  Quintana  bridge  across  the  channel  at  a  cost  of  $1,833.16. 

The  total  cost  of  all  work  for  the  year  was  $31,057.28,  including 
superintendence,  inspection,  office  expenses,  salvaging  machinery 
from  the  burned  dredge  Guadalupe,  etc.,  of  which  $5,000  was  for 
new  work  and  $26,057.28  for  maintenance! 

The  ruling  depth  on  Jime  30,  1920,  over  this  section  of  the  chan- 
nel was  about  3  feet  at  mean  low  tide.  The  ruling  depth  at  the 
mouth  of  the  Colorado  Ri^er  was  about  3  feet  at  mean  low  tide. 

CX)NTR.VCTS  IN  FORCK. 

Contractor :  A.  M.  HjwII  and  Oonnerat,  Quist  (N>ntmctinjr  Co.,  Unlveston,  Tox. 

Amount  and  character  of  work:  Completely  repair  and  restore,  (o)  Bryan 
bridge,  (6)  Lonj;s  Bayou  bridge,  (c>  Cnney  bridge,  with  their  bridge  tenders' 
dwellings. 

Prices  per  unit:   (a)  $2,990,  (6)  $6,660,  (c)  $1,800. 

Date  of  approval :  April  23,  1920. 

Date  of  beginning  work:  May  20,  1920  (actually  bogaii  May  1,  1920). 

Date  of  expiration:  July  29.  1920. 

Percentage  of  completion  at  end  of  fiscal  year:  65. 


1  Original  allotment  Increased  by  $6,000  transferred  from  channel  from  Aransas  Pass 

'CMgSSal  allotment  reduced  by  $1,808.24,  transferred  to  Brazos  Rlrer,   Matagorda 
■ectlon. 
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APPROPRIATIONS. 

"Existing  project: 

June  25.  1910 _.     _     .  }i;2CK>. 000.00 

July  25,  1912 62^000.00 

Mar.  1,  1913 25,000.00 

Mar.  4.  1918  (allotted  July  27  and  Sept.  14,  1914) 6.000.00 

<X't.  2.  1914  (allotted  (M.  7.  1914) 20,000.00 

Mar.  4,  1915  (allotted  Apr.  2,  1915,  and  Mar.  11,  1916) 40,000.00 

July  27,  1916 30.000.00 

July  27,  1916   (allotte<l  Nov.  21,  1916) .    '34,000.00 

Auff.8,1917 .__     _      .  *.31,:^00.00 

Mar.  2.  1919 _ '47.827.13 

June  5,  1920  (allotted  .Inno  10,  1920) .     ..  ,S5,  000.  00 


Total ..        .    .      .  .      .     .'V^l. 127.13 

ltf»oeipt.«<  from  sales,  etc..  .<5,075.91. 


19.  GIIADALITPK  RIVER  TO  VICTORIA,  TEX.    (C3.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  was  performed  during  the  year,  and  no  money  expended. 
The  channel  across  San  Antonio  Bay  had  a  ruling  depth  of  about 
^.5  feet  at  mean  low  tide  on  June  30, 1920,  and  the  shoalest  depth  over 
the  gravel  bars  in  the  river  section  was  about  2.6  feet  at  ordinary 
i^tage  of  water. 

OONTRAC5T8  IN  FORCE. 

None. 


APPROPRIATIONS. 

Rxisting  project: 

Mar.  2,  1907 $38,829 

May  27,  1908 21.871 

Mar.  3, 1909  (aUotted  Mar.  27. 1909) 50. 000 

Mar.  4,  1909 32,000 

.Tune  25,  1910 50,000 

July  25,  1912 40,000 

Mar.  4,  1913 15,000 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 15,000 

Mar.  4, 1915  (allotted  Apr.  2,  1915) 15,000 

.Filly  27,  191(5 *1,500 

Total 279, 200 

Receipts  from  sales,  etc.,  $99.95. 

1  Of  thlB  amount  $20,000  was  allotted  from  the  channel  from  Pass  C&vallo  to  Aransas 
Pass  and  $14,000  from  Quadalape  River. 

'Original  allotment  increased  oy  $1,000  transferred  from  channel  from  Pass  CavaUo  to 
Aransas  Pass. 

•Original  amount  of  $80,000  increased  by  $1,118.89  transferred  from  Pass  Cayallo, 
Aransas  Pass  section,  $1,808.24  from  West  Galveston  Bay  and  Brazos  River  section,  and 
$16»400  from  the  lump-sum  appropriation. 

^The  original  appropriation  has  been  reduced  bv  $14,000  transferred  to  channel  be- 
tween Brazos  River  and  Matagorda  Bay  and  $8,000  transferred  to  channel  from  Pass 
Cavallo  to  Aransas  Pass. 
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20.  CHANNEL  FROM  PASS  CAVALLO  TO  PORT  LAVACA,  TEX.    (C4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  performed  on  this  channel  during  the  year.    The' 
sum  of  $29.29  was  expended  for  miscellaneous  office  work  and  was 
all  charged  to  maintenance.    The  tilling  depth  on  June  30, 1920,  was 
about  6  feet  at  mean  low  tide. 

CONTRACTS  IN  FORCE. 

None. 


♦  APPROPRIATIONS. 

Existing  project: 

June  26,  1910 $10,000 

Mar.  4,  1913 5,000 

Total 15,  OOO 


21.  C^HANXEL   VlUm  PASS  CAVALLO   TO   ARANSAS  PASS,   TEX.      (C5.> 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Xo  work  was  performed  on  this  channel  during  the  year. 

The  total  expenditure  w^as  $3,528.36  and  was  for  surveys,  superin- 
tendence, inspection,  and  office  expenses,  etc.,  all  of  wnich  was 
charged  to  maintenance.  The  nilinfi^  depth  on  June  30,  1920,  wa.s 
about  5  feet  at  mean  low  tide. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
Existing  project : 

Mar.  2,  1907 $25,500.00 

May  27,  1908 40,350.00 

Mar.  3,  1909  (allotted  Mar.  27.  1901)) 40,000.00 

Mar.  4,  1913  (allotted  Jan.  19  and  May  25,  1914) 6,000.00 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 25,000.00 

.Mar.  4. 1915  (allotted  Apr.  2,  1915,  and  Mar.  11,  1916) 45,000.00 

.Inly  27,  1916 '  18, 000. 00 

Aug.  8,  1917 '28,700.00 

Mar.  2,  1919 '4,881.11 

.nine  5,  1920  (allottwl  .Innc  10,  1020) 25,000.00 


Total 258, 431. 11 

UtH'eipt«  from  sales,  etc.,  $2,397.45. 


^  Ori^nal  appropriation  reduced  by  $20,000  transferred  to  waterway  between  Braso» 
River  and  Matagorda  Bay  and  increased  by  |8,000  transferred  from  Guadalupe  RiTer. 

'Original  appropriation  reduced  by  1 1,300  transferred  to  channel  between  Braxos  Biver 
and  Matagorda  Bay. 

•Original  appropriation  reduced  by  $1,11.S.80  transferred  to  Braxos  River,  Matagorda 
section. 
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L*2.  CHANNKL  FROM  AKANSAS  TASS  TO  COUITS  CHKISTI,  TKX.     ((Xk) 
OPKRATIONS  I)UKIN(;  THE  FISCAXi  YEAR. 

•  Xo  work  of  dredging  was  performed  during  the  year  and  no 
money  expended.  The  ruling  depth  on  June  80,  1920,  was  7  feet 
at  mean  low  tide. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
TIKTI.K   COVK   ('II A  N.N  El.    mOM    '/I'RrLK   COVE    TO   CORl'l'S    CHKISTI,    TBX. 

Previous  projects  (acts  Mar.  2,  1907,  to  Mar.  4,  1909,  iiKluslve;  sw 

H.  Doo.  No.  1491,  63cl  Coiik.,  3<1  sess.,  p.  399) J|{126.710. 17 

CHANNKI.   FKOM    AKANSAS    PASS    TO  COKPrs    CIIUIHTI.    TKX. 

Kxlstiiig  project : 

June  25,  1910 . _        .        $157, 9(X).  00 

Mar.  4,  1913 10.000.00 

Mar.  4.  1913   (aUotted  Sept.  27.  1910) 10,000.00 

Oct.  2.  1914  (allotted  Oct.  7.  1914) 10,000.00 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 15,  000. 00 

July  27,  1916 .      15,000.00 

Auc.  S.  1017.       . '10,000.00 

227,900.00 

Tdtal    ai>propriations.    ...       _     _     .__      .     _    _     .    .     .S54. 610. 17 

ltei-eli>t<  from  sales,  etc.,  $17.10. 


23.  FUKKI'OHT  HAUiU)U.  TKX. 
OPEK.VTIONS  nrRIXO  TIIK  FISCAL  YKAK. 

The  V.  S.  seagoing  hop|)er  dredges  ComMock^  ISabine^  and  Ahseeon 
workeil  between  July  1,  1919,  and  January  10,  1920,  deepening  and 
maintaining  the  channel  between  the  jetties,  removing  a  total  of 
81,166  cubic  yards  of  material,  at  a  total  cost,  including  extraordinary 
i-epairs,  of  $63,648.9:^.  or  a  cost  of  78  cents  per  cubic  yard. 

The  V.  S.  pipe-line  dredge  ^an  Bernard  worked  between  July  1 
and  August  7. 1919,  and  from  December  15,  1919,  and  March  10,  1920, 
<leepening  and  maintaining  the  turning  basin  and  the  river  channel 
from  the  lower  end  of  the  turning  basin  to  upi)er  end  of  the  jetty 
channel,  removing  a  total  of  11^7,638  cubic  yards  of  material,  at  a 
total  cost  of  $37,205.04,  or  a  cost  of  27  cents  per  cubic  yard.  The  U.  S. 
pipe-line  dredge  Guadalupe^  durmg  Octol^er,  1919,  removed  600  cubic 
yards  of  material  in  removing  a  shoal  in  the  turning  basin,  at  a  cost 
of  $7,465.84.    The  almost  continuous  rises  in  the  river  from  July, 

^Orl^al  appropriatloD  reduced  by  $6,000  transfprred  to  West  Galveston  Bay  and 
Braso0  Rtyer  Canal. 
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1919,  to  March,  1920,  have  materially  retarded  the  completion  of  the- 
work. 

The  contract  for  repair  of  the  Brazos  River  jetties  with  Charles 
Clarke  &  Co.  was  completed,  and  during  the  year  1,605.6  tons  of  small . 
riprap  at  $5.85,  2,003.8  tons  of  large  riprap  at  $6.45,  and  2,997.5  tons- 
of  crest  blocks  at  $6.50  were  placed,  and  350  pieces  of  crest  blocks 
were  picked  up  and  replaced  at  $7.50  each.  This  completed  the  north- 
east jetty  from  station  15  to  station  43,  a  distance  of  2,800  feet,  and 
completed  the  southwest  jetty  between  station  35  and  station  42,  a 
distance  of  700  feet.  The  total  cost  of  the  jetty  repairs  for  the  year 
was  $45,045.31,  including  office  expenses,  superintendence,  and  inspec- 
tion, etc.  This  work  was  much  delayed  by  adverse  weather  condi- 
tions and  rises  in  the  river. 

Tlie  total  cost  of  all  the  work  on  this  improvement  during  the  fiscal 
year,  including  repair  and  upkeep  of  plant,  superintendence,  inspec- 
tion, and  office  expenses,  etc.,  was  $157,108.18,  of  which  $63,648.93  waa 
charged  to  new  work  and  $93,459.25  to  maintenance. 

On  June  30,  1920,  there  existed  a  navigable  channel  about  18  feet 
deep  at  mean  low  tide  and  about  100  feet  wide  across  the  bar,  with  a 
channel  150  feet  wide  and  about  21  feet  deep  up  the  river  to  the  turn- 
ing basin  at  the  Freepoii;  steamship  wharf,  a  distance  of  about  1.5 
miles,  with  about  10  feet  at  mean  low  tide  immediately  in  frcmt  of  the 
Freepoi-t  Sulphur  Co.'s  dock. 

CONTRACTS  IX  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (acts  of  June  14, 1880,  to  June  3,  1896,  inclusive, 

set*  H.  Doc.  No.  14in,  68d  (Vmj?.,  3(1  sess.,  p.  412)  .     $1(53,  750.  CO 

Kxistiug  project : 

Mnr.3,1899 .         $85,000.00 

.Tune  13,  1902—     50,000.00 

Mar.  3,  1905 . .')0,000.0(> 

.rune  30,  190(; _ 87,500.00 

Mar.  2,  1907 35,000.00 

Feb.  27,  1911 100,(KK).00 

.fuly  25,  1912  _    .      2.5,000.00 

Mar.  4,  1913 -.     125, 000.  (HI 

Mar.  4,  1913  (allotted  Nov.  11,  1913) _        *  861.  08 

Oet.  2,  1914  (allotted  Oct.  7,  1914) 20,000.00 

.Mar.  4,  1915  (allotted  Apr.  2,  1915) ..    .30,000.00- 

July  27,  1916 ^..  .  175.  000.  (K) 

AuK.  8,  1917-      .       ---  21(5,KXK).0O 

Mar.  2,  1919 -   -  1(K),000.(K) 

.Tune  .5,  1920  (allotted  .Tune  10,  1920)  __     .  _.  100,000.00 

-       1,199,361.0*5 

Total -     -    -       -    -  1,3(^)3,  111.  0« 

Heeeipts  from  sales,  etc.,  $5,456.92. 

» Originally   allotted   $10.000 :   $0,1.38.02   returned   to   the  emerpeney  ai>propriHtiott 
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24.  BRAZOS  RIVER,  TEX.,  PROM  VELASOO  TO  OLD  WASHINGTON. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  performed  on  this  section  of  the  river  during  the 
fiscal  year.  The  total  charges  against  the  work  for  the  year  were 
$1,056.03,  including  superintendence,  inspection,  care  of  snag  boat 
Waco^  and  office  expenses,  all  charged  to  maintenance. 

On  June  30,  1920,  the  ruling  depth  in  the  river  between  Velasco 
and  Bolivar  Landing  was  about  8  feet  at  mean  low  tide  with  about. 
2  feet  at  mean  low  stage  of  the  river  thence  to  Old  Washington. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (acts  June  3,  1806,  to  June  13,  1902,  inclusive;  see 

H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  413) $156,000 

Existing  project : 

Mar.  3.  1905 $25,000 

Mar.  2,  1907 75,000 

Mar.  3, 1909  (allotted  Apr.  2, 1909) 25, 000 

Mar.  3,  1909  (allotted 'to  Galveston  district  Apr.  9,  1909, 
transferred  to  Dallas  district  Apr.  16,  1909,  on  ac- 
count of  snag  boat  CapU  C.  IF.  Howeil) 15, 000 

June  25,  1910 45,000 

Feb.  27, 1911 25, 000 

July  25,  1912 15,000 

Mar.  4,  1913 25, 000 

Oct  2,  1914  (allotted  Oct  7,  1914) 10,000 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 10,000 

July  27,  1916 15,000 

285. 06O 

Total 440.  OOO 

Receipts  from  sales,  etc.,  $689. 


25.  PORT  ARANSAS,  TEX. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Jetties. — No  work  was  done  on  the  jetties  during  the  year. 

Dike  on  St.  Joseph  Island. — No  work  was  done. 

Dredging. — ^The  XJ.  S.  seagoing  hopper  dredge  Gomstock  worked 
from  July  1,  1919,  to  August  24,  1919,  and  from  January  11,  1920,. 
to  March  6, 1920,  and  from  June  11, 1920,  to  end  of  fiscal  year,  main- 
taining the  channel  between  the  jetties;  it  removed  a  total  of  173,129- 
cubic  yards  of  material  at  a  total  cost  of  $41,818.88,  including  extraor- 
dinary repairs,  superintendence,  surveys,  office  expenses,  etc.,  or  a 
total  cost  per  cubic  yard  of  24  cents. 

Deep-water  harhor. — No  work  was  performed. 

Old  Government  jetty. — ^The  XJ.  S.  derrick  barge  No.  8  concluded 
the  work  of  removing  the  remains  of  the  old  Government  jetty  to- 
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within  about  250  feet  of  the  wreck  Mary^  August  25,  1919,  remov- 
ing a  total  of  597  tons  of  stone  at  a  total  cost  of  $3,983.39,  including 
superintendence  and  inspection,  etc. 

Storm  damaj^es  to  office,  wharf,  plant,  water  and  fuel-oil  ^s- 
tems,  were  repaired,  except  tne  moving  back  of  oil  tank  to  its  location 
on  the  Government  reservation,  this  work  being  done  under  a  special 
allotment  made  by  the  Chief  of  Engineers,  November  3,  1919,  at  a 
•cost  of  $18,507.87. 

The  total  cost  of  all  work  on  the  improvement  during  the  fiscal 
jear  was  $75,475.95,  of  which  $3,983.39  was  charged  to  new  work  and 
$71,492.56  to  maintenance.  Ruling  depth  June  30, 1920,  in  the  chan- 
nel between  the  jetties  was  17  feet  at  mean  low  tide,  with  a  navigable 
width  at  the  narrowest  point  of  about  125  feet.  The  deep-water 
harbor  had  a  ruling  depth  of  22  feet  over  that  portion  that  has  bcNBn 
redredged  and  about  10  feet  in  the  section  dredged  to  20  feet,  all 
depths  being  at  mean  low  tide.  Ruling  depth  in  the  channel  to  the 
town  of  Port  Aransas  was  7  feet. 

CONTRACTTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
A&ANSAS   PASS,   TEX. 

For  previous  projects  (acts  of  Mar.  3,  1879,  to  Feb.  27,  1911,  In- 
clusive; see  H.  Doc.  No.  1491,  eScl  Cong.,  3d  sess.,  p.  399) $2,278, 760 

HARBOB  ISLAND   HASBOB. 

Previous  projects  (acts  Feb.  27,  1911,  to  Aug.  24,  1912,  Inclusive; 

see  H.  Doo.  No.  1491.  63d  Conu.,  3d  sess..  p.  390)---  _  .  :J7.\titM» 

Total  for  previous  projects 2,658,750 

PORT  ARANSAS. 

Sxisting  project : 

Mar.  4,  1918 $600,000 

Oct.  2,  1914  (allotted  Oct.  7.  1914) 470,000 

Mar.  4, 1915  (allotted  Apr.  2, 1916) 180, 000 

July  27,  1916 100, 000 

Aug.  8,  1917 100,000 

Mar.  2, 1919  (allotted  Nov.  3, 1919) 40,000 

June  5,  1920  (allotted  June  10,  1920) 70.000 

1,660,000 

Total 4, 218, 760 

Receipts  from  sales,  etc.,  16,972.76. 
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2e.  BRAZOS  ISLAND  HARBOR.  TEX. 
OPERATIONfl  DURING  THE  FISCAL  TEAR. 

No  work  has  been  done  on  this  improvement  except  to  carry  on 
negotiations  with  the  local  interests  looking  toward  compliance  with 
the  conditions  of  the  river  and  harbor  act  adopting  the  project.  The 
sum  of  $288.82  was  expended  for  office  expenses. 

Buling  depth  Au^st,  1919,  on  the  bar  at  the  entrance  to  the 
harbor  was  about  7  feet,  with  5  feet  in  the  Lagjina  Madre  from  the 
harbor  to  Point  Isabel,  both  depths  being  at  mean  low  tide.  No  sur- 
vey has  been  made  since  that  date. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  TXh*.  No.  1491,  63d  Confr,  3cl  sess.,  p.  413)-  $253,  TKK).  (K) 
Returned  to  the  surplus  fund 5, 586. 22 

247,913.78 
Existing  project  : 

Mar.  2,   1919 66, 000. 00 

Total 313, 913. 78 

Receipts  from  sales,  etc.,  $0.03. 


27.  FLOOD  PROTEi^TION  AT  BROWNS VILLK,  TEX. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Work  of  river  bank  protection  on  the  Rio  Grande  at  Fort  Brown 
was  carried  on  durine  September,  October,  November,  and  Decem- 
ber, 1919,  and  from  Aiarch  15  to  June  30, 1920.  During  the  remain- 
der of  the  fiscal  year  no  work  could  be  done  on  account  of  flood  stage 
of  the  river.  Operations  during  the  year  were  confined  to  repairing 
work  previously  put  in  and  placing  a  small  amount  of  additional 
brush  mattress  below  Ioav  water  at  the  upper  bend.  A  total  of  780 
cubic  yards  of  earth  was  placed  in  repairing  levees,  and  25,585  square 
feet  of  mattress  was  placed  in  repairing  breaks  in  the  bank-protection 
work  above  low  Avater,  all  this  work  being  done  both  at  the  upper 
and  lower  bends.  In  additi<m,  13,4:00  square  feet  of  new  mattress 
work  was  placed  on  the  bed  of  the  stream  below  low  water  at  the 
upper  bena  to  extend  tlie  protection  work  previously  placed.  On 
June  30,  1920,  the  balance  of  the  allotment  for  this  work,  which  was 
from  a  fiscal  year  appropriation,  reverted  to  the  Treasury.  The  total 
cost  of  all  work  for  the  year  was  $8,531.01. 

CONTRACTS  IN  FORCE. 

None. 
'  0030— ENO 1920— FT  2 23 
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APPROPRIATIONS. 

For  previous  projects $17,000.00 

For  existing  project : 

Oct.  23,  1918    (allotted  from  general  appropriations, 

Quartermaster  Corps,  1919) $50,000 

July,    1919    (allotted    from    appropriation    for    roads, 

walks,  wharves,  and  drainage,  fiscal  year  1920) 17,000 

67,000.00 

84,000.00 
Balance  reverting  to  Treasury 20, 235. 65 

Total 63, 764. 35 


HARBOR  AT  SABINE  PASS  AND  PORT  ARTHUR  CANAL,  SABINE- 
NECHES  CANAL,  AND  JOHNSONS  BAYOU,  LA.,  AND  TEXAS. 
(GROUP  D.) 

28.  HARBOR  AT  SABINE  PASS  AND  PORT  ARTHUR  CANAL,  TEX.     (Dl.) 
OPERATIONS  DURING  THE  YTSCAL  YEAR. 

At  the  beginning  of  the  fiscal  year  the  dredge  Sabine  was  at  Free- 
port,  Tex.,  having  been  loaned  tor  work  at  that  place.  The  dredge 
was  returned  to  Sabine  Pass  August  28, 1919.  Due  to  unsatisfactory 
operation  and  the  difficulties  in  keeping  a  crew,  it  was  laid  up  at 
Beaumont,  Tex.,  September  21,  1919,  where  it  remained  during  the 
remainder  of  the  fiscal  year,  a  total  of  294  days.  Between  September 
1  and  20,  1919,  it  removed  7,071  cubic  yards  from  the  channel,  work 
being  done  between  stations  150  and  234  of  west  jetty.  The  total 
cost  of  this  dredging  was  $1,907.74,  or  27  cents  per  cubic  yard. 

The  XJ.  S.  dredge  Galveston  was  borrowed  for  work  at  Sabine  and 
commenced  dredging  on  the  bar  March  28,  1920,  continuing  until 
April  15,  1920,  during  which  period  it  removed  307  loads,  estimated 
to  contain  427,541  cubic  yards,  from  the  outer  bar  channel  between 
stations  185  and  310  of  east  jetty.  The  total  cost  of  this  dredging 
was  $46,489.41  or  10.8  cents  per  cubic  yard. 

On  May  17  and  18,  1920,  11  cross  sections  of  the  channel  through 
the  outer  bar  were  taken.  These  show  a  minimum  depth  of  29  feet 
and  a  minimum  width  for  project  depth  (28  feet)  of  100  feet.  Mid- 
channel  soundings  taken  December  23,  1919,  before  the  dredging  by 
the  Galveston  indicate  a  ruling  depth  at  that  time  of  25.2  feet  and  an 
average  depth  of  27  feet.  On  May  17, 1920,  the  ruling  depth  in  Port 
Arthur  Canal  was  found  to  be  26.5  feet  and  in  Sabine  Pass  26.2  feet 
at  mean  low  Gulf  level.  This  was  found  about  1  mile  below  the 
mouth  of  Port  Arthur  Canal. 

Contract  approved  June  23,  1919,  with  D.  M.  Picton  &  Co.,  for 
repair  and  extension  of  the  east  jetty  has  been  completed  during  the 
fiscal  year  and  an  emergency  contract  dated  March  22,  1920,  with 
the  same  firm  for  further  repairs  to  the  east  jetty  has  also  been  com- 
pleted. 

A  total  of  21,850  tons  of  core  stone  and  22,519.02  tons  of  top  and 
slope  stone  were  placed  under  these  contracts  at  an  average  total 
cost  of  $5.50  per  ton,  including  office  expenses,  superintendence,  etc. 
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The  machinery,  boilers,  etc.,  from  the  burned  dredge  Orange  were 
sold  to  the  Florence,  Ala.,  district 

The  total  cost  of  the  work  during  the  fiscal  year  was  $292,188.54, 
of  which  $186,494.72  was  for  new  work  and  $106,693.82  was  for 
maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects   (see  H.  Doc.  Xo.  1491,  63d  Cong.,  3d  sess., 

p.  539) $4, 642, 750.  Oa 

Allotted  from  permanent  indefinite  appropriation  for  operating 

and  care  of  canals  and  other  worlis  of  navigation 395, 285. 49* 

Present  project : 

July  25,  1912 $433, 800. 00 

Mar.  4,  1913 400,000.00 

Oct.  2,  1914  (allotment  of  Oct.  7,  1914) 240,  OOO.  00 

Mar.  4,  1915  (allotment  of  Apr.  1, 1915) 100, 000. 00 

Mar.  4,  1915  (allotment  of  Nov.  26,  1915) 230, 000. 00 

July  27,  1916 590,000.00 

Aug.  8,  1917 387, 500.  W 

2.381,300.00' 

Total  appropriations- 1 7, 419, 335. 4^ 

Reverted  to  surplus  fund  of  Treasury  from  sundry 

civil  act  of  June  4,  1897 $16,  297.03 

Reverted  to  surplus  fund  of  Treasury  from  river 

and  harbor  act  of  Mar.  3,  1899 1, 194.  56 

17, 491. 59^ 

Total 7, 401, 843. 90' 

Receipts  from  sales,  etc.,  $26,174.33. 


29.  SABINENECHES  CANAL,  INCLUDING  SABINE  RIVER  TO  ORANGE^ 
AND  NECHES  RIVER  TO  BEAUMONT,  TEX,     (D2.) 

OPERATIONS   DURING   THE   FISCAL   TEAR. 
SECTION  B. 

No  work  of  maintenance  was  done  on  this  section  by  the  United 
States.  On  May  6,  1919,  provided  that  full  project  dimensions  ex- 
isted, this  section  was  to  be  taken  over  by  the  United  States  from 
the  Orange  Ciounty  navigation  district  (which,  up  to  that  date,  was 
responsible  for  it)  for  future  maintenance.  Soundings  made  iit 
April,  1919,  showed  that  the  project  depth  did  not  exist  in  the  stretch 
between  the  mouth  of  the  Neches  River  and  the  mouth  of  the  Sabine 
River,  a  distance  of  about  4  miles.  Consequently,  the  Orange  County 
navigation  district  was  notified  on  April  30, 1919,  that  until  the  neces- 
sary dredging  should  be  done  they  would  still  be  held  responsible- 
for  the  maintenance  of  the  entire  section  B ;  this  responsibility  was^ 
acknowledged  by  them  in  letter  dated  May  7,  1919.  The  Orange- 
County  navigation  board  was  unable  to  secure  a  dredge  for  this 
work  until  January  7, 1920.    This  dredge  has  been  engaged  by  thenu 
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and  has  been  in  operation  on  this -work  since  about  March  10,  1920. 
Reports  from  the  board  indicate  tnat  about  370,000  cubic  yards  have 
been  removed  from  the  channel  between  stations  0  and  218,  and  that 
the  work  of  restoring  this  section  to  project  depth  and  width  is 
almost  completed.  Examination  has  not  yet  been  made  by  this  office, 
however,  to  verify  this  report. 

MAINTENANCE  OF  SECTIONS  A  AND  C. 

The  U.  S.  dredge  Col,  A,  M,  Miller^  borrowed  from  the  Galveston 
Channel  project,  was  operated  on  maintenance  dredging  in  section 
A  from  March  23  to  31,  1920,  removing  shoal  between  station  613 
and  the  mouth  of  the  Neches  River,  which  amounted  to  65,278  cubic 
yards.  This  work  cost  $13,159.46,  or  20  cents  per  cubic  yard.  The 
Miller  was  operated  on  maintenance  dredging  in  section  C  from 
April  1  to  May  31,  1920,  removing  207,000  cubic  yards  from  shoals 
in  the  Neches  River  and  turning  basin  at  Beaumont.  The  U.  S. 
derrick  barge  No.  8  was  also  operated  from  May  5  to  31,  1920,  in 
clearing  the  basin  and  river  of  sunken  logs  and  waste  timber  ahead 
of  the  Miller,  The  total  cost  for  this  work  was  $27,036.12  or  18 
cents  per  cubic  yard. 

The  Miller  and  derrick  barge  No.  8  were  engaged  during  the  month 
of  June,  1920,  on  the  subproject  for  improving  Beaumont  Harbor  by 
digging  away  the  ends  and  deepening  the  river  along  the  south  side 
of  Hart)or  Island.  Work  accomplished  during  the  month  amounts  to 
108,000  cubic  yards  at  a  cost  of  $19,126.98,  or  17.7  cents  per  cubic  yard. 

The  ruling  depth  on  May  18,  1920,  in  section  A  was  21.5  feet, 
found  near  the  junction  with  the  Port  Arthur  Canal,  and  the  ruling 
depth  in  section  C  was  24.2  feet,  which  depth  exists  over  a  small  shoal 

Just  above  the  upper  end  of  cut-off  at  Snaggy  Bend,  about  mile  20  of 
feches  River,  both  being  at  mean  low  Gulf  level. 

MAINTENANCE  OF  THE  GUARD  LOCK. 

The  guard  lock  was  maintained  by  the  Beaumont  navigation  dis- 
trict in  accordance  with  the  terms  of  the  acts  adopting  and  amending 
the  project.  Such  repairs  to  waling  timbers  on  the  gates  and  piles, 
as  were  rendered  necessary  by  collision  of  vessels  therewith,  were 
made. 

The  following  accidents  occurred  at  the  lock:  November  17,  1919, 
steamship  Cheyenne  and  tug  Magnolia  broke  down  three  piles  and 
dislocated  fender  at  northwest  corner  abutment  at  upper  gates;  De- 
cember 8,  1919,  steamship  Ashtahtda  struck  northeast  corner  abut- 
ment at  upper  gates ;  January  22, 1920,  steamship  Bloomfield  and  tug 
Helen  Henderson  struck  southeast  corner  abutment  at  upper  gates, 
smashing  timber  protection  and  breaking  piles ;  January  26, 1920,  tug 
Barranca  struck  east  abutment  at  both  upper  and  lower  gates,  doing 
considerable  damage  to  concrete  and  fender  timbers;  February  17, 
1920,  tug  Pan  Anierwan  and  barge  Tamvico  tore  away  fender  timbers 
on  east  abutment  at  upper  gate;  Marcn  11,  1920,  steamship  Keechi 
and  barges  AnMa  and  Col,  Keith  struck  southwest  corner  abutment 
at  lower  gate:  April  15,  1920,  steamship  Standard  Arrow  towed  by 
tug  Orion  struck  east  abutment  at  upper  gates,  doing  damage  to  con- 
crete and  cutting  plate  on  bow  of  the  ship ;  April  26, 1920,  steamship 
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Glenshiel  struck  south  side  east  wing  wall  at  upper  abutment,  break- 
ing down  nine  piles  and  damaging  the  concrete ;  May  20,  1920,  steam- 
ship Vesta  and  barges  Socony  9^  and  Magnolia  struck  northeast 
corner  upper  gate  abutment  and  southwest  corner  lower  gate  abut- 
ment, smashing  protection  timbers  at  both  points ;  June  6,  1920,  tug 
Katherine  and  oarge  No,  102  struck  fenders  on  southeast  corner  upper 
gate  abutment.  Damage  to  the  steamship  Standard  Arrow  on  April 
13, 1920,  is  the  most  serious  yet  reported  sustained  by  any  ship.  Ap- 
proximately 6,000  craft  of  all  kmds,  except  small  pleasure  boats, 
passed  through  the  lock  during  the  fiscal  year,  of  which  about  1,000 
were  large  vessels. 

The  amount  spent  by  the  Beaumont  navigation  district  on  main- 
tenance and  operation  of  the  lock  was  $6,461.18. 

Under  date  of  April  15,  1919,  permit  was  granted  by  authority  of 
the  Secretary  of  ^  ar  to  the  Beaumont  navigation  district  to  deepen 
to  a  navigable  depth  of  28  feet  at  mean  low  Gulf  level,  such  portions 
as  might  be  found  necessary,  of  the  waterway  from  Beaumont  to  the 
mouth  of  the  Sabine-Neches  Canal.  This  work  was  not  to  prejudice 
the  interests  of  the  Beaumont  navigation  district  in  any  future  en- 
largement of  this  waterway  that  should  be  authorized  hj  Congress. 
Bids  for  this  work  had  not  been  opened  at  the  end  of  the  fiscal  year. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

For  "  Mouths  of  Sabine  and  Neolios  Rivers,  Tex."  : 

Mar.  3.  1899 ftlO.OOO.OO 

.Tune  13,  19(12 120,000.00 

June  30,  HXM3 411,500.00 

Total $546,  500. 00 

Sections  A  and  C : 

Feb.  27,  1911 150,000.00 

Aug.  24,  1912 35,000.00 

June  23,  1913 150,000.00 

Aug.  1,  1914 : 93,000.00 

Mar.  2,  1919  (Harbor  Island) 75,000.00 

Total  appropriated  by  the  United  States 503,000.00 

Section  B: 

Feb.  27,  1911 50,000.00 

June  23,  1913 50, 000. 00 

Aug.  1,  1914 43,500.00 

Total  appropriated  by  the  United  States 143, 500.  OO 

Maintenance  of  Section  A: 

Mar  4, 1915  (allotment  of  Sept.  27,  1915) 5, 000. 00 

July  27,  1916 20,  000. 00 

Aug.  8.  1917 20,  000.  00 

July  18,  1918  (allotment  of  Aug.  29,  1918) 20,000.00 

Mar.  2, 1919  (allotment  of  Apr.  19,  1919) 40, 000.  00 

105, 000.  OO 

Total  of  United  States  funds 1,298,000.00 
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Sections  A  and  C: 

Funds  contributed  by  Beaumont  navigation  district  of  Jeffer- 
son County,  Tex.,  In  accordance  witli  provisions  of  act  of 
Feb.  27,  1911 $428,000.00 

Funds  contributed  by  Beaumont  navigation  district  of  Jeffer- 
son County,  Tex.,  In  accordance  with  provisions  of  act  of 
Mar.  4,  1913 7,500.00 

Funds  contributed  by  Beaumont  navigation  district  of  Jeffer- 
son County,  Tex.,  in  accordance  with  provisions  of  act  of 
Mar.  4,  1915 1, 000. 00 

Total 436. 500. 00 

:Section  B : 

Funds  contributed  by  Orange  County  navigation  district  in 
accordance  witli  provisions  of  act  of  Feb.  27, 1911 143, 500. 00 

Total  of  contributed  funds 580. 000. 00 

Deduction  on  account  of  amount  refunded  to  Beaumont 

navigation  district $810. 67 

Deduction  on  account  of  amount  refunded  to  Beaumont 

navigation  district 234. 33 

Deduction  on  account  of  amount  refunded  to   Orange 

County  navigation  district 921.57 

Deduction  on  account  of  amount  refunded  to  Beaumont 

navigation  district 526. 65 

2, 493. 22 

Net  total  of  contributed  funds 577, 506. 78 

Total  of  United  States  and  contributed  funds 1, 875,  506. 78 

Receipts  from  sales,  etc.,  $13,959.93. 


30.  JOHNSONS  BAYOU,  LA.     (D3.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None,  as  no  suitable  Government  dredge  could  be  secured,  and  the 
balance  available  is  not  suiBcient  to  do  the  dredging  needed  by  con- 
tract. No  money  was  expended.  The  bar  has  again  formed,  re- 
ducing effective  aepth  to  about  3  feet. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Mar.  3,  1899 $2,500.00 

Mar.  2,  1907 2,500.00 

Mar.  3, 1905  (allotted  Mar.  13, 1911,  from  emergency  appropriation)—  *  1. 795. 09 

July  25,  1912 2, 500. 00 

Mar.  4,  1913 2,500.00 

July  27,  1916 2,  500. 00 

Aug.  8,  1917 2,500.00 

Total  appropriated  and  allotted 16, 795. 69 

Reverted  to  surplus  fund  of  Treasury  from  appropriation  of  Mar.  3, 

1899 - 238. 65 

Net  total 16, 557. 04 

^AUotment  of  $2,000  of  which  $204.31  was  returned  to  the  Treasury  to  credit  of 
appropriation. 
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31.  TRINITY  RIVER,  TEX. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

A  rock-filled  crib  to  stop  erosion  of  the  bank  just  below  the  lock 
at  White  Rock  Shoals  has  been  authorized ;  but,  owing  to  unfavor- 
able river  stages,  only  preparatory  work  has  been  done.  No  other 
work  was  undertaken  except  caring  for  the  snag  boat  Trinity.  The 
total  cost  of  the  work  during  the  fecal  year  was  $2,765.05,  of  which 
$233.48  was  for  new  work  and  $2,531.57  for  maintenance. 

CONTRACT  IN  FORCE. 
I. 

Contractor :  J.  F.  Dabney,  Liberty,  Tex. 

Work :  Leasing  to  the  United  States  a  warehouse  at  Liberty,  Tex. 

Unit  price :  50  cents  per  month. 

Date  of  lease :  January  22,  1915. 

Date  fixed  for  beginning :  January  1, 1915. 

Date  fixed  for  completion :  Lease  to  run  until  canceled. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  8d  sess.,  p.  569)  —      *  $7, 000 

Present  project : 

June  13,  1902 $125, 000 

Mar.  3,  1903 250,000 

June  30,  1906 111,000 

Mar.  2,  1907 75,000 

Mar.  4,  1907 75,287 

May  27,  1908 90,000 

Mar.  3,  1900  (allotted  Apr.  2,  1909) 75,000 

Mar.  4.  1909 125,000 

June  25,  1910^ 184,000 

June  25,  1910 85,000 

Feb.-27,  1911 40,000 

July  25, 1912 440, 000 

Mar.  4,  1913 270, 000 

Oct.  2,  1914  (allotted  Oct  7,  3914) 203,000 

Mar.  4,  1915  (allotted  Apr.  1,  1915) 37,000 

July  27, 1916 •300, 000      . 

2, 486, 287 

Total 2, 492, 287 

Received  from  citizens  of  Dallas,  Tex 66, 000 

Total  of  United  States  and  contributed  funds 2, 558, 287 

Receipts  from  sales,  etc.,  $20,942.21. 


1  Spent 


Qt  on  BQirey. 
.  J  this  amount  $260,000  was  conditional  on  the  contribution  by  the  dty  of  Dallas  or 
other  local  interests. 
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32.  OPERATING  AND  CARE  OF  LOCKS  AND  DAMS,  TRINITY  RIVER,  TEX. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Operations  during  the  year  were  limited  to  minor  repairs  and  to 
maintenance.  The  expenditure  during  the  fiscal  year  was  $22,680,  all 
for  maintenance. 

CONTRACTS  IN  FORCE. 


Contractor:  Southwestern  Telegraph  &  Telephone  Co.,  Dallas,  Tex. 

Work:  Leasing  one  telephone  line  3i  miles  long;  one  telephone  set  with  ex- 
change service  at  each  of  the  Government  stations  connected  with  the  leased 
line ;  one  business  telephone  with  exchange  service  in  the  United  States  engineer 
office,  Dallas,  Tex. ;  two  auxiiliary^  telephones  connected  with  said  business  tele- 
phone. 

Contract  price:  $1  per  month  per  mile  for  leased  line  and  $2  for  each  phone 
rhereon ;  S^y  for  phone  in  Dallas  ofhce  and  $1  for  each  auxilliary  phone. 

Date  of  leape:  October  1,  1911. 

Date  rtxcd  for  beginning :  September  1,  1911. 

Date  fixed  for  completion :  I^ease  to  run  until  canceled. 

II. 

Contractor :  W.  A.  Bell,  Trinity,  Tex. 

Work :  Leasing  one  telephone  line  from  Trinity,  Tex.,  to  lock  and  dam  at 

White  Rock  Shoals,  with  telephone  set  and  telephone  service. 

Contract  price:  $2.50  per  month  plus  long-distance  tolls. 

Date  of  lease :  October  30,  1918. 

Date  fixed  for  beginning :  June  1,  1917. 

Date  fixed  for  completion:  Lease  to  run  until  canceled. 


33.  BRAZOS  RI\T:R,  TEX.,  FROM  OLD  WASHINGTON  TO  WACO. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  done  except  caring  for  plant  at  Lock  and  Dam  No.  3. 
Construction  work  at  Lock  and  Dam  No.  3  was  closed  down  on  March 
15,  1919,  until  a  further  appropriation  should  be  made,  the  available 
funds  not  being  sufficient  to  complete  the  work,  and  it  being  considered 
inadvisable  to  continue  construction  until  sufficient  funds  are  avail- 
able for  completion.  The  construction  of  Lock  and  Dam  No.  6  has 
been  postponed  until  Lock  and  Dam  No.  3  is  completed.  All  work  was 
carried  on  by  hired  labor.  The  total  cost  of  the  work  during  the 
fiscal  y6ar  1920  was  $1,847.45,  all  for  new  work. 

CONTRACTS  IS  FORCE. 


Contractor :  J.  R.  Collier,  Waco,  Tex. 

Work:  Leasing  to  the  United  States  0.48  acre  of  land  for  right  of  way  for 
standard- gage  railroad  In  Robertson  CJounty,  Tex.,  Lock  and  Dam  No.  3. 
Contract  price:  $5  per  annum. 
Date  of  lease :  January  10,  1919. 
Date  fixed  for  beginning :  November  7,  1918. 

Date  fixed  for  completion :  Date  of  completion  of  Lock  and  Dam  No.  3. 
Percentage  of  completion :  Indefinite. 
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II. 

Contractor :  Elmer  Self,  Port  Sullivan,  Tex. 

Work :  Lease  of  phone. 

Contract  price :  $2  per  month. 

Date  of  lease :  December  1,  1919. 

Date  fixed  for  beginning :  September  9,  1919. 

Date  fixed  for  completion :  Lease  to  run  until  canceled. 


APPROPRIATIONS. 

For  present  project : 

Mar.  3,  1905 $75,000 

Mar.  2,  1907 75,000 

May  27,  1908 100,000 

Mar.  3,  1909  (allotted  Apr.  10,  1909) 75,000 

Mar.  4,  1909 50,000 

June  25,  1910 75,000 

Feb.  27,  1911 50,000 

July  25,  1912 200,000 

Mar.  4,  1913 250,000 

Oct.  2.  1914  (allotted  Oct.  7,  1914) 200,000 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 200,000 

July  27,  191G 200,000 

Total 1,  550,  000 

Keceipts  from  sales,  etc.,  $15,523.14. 


34.  OPERATING  AND  CAUE  OF  LOCKS  AND  DAMS,  BRAZOS  RIVER,  TEX. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Operations  during  the  year  were  linjiited  to  minor  repairs  and  to 
work  of  maintenance,  except  at  Lock  No.  1,  where  construction  of 
the  protection  outside  the  river  wall  of  the  lock  was  practically 
completed.  The  total  expenditure  during  the  fiscal  year  was 
$20,431.30,  all  for  maintenance. 

CONTRACTS  IN  FORCE. 


Contractor:  Niivnsota  Telephone  &  Construction  Co.,  Navasota,  Tex. 
Work:  Leasing  to  the  United  States  one  telephone  at  Lock  and  Dam  No.  1, 
Brazos  River. 

Unit  price :  $2.50  per  month. 

Date  of  lease:  June  20,  1913. 

Date  fixed  for  commencement :  June  20,  1913. 

Date  fixed  for  completion :  Lease  to  run  until  canceled. 

II. 

Contractor :  The  Texas  Telephone  Co.,  Waco,  Tex. 

Work :  Leasing  to  the  United  States  one  rural  party-line  telephone  set,  with 
exchange  service,  at  Lock  and  Dam  No.  8,  Brazos  River. 
Unit  price :  |2  per  month. 
Date  of  lease :  March  18, 1918. 
Date  fixed  for  commencement :  April  1,  1918. 
Date  fixed  for  completion :  Lease  to  run  until  canceled. 
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EXPENDITURES. 

The  principal  items  of  expenditure  for  the  fiscal  year  ended  June 
30, 1920,  are  classified  as  follows : 

(a)  Services  of  lockmasters  and  additional  labor  for  maintaining 

and  operating  locks  and  dams $4, 858. 30 

(&)  Purchase  of  materials  and  service  other  than  personal  required 

in  connection  with  work  at  locks  and  dams 731. 90 

(c)  Completing  repairs' at  Lock  and  Dam  No.  1 12,471.46 

(d)  Telephone  rental  and  exchange  service 45.05. 

(e)  Office  expense,  travel,  etc.  (including  a  portion  of  expenses  of 

subofflce  and  of  division  office) 2, 323. 59 

Total  for  fiscal  year  1920 20, 431. 30 

Expenditures,  by  fiscal  years,  since  the  work  was  placed  under  oper- 
ation and  care: 

1915 $2. 346. 60 

1916 13, 199. 85 

1917 29, 119. 88 

1918 14, 104. 01 

1919 16, 500. 51 

1920 20, 431. 30 


Total  to  June  30,  1920 95,  702. 15 


RED  AND  SULPHUR  RIVERS,  ARK.  AND  TEX.,  AND  CYPRESS  BAYOU 
AND  WATERWAY  BETWEEN  JEFFERSON,  TEX.,  AND  SHREVEPORT. 
LA.     (GROUP  E.) 

35.  RED  RIVER  FROM  FULTON,  ARK.,  TO  MOUTH  OF  WASHITA  RIVER, 

OKLA.     (El.) 

OPEIUTIONS  DURING  .THE  FISCAL  TEAR. 

The  only  work  done  was  caring  for  the  snagboat  C.  A.  Culberson 
until  January  2,  1920^  on  which  date  she  was  transferred  without 
charge  to  the  Vicksburg,  Miss.,  district.  The  total  cost  of  the  work 
during  the  iBscal  year  was  $1,259.72,  all  for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong,,  3d  sees.,  p.  536)—  $347, 000 

Present  project : 

July  25,  1912 $75,000 

Mar.  4,  1913 42,000 

Oct.  2.  1914  (allotted  Oct.  7,  1914) 15,000 

Mar.  4,  1915  (allotted  Apr.  1,  1915) 40,000 

July  27,  1916 50,000 

222,000 

.  Total  of  appropriations—. 569,000 

Receipts  from  sales,  etc.,  $1,828. 29. 
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36.  SULPHUR  RIVER,  TEX.  AND  ARK.   (E2.) 
OPERATIONS   DURING   THE  FISCAL   TEAR. 

Jfo  funds  were  available  and  no  work  was  done  during  the  year. 

CONTRACTS    IN    FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  560)—  $2, 488. 99 

Present  project: 

Mar.  2.  1907 $36,00a00 

June  25,  1910 7, 500. 00 

43,  500. 00 

Total 45, 988. 99 


37.  CYPRESS  BAYOU  AND  WATERWAY  BETWEEN  JEFFERSON,  TEX., 
AND  SHREVEPORT,  LA.   (E3.) 

OPERATIONS   DURING   THE   FISCAL   TEAR. 

No  work  was  undertaken  beyond  that  of  caring  for  Caddo  Lake 
Dam. 

The  total  cost  of  the  work  during  the  fiscal  year  was  $1,026.87,  all 
for  maintenance. 

CONTRACTTS    IN    FORCE. 

None. 


APPROPRIATIONS. 

June  10,  1872 $10, 000. 00 

Mar.  3,  1873 50,000.00 

Aug.  14,  1876 13, 000. 00 

June  18,  1878 15,000.00 

Mar.  3.  1879 6,000.00 

Aug.  6,  1886 18,000.00 

Aug.  11.  1888  (aUotted  from  appropriation  for  Red  River) 5,000. 00 

Sept.  19, 1890  (survey) 10. 000. 00 

July  13.  1892  (survey) 2,000.00 

July  13, 1892  (allotted  from  appropriation  for  Red  River) 1,701.33 

Aug.  18,  1894 10,000.00 

June  3,  1896 5, 000. 00 

Mar.  2,  1907 10,000.00 

Mar.  3, 1909  (allotted  Apr.  2, 1909) 6, 000. 00 

June  25,  1910 5, 000. 00 

June  25,  1910  (construction  of  dam) 100,000.00 

Feb.  27,  1911 2, 500. 00 

July  25,  1912 5,000.00 

Mar.  4,  1913 500. 00 

Oct.  2.  1914  (allotted  Oct  7,  1914) 2,000.00 

Mar.  4,  1915  (allotted  Apr.  1,  1915) 5,000.00 

July  27.  1916 5,000.00 

Aug.  8.  1917 5, 000. 00 

July  18.  1918  (allotted  Aug.  29,  1918) 5.000.00 

Total 206, 701. 33 

Receipts  from  sales,  etc.,  $471.21. 
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IMPROVEMENT  OF  RIVERS  AND  HARBORS  IN  THE  VICKSBURG, 

MISS.,  DISTRICT. 


REPORT  OF  MAJ,  R.  P.  HOWELL,  CORPS  OF  ENGINEERS, 


IMPBOVIEMENTS. 

{The  letters  and  figures  in  parentheses  indicate  the  group  and  the  numerical  order  in  the 
group  to  which  the  respective  improyements  belong  for  purposes  of  appropriation.] 


Page. 

1.  Re<l  River  below  Fulton,  Ark. 

(Al) 2447 

2.  Ouachita   and  Black  Rivers, 

Ark.  and  La.  (A2) 2449 

3.  Tensas    River   and    Bayou 

Macon,  La.  (A3) 2454 

4.  Boeuf  River,  La.  (A4) 2455 

5.  Bayou  Bartholomew,  La.  and 

Ark.     (A5) 2456 

6.  Saline  River,  Ark.  (A6) 2457 

7.  Bayous    D'Arbonne    and 

Corney,  La.   (A7) 2458 

8.  Operating  and  care  of  locks- 

and  dams,  Ouachita  River, 
Ark.  and  La 2459 


Page. 
9.  Yazoo  River,  Miss.    (Bl)_-    2461 

10.  Tchula  Lake,  Miss.    (B2)—    2463 

11.  Tallahatchie  and  Coldwater 

Rivers,  Misa    (B3) 2464 

12.  Bear  Creek,  Miss.  (B4) 2465 

13.  Big  Sunflower  River,  Miss. 

(B5) 2466 

14.  Steele  and  Washington 

Bayous  and  Lake  Wash- 
ington,  Miss.    (B6) 2467 

15.  Mouth  of  the  Yazoo  River, 

Miss 2468 

16.  Operating  and  care  of  'ock 

and  dam.   Big   Sunflower 
River,  Miss 2469 


FOB  DESC  RIPTION  OF  IMPKOVKMKNTS  IN  THIS  DISTRICT,  SEE  PAGES   1129  TO   1169. 


RED,  BLACK.  OUACHITA,  TENSAS,  BOEUF,  AND  SALINE  RIVERS.  AND 
BAYOITS  MACON,  BARTHOLOMEW,  D'ARBONNE,  AND  CORNEY,  ARK. 
AND  LA.     (GROUP  A.) 

1.  RED  RIVER  BELOW  FULTON,  ARK.     (Al.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 


MAINTENANCE, 

The  U.  S.  snag  boat  C,  W.  Ilawell  was  working  near  Colfax  at 
the  beginning  of  the  fiscal  year.  Snagging  operations  were  con- 
tinued downstream  to  Naples,  La.  On  October  14,  1919,  the  river 
rose  and  the  boat  ran  up  to  Garland,  Ark.,  and  operations  continued 
downstream  to  Coushatta,  La.  At  the  end  of  February,  1920,  the 
boat  was  laid  up  at  Alexandria,  La.  The  following  summary  shows 
the  obstructions  removed  during  the  fiscal  year: 

Snaps  pulled 1, 343 

Stumps  pulled  and  destroyed 942 

Shore  snags  cut  and  blasted 1,428 

Leanincf  trees  cut 2,051 

Side  jamis  removed 3 

Field  cost  per  obstruction  removed . $3.68 

2447 


Digitized  by  VjOOQIC 


2448        REPORT  OF  CHIEF  OF  ENGINEERS,  U.  S.  ARMY,  1920. 

The  U.  S.  dredge  Waterway  was  laid  up  at  Jonesville,  La.,  from 
July  1  to  July  18,  1919.  After  finishing  work  in  Ouachita  and 
Black  Rivers  in  October  the  boat  went  to  Naples,  La.,  for  coal,  and 
from  the  13th  to  the  16th  made  a  cut  460  feet  long,  80  feet  wide,  and 
about  4J  feet  deep  at  Tumbull  Island,  removing  4^600  cubic  yards 
from  the  channel  at  field  cost  of  38.3  cents  per  cubic  yard.  On  ac- 
count of  high  river  stage  the  boat  was  laid  up  at  Alexandria  the 
remainder  ox  the  year. 

U.  S.  quarter  boat  No,  6  was  towed  upstream  from  Alexandria,  La., 
to  Garland,  Ark.,  and  remained  at  the  latter  place  until  August  20, 
1919.  On  the  21st  a  party  of  laborers  equipped  with  tools,  tackle, 
and  explosives,  and  housed  on  this  boat,  began  working  downstream 
clearing  the  banks  and  removing  obstructions  from  the  chaimeL 
Operations  were  continued  to  Springbank,  Ark.,  a  distance  of  48.5 
miles.  This  point  was  reached  Octofer  1, 1919,  after  which  the  force 
was  discharged  and  the  quarter  boat  laid  up.  The  following  summary 
shows  the  work  performed  by  this  party  during  the  fiscal  year : 


1  cut  and  destroyed 1, 666 

Stumps  destroyed 167 

Shore  snags  cut 867 

Logs  removed  from  channel 1,  Oil 

Side  jams  removed 6 

Leaning  trees  cut 3, 255 

Field  cost  per  obstruction  removed $0. 58 

U.  S.  quarter  boat  No.  9  was  towed  to  Shreveport,  La.,  and  remained 
there  until  August  20, 1919.  On  the  21st  a  party  of  laborers  equipped 
with  tools,  tackle,  and  explosives,  and  housed  on  this  boat,  began 
working  downstream  clearing  the  banks  and  removing  obstructions 
from  the  channel.  Operations  continued  to  Lenzburg,  La.,  a  dis- 
tance of  60.6  miles  and  the  quarter  boat  was  laid  up  October  20.  The 
following  sumimary  shows  tne  work  performed  by  this  party  during 
the  fiscal  year : 

Snags  cut  and  destroyed 238 

Stumps  destroyed 292 

Shore  snags  cut 527 

Logs  removed  from  channel 628 

Side  jams  removed 2 

Leaning  trees  cut 3, 266 

Square  yards  willows  and  brush  cut 2, 05d 

Field  cost  per  obstruction  removed $0. 55 

The  total  expenditure  during  the  year  was  $43,016.92,  all  of  which 
was  for  maintenance. 

The  sum  of  $2,325  was  received  from  the  Bogue  Phalia  drain- 
age district  for  rent  of  the  U^  S.  dredge  Waterway  from  August  8 
to  September  11,  1917,  and  $4,024.10  for  reimbursement  of  cost  of 
repairs  to  dredge  Waterway  was  transferred  to  the  appropriation  on 
February  12,  1920. 

OONTRAOrS  IN  FOBOB. 

None. 
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APPROPRIATIONS. 

Previous  projects  (H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  535) 11,553,877.50 

Existing  project : 

July  13,  1892  (river  and  harbor  act) *  $143, 298.  67 

Aug.  18,  1894  (river  and  harbor  act) '147,  511. 01 

June  3,  1896  (river  and  harbor  act) 100, 000. 00 

Mar.  3,  1899  (river  and  harbor  act) 150,000.00 

June  13, 1902  (river  and  harbor  act) 125, 000. 00 

Mar.  3,  1905  (river  and  harbor  act) 1(X),000.00 

Mar.  2,  1907  (river  and  harbor  act) 150, 000, 00 

Mar.  3,  1909  (river  and  harbor  act,  allotment 

made  Apr.  6,  1909) 65,000.00 

June  25,  1910  (river  and  harbor  act) - 75,000.00 

Feb.  27, 1911  (river  and  harbor  act) 20, 000. 00 

July  25,  1912  (river  and  harbor  act) 50,000.00 

Mar.  4.  1913  (river  and  harbor  act) 75, 000. 00 

Oct.  2,  1914  (river  and  harbor  act,  allotment 

made  Oct.  7,  1914) 30, 000. 00 

Mar.  4,  1915  (river  and  harbor  act,  allotment 

made  Dec.  11,  1915) 35, 000.  00 

July  27,  1916  (river  and  harbor  act) 55,000.00 

Aug.  8,  1917  (river  and  harbor  act,  allotment 

made  Sept.  22,  1917) 33,000.00 

July  18,  1918  (river  and  harbor  act,  allotment 

made  Aug.  29,  1918) 35,000.00 

Mar.  2,  1919  (river  and  harbor  act,  allotment 

made  Mar.  19,  1919) 16,000.00 

1,404,809.68 

Total  appropriations '  2, 958, 687. 18 

Receipts  from  contributed  funds 22, 700. 00 

Grand  total 2, 981, 387. 18 

Receipts  from  sales,  etc.,  $17,606.89. 


2.  OUACHITA  AND  BLACK  RIVERS,  ARK.  AND  LA.     (A2.) 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

MAINTENANCE. 

The  U.  S.  snag  boat  Jos,  E.  Rarisdell  was  engaged  in  towing  for 
lock  and  dam  work  from  July  1  to  August  1,  1919.  While  en  route 
from  Vicksburg,  Miss,  to  Jonesville.  ta.,  near  the  mouth  of  Red 
River,  the  main  throttle  valve  burst  August  4.  The  boat  was  under- 
going repairs  until  September  4,  when  snagging  operations  began, 
and  was  continuously  employed  until  November  20  in  removing 
obstructions  from  Ouachita  and  Black  Rivers  between  Camden,  Ark., 
and  the  mouth  of  Black  River,  a  distance  of  350.8  miles.  After  tow- 
ing two  quarter  boats  up  Boeuf  River  and  Bayou  Bartholomew,  the 
Ransdell  was  laid  up  at  Jonesville,  La.,  during  the  remainder  oi  the 
fiscal  year,  except  while  engaged  on  inspection  trips  between  El 
Dorado  Landing  and  the  mouth  of  Red  Kiver  during  June^  1920. 
The  following  summary  shows  the  obstructions  removed  by  this  boat 
from  OuiGichita  and  Black  Rivers  during  the  fiscal  year: 

Snags  pulled 625 

Stumps  pulled 121 

Leaning  trees  cut 123 


1  Not  iDcludlng  $1,701.33  allotted  to  Cypress  Bayou. 
>  Not  including  |2,488.99  allotted  to  Sulphur  River. 
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Shore  snags  cut 89 

Jams  removed 2 

Side  jams  removed 19 

Logs  removed  from  channel 31 

Field  cost  per  obstruction  removed $7. 70 

n.  S.  derrick  boat  No.  £  was  towed  and  cordelled  from  Jacks  Island 
to  El  Dorado  Landing  and  began  work  August  4,  1919.  To  October 
25  it  was  engaged  in  removing  obstructions  to  navigation  from 
Ouachita  Eiver  between  El  Dorado  Landing  and  Camden,  Ark.,  a 
distance  of  43.9  miles,  after  which  it  was  laid  up.  The  work  per- 
formed in  Ouachita  River  is  shown  in  the  following  summary  : 

Snags  pulled 972 

Stumps  pulled  and  destroyed 51 

Shore  snags  cut 1, 249 

Logs  removed  from  channel 15 

Leaning  trees  cut 2, 641 

Leaning  trees  girdled ^ 1,735 

Field  cost  per  obstruction  removed $0. 97 

The  sum  of  $27,231.59  was  expended  for  maintenance. 

DREDGING. 

The  U.  S.  dredge  Waterway  left  Jonesville,  La.,  July  18,  1919, 
and  arrived  at  Monroe,  La.,  July  20.  During  the  remainder  of  July 
and  all  of  August  the  boat  was  employed  making  two  cuts  in  front 
of  the  town.  The  aggregate  length  was  3,490  reetj  width  70  feet, 
and  about  2  to  2J  feet  in  depth.  About  18,800  cubic  yards  of  ma- 
terial was  removed  from  these  cuts,  at  a  field  cost  of  38.3  cents  per 
cubic  yard.  After  filling  in  6,700  cubic  yards  at  Lock  4,  the  boat  was 
employed  from  September  29  to  October  6,  1919,  in  making  a  cut 
1,350  feet  long,  about  70  feet  wide,  and  about  4^  feet  deep  just  above 
the  mouth  of  Black  River.  The  amount  of  material  excavated  from 
this  cut  was  16,350  cubic  yards,  at  a  field  cost  of  38.3  cents  per  cubic 

Jard.    On  October  7  the  dredge  Waterway  was  transferred  to  Red 
biver. 

The  sum  of  $13,462.45  was  expended  for  dredging  and  charged  to 
new  work. 

CONSTRUCTION    OF    LOCKS    AND    DAMS. 

The  low-water  season  of  1919  was  unusually  unfavorable  for  con- 
struction work.  The  river  fell  to  a  10-foot  stage  about  mid-July, 
rose  well  above  that  stage  in  latter  part  of  August,  receded  in  early 
September,  and  rose  again  in  middle  October,  remaining  at  medium 
and  high  stages  until  June  30,  1920.  The  period  for  which  work 
in  the  river  bed  was  practicable  was  restricted  to  80  days,  as  com- 
pared with  the  150  days'  duration  of  the  average  low  water  season. 
The  several  jobs  in  hand,  Lock  and  Dam  No.  2  excepted,  are  in  or 
near  the  Monroe  gas  field,  and  intensive  development  of  this  field, 
with  the  attendant  boom  conditions,  created  a  heavy  demand  for 
labor.  The  high  wages  offered  locally  were  met  and  some  labor  was 
imported;  but  notwithstanding  this,  it  was  impracticable  to  maintain 
adequate  working  forces.  In  consequence,  little  progress  was  made 
in  permanent  construction  work,  and  a  large  part  of  the  structural 
material  accumulated  in  anticipation  of  a  fair  working  season  was 
left  in  storage  at  the  termination  of  field  operations.  AH  the  works 
were  prosecuted  by  hired  labor. 
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The  construction  work  remaining  to  be  done  embraces  certain 
protection  work  left  unfinished  at  the  termination  of  the  contract 
wjth  the  Miller  Engineering  Co.,  for  the  construction  of  the  dam. 
In  July,  1919.  a  fill  was  placed  back  of  the  retaining  wall,  running 
downstream  from  the  dam  abutment,  preparatory  to  paving.  In 
August,  a  concrete  pavement  was  placed  back  of  the  dam  abut*ment ; 
and  during  September  and  October  the  greater  part  of  the  riprap 
pavement  back  of  the  retaining  wall  was  laid.  In  xVpril,  1920,  all 
the  gravel  required  for  the  riprap  pavement,  etc.,  was  dred<red,  towed 
to  the  dam  and  stored.  September  29,  to  October  6, 1919,  the  suction 
dredge  ^yat€rlval/  dredged  a  cliannel  across  the  bar  at  mouth  of 
Black  River,  La.,  the  work  being  charged  to  the  appropriation  for 
Lock  and  Dam  No.  2.  This  lock  and  dam  has  been  under  operation 
and  care  since  November  1,  1919,  except  as  to  the  unfinished  protec- 
tion work  and  dredging. 

TX)CK   AND    DAM    NO.    3. 

On  testing  this  lock  and  dam  in  July,  1918,  some  leakage  developed 
under  the  lock.  In  August  and  September  of  that  year  about  40 
cubic  yards  of  grout  was  pumped  under  the  floor  of  the  lock  forebay 
to  stop  the  underflow.  After  raising  the  dam  in  August,  1919,  a 
small  amount  of  seepage  was  again  observed.  It  was  decided  to 
extend  the  line  of  steel  sheet  piling  at  the  upstream  return  wall  of 
the  lock,  which  stopped  26  feet  short  of  the  end  of  the  wall,  to  and 
beyond  the  end  of  the  wall.  A  pile  driver  was  built  in  August  and 
35  piles  driven  in  that  and  the  following  month.  The  new  pning  was 
capped  with  concrete,  doweled  to  the  wall,  and  the  5-foot  overlap 
of  the  new  work  on  the  old  was  grouted  down  to  the  bottom  of  the 
piles.  This  lock  and  dam  is  completed,  but,  to  guard  against  further 
underflow,  it  is  proposed  to  force  additional  grout  under  the  lock 
floor  immediately  upstream  from  the  line  of  steel  piling  at  the  upper 
miter  wall.  This  work  has  been  under  operation  and  care,  the  above- 
described  pile  driving  excepted,  since  January  1, 1919. 


LOCK  AND  DAH   NO.   5. 


On  July  17, 1919,  began  construction  of  a  box  cofferdam,  inclosing 
the  lock  foundation  and  designed  to  exclude  a  10-foot  river  stage. 
The  cofferdam  was  puddled  to  over  half  height  bv  the  middle  of 
September ;  was  unwatered  between  the  16th  and  20tn  of  that  month, 
but  flooded  the  following  day  hy  a  blow-under  near  the  downstream 
end.  The  coffer  sheeting  was  driven  deeper,  the  puddling  continued, 
and  the  cofferdam  again  unwatered  September  24  to  27.  A  rapid 
rise  set  in  and  on  the  28th  a  portion  of  the  upstream  end  of  the 
cofferdam  slid  inward.  The  sheeting  opened  up  and  the  coffer  was 
again  flooded  through  a  narrow  gap  washed  in  the  puddle.  The 
damage  was  repaired  and  the  puddle  fill  raised  to  practically  full 
height,  a  total  of  4,600  cubic  yards  being  placed.  In  early  October 
the  cofferdam  was  pumped  out  for  the  third  time,  and  two  drivers 
were  installed  in  the  pit,  but  before  any  driving  could  be  done  the 
river  rose.  The  cofferdam  was  flooded  October  10,  through  the  sluice- 
way provided  for  the  purpose.  The  river  continued  high  to  the 
9030— ENO 1920— FT  2 24 
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end  of  the  fiscal  year.  During  the  periods  that  the  coffer  was  un- 
watered,  926  cubic  yards  of  material  was  excavated  from  the  lock 
pit  and  banked  against  the  inner  wall  of  the  structure.  Practically 
all  the  permanent  construction  work  at  Lock  and  Dam  No.  5  remains 
to  be  done ;  but  all  preliminary  work  has  been  completed,  and  ma- 
terial practically  sufficient  for  a  season's  work  is  on  hand.  During 
the  fiscal  year  four  4  by  20  by  40  foot  barges  were  built  at  No.  5  for 
other  locks,  and  floating  plant  repaired  as  follows :  Maneuver  boats 
No8,  k  Oa.  R.,  6  Oa,  R.,  and  8  Oa.  R,;  and  barges  Nos.  9081  9121, 
9126,  9181,  and  9182.  A  suction  dredge  and  towboat,  operated  from 
Lock  and  Dam  No.  5,  November,  1919,  to  May,  1920,  dredged  and  de- 
livered gravel  to  Locks  and  Dams  Nos.  2,  4,  5,  6,  and  8 ;  procuring  an 
amount  sufficient,  in  conjunction  with  that  previously  obtained,  to 
complete  the  slack  water  improvement  of  the  Ouachita  River  as  at 
present  projected.  A  4  by  29  by  60  foot  creosoted  barge  was  built 
at  the  Vicksburg  dock  of  the  third  Mississippi  River  Commission 
district  in  Maj'^,  1920,  and  towed  to  Lock  and  Dam  No.  5  in  the  fol- 
lowing month.  On  completion  of  construction  work  this  barge  will 
be  used  as  a  hull  for  the  maneuver  boat. 

LOCKS    AND    DAMS    NOS.    G    AND    8. 

Locks  and  Dams  Nos.  6  and  8  were  placed  under  "  operating  and 
care  "  January  25, 1913,  and  October  1, 1912,  respectively^.  No.  6  was 
transferred  to  "  construction  "  on  July  1,  1919,  for  carrying  out  the 
modifications  necessary  to  permit  the  elimination  of  Lock  and  Dam 
No.  7,  as  authorized  by  the  river  and  harbor  act  approved  March  2, 
1919.  In  July,  1919,  the  greater  part  of  the  plant  and  structural 
material  required  for  Lock  and  Dam  No.  6  was  barged  to  that  work. 
Camp  construction  and  plant  installation  was  started  July  21.  The 
camp  was  finished  by  middle  August,  and  olant  installation  com- 
pleted by  erection  of  the  last  driver  in  early  October,  the  delay  being 
due  to  slow  deliveries  of  material.  In  September  and  October  con- 
crete was  placed  on  lock  walJs — raising  the  greater  part  of  the  walls 
to  the  increased  height  required- — ^the  new  work  being  doweled  to  the 
old.  During  the  same  months  87  foundation  piles  were  driven  for 
the  proposed  upstream  extensions  to  the  pass  and  weir  substructures. 
October  7  to  21,  27  steel  sheet  piles  were  driven  at  the  upstream 
face  of  the  lock  return  wall.  Work  was  suspended  October  22  ac- 
count of  a  rise  in  the  river.  Camp  buildings  and  lumber  stacks  were 
anchored  to  prevent  removal  by  overflow  currents,  and  machinery 
liable  to  damage  from  immersion  was  stored  on  tne  mound.  The 
river  remained  too  high  for  construction  work  until  the  end  of  the 
fiscal  year. 

The  gravel  required  for  the  work  at  Lock  and  Dam  No.  6  was 
obtained  in  July  and  November,  1919,  and  April,  1920,  that  needed  at 
No.  8  being  procured  in  December,  1919,  and  January,  1920.  In 
May,  19*20,  lumber  for  the  pass  wickets,  with  the  metal  parts  pertain- 
ing thereto,  and  coal  for  the  coming  season's  work  was  barged  to 
Lock  and  Dam  No.  6.  A  4  by  29  by  60  foot  creosoted  barge,  built  at 
Vicksburg,  Miss.,  in  May,  1920,  was  delivered  at  Lock  and  Dam  No. 
6  in  June.  On  completion  of  construction  work  this  barge  will  be 
used  to  replace  the  present  hull  of  maneuver  boat  No,  8  Oa.  R.  Much 
the  larger  part  of  the  permanent  construction  work  at  Lock  and  Dam 
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No.  6  remains  to  be  done,  but  all  the  structural  material  required, 
with  unimportant  exceptions,  is  on  hand.  Nothing  has  been  done  at 
No.  8  beyond  the  procurement  of  concrete  aggregate. 

LOCK  AND  DAM   NO.   7. 

The  river  and  harbor  act  approved  March  2, 1919,  contains  an  item 
eliminating  this  lock  and  dam  from  the  existing  project.  The  camp 
buildings,  erected  in  1913,  were  torn  down  in  May,  1920,  and  the 
serviceable  lumber  transferred  to  Locks  and  Dams  Nos.  2  and  5  by 
a*force  detailed  from  No.  5.  A  watchman  was  emploj^ed  at  Lock  and 
Dam  No.  7  from  the  beginning  of  the  fiscal  year  until  the  buildings 
were  removed,  after  which  his  services  were  discontinued. 

Work  done  and  m<iterial  procured  at  the  locks  and  dams  under  construction  on^ 
the  Ouachita  River  for  the  fiscal  year  1920, 


Classification. 


Unit. 


Quantity— Lock  and  Dam- 


No.  2. 


I 
No.  3.        No.  5. 

I 


Nos.  6 
and  8.1 


Work  done:  j 

Cofferdam,  lock Cubic  }'ards . 

Concrete ' do 

Excavation do , 

Dredging  (charged  to  No.  2) do , 

Pavement- 
Concrete Squares 

Riprap do , 

Piling-  I 

Foundation ,  driven I  inear  fefet . . , 

Steel  sheet,  driven I  Square  feet. . 

Katerial  procured: 

Cement ,  Barrels 

Gravel !  Cubic  yards . 

Lumber '  Feetb.  m... 

Metal,  miscellaneous Tons 

Pilinc— 

I  oundation Linear  feet. . 

Steel  sheet I  Ton.s 

Sand I  Cubic  yards. 


6,220 


16,350 

20 
200 


926 


127 
800 


I 


1,300  i 


I 


1,055 

550' 7,100 

30,000  i 253,000 

1 73,870 


14,200  I 


■| 


4,200  I 


1,210 
2,070 


2,750 

5,500 

,267,000 

300,760 

7,310 

440 

1,190 


1  Work  done  applies  to  Lock  and  Dam  No.  6  only;  of  material  procured  2,300  cubic  yards  of  gravel  and  600 
eubic  yards  of  sand  are  at  No.  8. 

Expenditures,  costs,  and  balance  unexpended  for  the  locks  and  dams  under  con- 
struction, and  for  maintenance  on  the  Ouachita  River,  for  the  fiscal  year 
1920. 


Allotments. 


I  Expendi- 
Cost  for    I  tures  dur- 
period.     I  ing  fiscal 
year. 


Balance 
unex- 
pended 
July  1,1920. 


Maintenance  of  improvement. 

Lock  and  Dam  No.  2 

Lock  and  Dam  No.  3 

Lock  and  Dam  No.  S 

Locks  and  Dams  Nos.  6  and  8 
Lock  and  Dam  No.  7 

Total 


S27,23L59 

12,156.53 

3,522.39 

113,749.15 

193,899.80 

690.00 


351,249.46 


127,231.59 

13,043.76 

4,540.27 

125,732.34 

194,276.78 

766.00 


365,590.74 


11,274.28 
9,871.52 
9,665.00 
9,263.00 
105,723.22 


135,797.02 


CONTRACTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  519).    $621,500 

Existing  project : 

June  13, 1902  (river  and  harbor  act) $111,500 

Mar.  3,  1903  (sundry  civil  act) 250,000 

Mar.  3,  1905  (river  and  harbor  act) 80,000 

Mar.  3, 1905  (sundry  civil  act) 12,000 

June  30,  1906  (sundry  civil  act) 91,954 

Mar.  2,  1907  (river  and  harbor  act) 200,780 

May  27,  1908  (sundry  civil  act) 225,000 

Mar.  3,  1909   (river  and  harbor  act,  allotment  made 

Apr.  6,  1909) 160,000 

Mar.  4,  1909  (sundry  civil  act) { 135*  823 

June  25,  1910  (river  and  harbor  act) 521,000 

June  25,  1910  (river  and  harbor  act,  Camden  to  Arka- 

delphia,   Ark. ) 10, 000 

Feb.  27,  1911  (river  and  harbor  act) 292,600 

Feb.  27,  1911  (river  and  harbor  act,  Camden  to  Arka- 

delphia.  Ark. ) 7, 500 

July  25,  1912  (river  and  harbor  act) 117,500 

Aug.  24,  1912  (sundry  civil  act) 50, 000 

Mar.  4, 1913  (river  and  harbor  act) 202,  500 

Mar.  4,  1913  (emergency  river  and  harbor  act,  allot- 
ment made  Feb.  6,  1914) 10,000 

June  23, 1913  (sundi^  civil  act) 150, 000 

Oct  2,  1914    (river  and  harbor  act,  allotment  made 

Oct.  7,  1914) 320,000 

Mar.  4,  1915   (river  and  harbor  act,  allotment  made 

Apr.  1, 1915) 136.000 

June  27,  1916  (river  and  harbor  act) 499, 000 

Aug.  8,  1917   (river  and  harbor  aqt,  allotment  made 

Sept.  22,  1917) 20, 000 

Julv  18,  1918  (river  and  harbor  act,  allotment  made 

Aug.  29,  1918) 25,000 

July  18,  1918  (river  and  harbor  act) 100, 000 

Mar.  2,  1919   (river  and  harbor  act,  allotment  made 

Mar.  19.  1919) 12,000 

Mar.  2,  1919  (river  and  harbor  act) 300,000 

4, 079, 869 

Total 4, 701, 369 

Receipts  from  sales,  etc.,  $40,276.08. 


3.  TENSAS  RIVER  AND  BAYOU  MACON,  LA.     (A3.) 
OPERATIONS   DURING  THE   FISCAL  YEAR. 

In  July  the  U.  S.  quarter  boat  No.  10  was  towed  to  Clayton,  La., 
and  with  a  party  of  hired  laborers  equipped  with  tools  and  ex- 
plosives began  operations  August  21,  worting  upstream  removing 
obstructions  from  the  bed  and  banlcs  of  Tensas  River.  Work  was 
carried  on  up  Bayou  Macon  to  Andrews  Ferry,  67.2  miles  above 
the  mouth,  which  place  was  reached  October  2(.  The  party  then 
returned  downstream,  removing  all  additional  obstructions  found 
on  the  way,  and  reached  Clayton,  La.,  November  21,  1919.  Because 
of  the  high  stage  of  the  water  the  party  was  disbanded  and  the 
quarter  boat  w^as  towed  to  Hebert,  La.,  on  Boeuf  Eiver,  where  it 


Digitized  by  VjOOQIC 


KIVERS  AND   HARBORS — VICKSBURG,   MISS.,   DISTRICT.        2455 

remained  until  the  close  of  the  fiscal  year.    The  work  done  is  shown 
in  the  following  summary : 

Snaga  cut  and  destroyed 437 

Leaning  trees  removed 1,316 

Trees  girdled 34 

Shore  snags  cut 349 

Logs  removed  from  channel , 128 

Side  jams  removed 19 

Square  yards  willows  cut 175 

Field  cost  per  obstruction  removed $0.98 

The  total  expenditure  during  the  year  was  $5,000,  all  of  which  was 
for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  566) $3, 000 

Existing  project : 

Julys,  1884  (river  and  harbor  act) $4,000 

Aug.  5, 1886  (river  and  harbor  act) 4,000 

Aug.  11, 1888  (river  and  harbor  net) 5,000 

Sept  19, 1890  (river  and  harbor  act) 5, 000 

July  13, 1892  (river  and  harbor  act) 5, 000 

Aug.  18, 1894  (river  and  harbor  act) 5,000 

June  3, 1896  (river  and  harbor  act) 5,000 

Mar.  3, 1899  (river  and  harbor  act) 4,000 

June  13, 1902  ( river  and  harbor  act,  allotments  July  26, 1902 ) '_  4, 000 

Mar.  3, 1905  ( river  and  harbor  act,  allotments  Apr.  7, 1905)'—  9,  500 

Mar.  2, 1907  (river  and  harbor  act,  allotments  Mar.  20, 1907 )_  5, 000 

Mar.  3, 1909  (river  and  harbor  act,  allotments  Apr.  6, 1909)—  5, 000 

June  25, 1910  ( river  and  harbor  act,  allotments  July  19, 1910)  _  6, 000 

July  25, 1912  (river  and  harbor  act,  allotments  Sept.  26, 1912) _  3, 000 

Mar.  4, 1913  (river  and  harbor  act,  allotments  Apr.  3, 1913) __  4, 000 

Mar.  4, 1915  (river  and  harbor  act,  allotments  May  29, 1915)—  2, 000 

Aug.  8, 1917  (river  and  harbor  act,  allotment  Sept.  22, 1917 )__  2, 000 

July  18, 1918  (river  and  harbor  act,  allotment  Aug.  29, 1918)  —  4, 000 

Mar.  2, 1919  ( river  and  harbor  act,  allotment  Mar.  19, 1919)  —  1, 000 

82,500 

Total 85,500 

Receipts  from  sales,  etc.,  $27.75. 


4.  BOEUF  RIVER,  LA.     (A4.) 
OPERATIONS  nURING  THE  FISCAL  YEAR. 

No  work  was  done  as  the  necessary  plant  was  employed  on  Tensas 
River  and  Bayou  Magon,  La.    The  sum  of  $395.91  was  expended  for 

*  The  oriffln&I  allotments  of  appropriation  of  June  13,  1902»  authorized  July  26,  1902, 
were  $5,000  for  Boeuf  River,  $2,500  for  Tensas  River  and  Bayou  Macon.  Oct.  2.3,  1903, 
a  transfer  of  $1,500  from  Boeuf  River  to  Tensas  River  and  Bayou  Magon  was  authorised. 

«The  original  allotments  of  appropriation  of  Mar.  3,  1905,  authorized  Apr.  7,  1905, 
were  $5^000  for  Boeuf  River,  $5,000  for  Tensas  River  and  Bayou  Macon,  and  $2,000  for 
BayoQs  D'Arhonne  and  Corney.  Jan.  4,  1906,  a  transfer  of  $3,700  from  Boeuf  River  to 
Tensas  River  and  Bayou  Magon  was  authorized,  and  Dec.  8,  1906,  transfers  of  $400  from 
Boeuf  River  and  $400  from  Bayous  D*Arbonne  and  Corney  to  Tensas  River  and  Bayou 
Magon  were  authorized. 
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supervision  and  office  expenses  and  charged  to  maintenance.  In 
December,  1919,  U.  S.  quarter  boat  No.  10  was  towed  to  Hebert,  La., 
and  laid  up  on  account  of  high  water. 

"  CONTRACrrS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Mar.  3,  1881  (river  and  harbor  act) $5,000.00 

Aug.  2,  1882  (river  and  harbor  act) 5,000.00 

July  5, 1884  (river  and  harbor  act) 5, 000. 00 

Aug.  5,  1886  (river  and  harbor  act) 5,000.00 

Aug.  11,  1888  (river  and  harbor  act) 6,000.00 

Sept.  19,  1890  (river  and  harbor  act) 5,000.00 

July  13, 1892  (river  and  harbor  act) 10, 000. 00 

Aug.  18,  1894  (river  and  harbor  act) 8,000.00 

June  3,  1896  (river  and  harbor  act) 6,000.00 

Mar.  3,  1899  (river  and  harbor  act) 6,000.00 

June  13, 1902  (river  and  harbor  act,  allotment  made  July  26,  1902)*_  3, 500. 00 

Mar.  3, 1905  (river  and  harbor  act,  allotment  made  Apr.  7,  1905)'—  900. 00 

Mar.  2,  1907  (river  and  harbor  act,  allotment  made  Mar.  20,  1907)—  5,000.00 

Mar.  3, 1909  (river  and  harbor  act,  allotment  made  Apr.  6,  1909) 4, 000. 00 

June  25, 1910  (river  and  harbor  act,  allotment  made  July  19, 1910) *_  3, 769. 22 

July  25,  1912  (river  and  harbor  act,  allotment  made  Sept.  26,  1912) _  3, 000. 00 

Mar.  4,  1913  (river  and  harbor  act,  allotment  made  Apr.  3.  1913) 6, 000. 00 

Mar.  4, 1915  (river  and  harbor  act,  allotment  made  May  29,  1915)—  2,000.00 

July  27, 1916  (river  and  harbor  act,  allotment  made  Aug.  16,  1916 )*_  4, 000. 00 

Aug.  8, 1917  (river  and  harbor  act,  allotment  Sept  22, 1917) 5,000. 00 

Julv  18, 1918  (river  and  harbor  act,  allotment  Aug.  29,  1918) 2, 000. 00 

Mar.  2, 1919  (river  and  harbor  act.  allotment  Mar.  19, 1919) 4, 000. 00 

Total 104, 169. 22 

Heceipts  from  sales,  etc.,  $407.25. 


5.  BAYOU  BARTHOLOMEW,  LA.  AND  ARK.     (A5.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Operations  in  this  stream  were  resumed  by  the  U.  S.  quarter  boat 
No.  3^  it  having  finished  work  in  Bayou  D'Arbonne  October  7,  and 
been  transferred  to  Bayou  Bartholomew  October  11.  It  worked  up- 
stream 7.8  miles  by  October  22,  1919,  when  work  was  stopped  on 


i  The  orlRlDal  allotments  of  appropriation  of  June  13,  1002,  anthorised  July  26,  1902, 
were  $5,000  for  Boeuf  River,  $2 JOO  for  Tensas  River  and  Bayou  Magon.  Oct.  23,  1908, 
r  transfer  of  $1,500  from  Boeuf  River  to  Tensas  River  and  Bayou  Magon  was  authorized. 

•  The  original  allotments  of  appropriation  of  Mar.  3,  1905,  authorized  Apr.  7.  1906, 
were  $5,000  for  Boeuf  River,  $5,000  for  Tensas  River  and  Bayou  Macon,  and  $ 2;000  for 
Bavoua  D'Arbonne  and  Comey.  Jan.  4,  1906,  a  transfer  of  $3,700  from  Boeuf  River  to 
Tensas  River  and  Bavou  Macjon  was  authorized,  and  Dec.  8,  1906,  transfers  of  $400  from 
Boeuf  River  and  $400  from  Bayous  D'Arbonne  and  Comey  to  Tensas  River  and  Bayou 

■  The^rilinal  allotments  of  appropriation  of  June  25,  1910^  authorised  July  19.  1910, 
nrovided  $5,000  for  Bayou  Bartholomew  and  $2,500  for  Bayous  D'Arbonne  and  Comey. 
Dec  1.  1910,  a  transfer  of  $1,000  from  Bayou  Bartholomew  to  Bayous  D'Arbonne  and 
Carney  was  authorized.  Dec.  5,  1911,  a  transfer  of  $1,269.22  from  Bayou  Bartholomew 
to  Boeuf  River  was  authorized.  ^  ^  ,     ««    ^^^^        ^,-  _.    ^   *        -.^i    «aio 

<  The  original  allotments  of  appropriation  of  July  27,  1916,  authorized  Aug.  16,  1916, 
provided  $4,000  for  Bayou  Bartholomew  and  $3,000  for  Boeuf  River.  Dec.  22,  1916,  a 
transfer  of  $1,000  from  Bayou  Bartholomew  to  Boeuf  River  was  authorised. 
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account  of  high  water.    The  boat  was  then  towed  to  Wardville,  La., 
and  laid  up.    The  work  done  is  shown  in  the  following  summary : 

Snaps  blasted 1 10 

Shore  maps  cut II__II  306 

Logs  cut  up II__I_  ^4 

Side  jams  removed 5 

Leaning  trees  cut 98 

Square  yards  willows  and  brush  cut CIO 

Field  cost  per  obstruction  removed $1.  lo 

The  total  expenditure  during  the  year  was  $1,500,  all  of  which 
was  for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Mar.  3,  1881  (river  and  harbor  act) $8,000.00 

Aug.  2,  1882  (river  and  harbor  act) 5, 000. 00 

July  5,  1884  (river  and  harbor  net) 5,000.00 

Aug.  5,  1886  (river  and  harbor  act) 5,000.00 

Aug.  11.  1888  (river  and  harbor  act) 5,000.00 

Sept.  19,  1890   (river  and  harbor  act) 5,000.00 

July  13,  1892  (river  and  harbor  act) 5,000.00 

Aug.  18,  1894  (river  and  harbor  act) 5,000.00 

.Tune  3,  1896  (river  and  harbor  act) 4,000.00 

Mar.  3,  1899  (river  and  harbor  act) 5,000.00 

June  13,  1902  (river  and  harbor  act,  allotment  made  July  26,  1902) ._  5, 000. 00 

Mar.  3.  1905  (river  and  harbor  act  allotment  made  Apr.  7,  1905) __  5,000.00 

Mar.  2,  1907  (river  and  harbor  act,  allotment  made  Mar.  20,  1907)—  5,000.00 

Mar.  3.  1909  (river  and  harbor  act,  allotment  made  Apr,  6,  1909) __  4.000.00 

•Time  25, 1910  (river  and  harbor  act,  allotment  made  July  19, 1910)*—  2,  730.  78 

July  25, 1912  (river  and  harbor  act.  allotment  made  Sept.  26,  1912)—  3, 000. 00 

Mar.  4,  1913  (river  and  harbor  act,  allotment  made  Apr.  3,  1913) ___  4,000.00 

July  27,  1916  (river  and  harbor  act,  allotment  made  Aug.  16,  1916)*—  3,000.00 

Total 83,730.7« 


6.  SALINE  RIVER,  ARK.     (A6.)  . 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  done  in  this  stream,  as  the  necessary  plant  was 
employed  in  Ouachita  River  during  the  season  of  low  water.  No 
money  was  expended, 

CONTRACTS  IN  FORCE. 

None. 

^  The  original  allotments  of  approi>rlation  of  June  25,  1910,  authorised  July  10,  1010, 
proTlded  $5,000  for  Bayou  Bartholomew  and  $2,500  for  Bayoue  D'Arbonne  and  Comey. 
Dec.  1,  1900,  a  transfer  of  $1,000  from  Bayou  Bartholomew  to  Bayous  D*Arbonne  and 
Comey  waa  authorised.  Dec.  5,  1911»  a  transfer  of  $1,260.22  from  Bayou  Bartholomew 
to  Boeuf  Riyer  was  authorised. 

*The  original  allotments  of  appropriation  of  July  27,  1016,  authorised  Aufr.  16.  1016, 
provided  $4,000  for  Bayou  Bartholomew  and  $3,000  for  Boeuf  River.  Dec.  22,  1016.  a 
transfer  of  $1,000  from  Bayou  Bartholomew  to  Boeuf  River  was  authorised. 
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APPROPRIATIONS. 

Previous  projects  (se**  H.  Doc.  1491,  63d  Cong.,  Sd  sess.,  p.  548) $21,500.00 

Existing  project : 

June  25,  1910  (river  and  harbor  act) $5,400.00 

July  25,  1912  (river  and  harbor  act) 3,000.00 

Mar.  3,  1905  (emergency  river  and  harbor  act,  allot- 
ment made  Mar.  6,  1912) 291.67 

Mar.  4,  1913  (river  and  harbor  act) 3,000.00 

Aug.  8,  1917  (river  and  harbor  act,  allotment  Sept. 

22,  1917) 1,500.00 

July  18,  1918  (river  and  harbor  act,  allotment  Aug. 

29.  1918) 1,500.00 

14,691.67 

Total 36, 191. 67 


7.  BAYOUS  D'ARBONNE  AND  CORNEY,  LA.     (A7.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

U.  S.  quarter  boat  No,  3  began  work  August  5, 1919.  The  party  of 
laborers  housed  thereon  was  employed  in  clearing  the  banks.  Oper- 
ations were  continued  from  the  mouth  of  Bayou  Corney  downstream 
to  the  mouth  of  D'Arbonne,  a  distance  of  37.7  miles.    The  latter 

g)int  was  reached  October  6.  1919,  and  the  boat  was  then  taken  to 
ayou  Bartholomew.    The  roUowing  summary  shows  the  obstruc- 
tions removed : 

Snags  destroyed 518 

Logs  removed  from  channel 1,487 

Shore  snags  cut 1,353 

Side  Jams  removed 15 

Leaning  trees  cut * 1,  416 

Trees  girdled 381 

Square  yards  willows  and  brush  cut 670 

Field  cost  per  obstruction  removed $0.  57 

The  total  expenditure  during  the  year  was  $3,439.49,  all  of  which 
was  for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

July  5,  1884  (river  and  harbor  act) $5,000 

Aug.  5,  1886  (river  and  harbor  act) 2,000 

Aug.  11, 1888  (river  and  harbor  act) 2, OOO 

Sept  19,  1890  (river  and  harbor  act) 2,000 

July  13,  1892  (river  and  harbor  act) 4,000 

Aug.  18, 1894  (river  and  harbor  act)* 8, 000 

June  13, 1902  (river  and  harbor  acf,  allotment  July  26, 1902) 2, 500 

Mar.  3,  1905  (river  and  harbor  act,  allotment  Apr.  7,  1905)* 1,600 

» Included  $1,000  for  Little  D'Arbonne. 

•The  original  allotments  of  appropriation  of  Mar.  3,  1005,  authorized  Apr.  7,  1905, 
were  $5,000  for  Boeuf  River,  $5,000  for  TenBas  River  and  Bayou  Macon,  and  $2,000  for 
Bayous  D'Arbonne  and  Corney.  Jan.  4,  1906,  a  transfer  of  $3,700  from  Boeuf  River  to 
Tensas  River  and  Bayou  Macon  was  authorized,  and  Dec.  8,  1906,  transfer  of  $400  from 
Boeuf  River  and  $400  from  Bayous  D'Arbonne  and  Corney  to  Tensas  River  and  Bayou 
Macon  were  authorized. 


Digitized  by 


Google 


RIVERS  AND  HARBORS — VICKSBURG,   MISS.,   DISTRICT.        2459 

Mar,  2,  1907  (river  and  harbor  act,  allotment  Mar.  20.  1907) $2,000 

Mar.  3,  1909  (river  and  harbor  act,  allotment  Apr.  6,  1909) 2,000 

June  25,  1910  (river  and  harbor  act,  allotment  July  19,  1910)' 3,500 

July  25,  1912  (river  and  harbor  act,  allotment  Sept.  26,  1912) 3,000 

Mar.  4,  1913  (river  and  harbor  act,  allotment  Apr.  3,  1913) 2,000 

July  27,  1016  (river  and  harbor  act,  allotment  Aug.  16.  1916) 3, 000 

Aug.  8,  1917  (river  and  harbor  act,  allotment  Sept.  22,  1917) 3,500 

July  18,  1918  (river  and  harbor  act,  allotment  Aug.  29,  1918) 2, 500 

Mar.  2,  1919  (river  and  harbor  act,  allotment  Mar.  19,  1919) 2,000 

Total 45,600 


a  OPERATING  AND  CARE  OF  LOOKS  AND  DAMS,  OUACHITA  RIVER, 

ARK.  AND  LA. 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  movable  dams  were  down  for  a  period  of  322  days  in  the 
lower  river  and  285  days  in  the  upper,  hi^h  and  medium  river  stages 
prevailing  to  a  practically  unprecedented  degree  during  the  greater 
part  of  the  period  for  which  low  stages  usually  obtain.  Open-river 
navigation  was  practicable  during  the  time  the  dams  were  down. 
In  addition  to  the  ordinary  work  incident  to  the  operation  of  the 
slack-water  system  the  following  work  was  accomplished  by  hired 
labor,  practically  all  of  it  being  done  by  the  regular  forces  at  the 
several  sites.  Lock  and  Dam  No  4  excepted. 

LOCK  AND  DAM  NO.  2. 

Dwelling,  shop,  and  storehouse  repainted,  built  100  feet  of  con- 
crete sidewalk,  and  overhauled  derrick  on  the  maneuver  boat.  The 
local  force  also  asi^sted  on  the  protection  work  reported  on  page  2451. 

LOCK  AND  DAM  NO.  8. 

Dwelling,  lockman's  cottage,  and  storehouse  repainted;  and  a  camp 
building  left  at  the  site  was  remodeled  into  a  cottage  for  laborers, 
using  lumber,  etc.,  salvaged  from  other  camp  buildings.  A  concrete 
floor  was  placed  in  the  storehouse. 

LOCK   AND  DAM   NO.   4. 

Operation  of  the  lock  was  suspended,  all  the  work  done  being 
directed  to  the  reconstruction  of  the  dam,  which  failed  August  10, 
1917.  During  July,  1919,  cement,  lumber,  and  coal  for  the  operations 
proposed  for  the  season  were  procured,  a  turntable  pile  driver  built, 
and  other  preparatory  work  done.  In  August  the  dredge  Waterway 
placed  2,250  cubic  yards  of  fill  in  the  weir  foundation,l)ringing  the 
river  bed  to  masonry  grade,  and  in  early  September  deposited  4,468 
cubic  yards  in  the  hole  scoured  below  the  dam  hy  the  freshet  of  Sep- 
tember, 1913.    August  22,  1919,  began  driving  piling  for  the  retain- 

iThe  original  allotments  of  appropriation  of  June  25,  1910,  authorized  July  19,  1910, 
proylded  $5,000  for  Bayou  Bartholomew  and  $2,500  for  Bayous  D'Arbonne  and  Corney. 
Dec.  1,  1910,  a  transfer  of  $1,000  from  Bayou  Bartholomew  to  Bayous  D'Arbonne  and 
Corney  was  authorized.  Dec.  5,  1911,  a  transfer  of  $1,269.22  from  Bayou  Bartholomew 
to  Boeuf  River  was  authorized. 
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ing  wall  extending  downstream  from  the  dam  abutment.  From  the 
date  given  to  October  13,  with  a  suspension  of  work  on  account  of  a 
rise  in  the  river  August  25  to  September  8,  there  were  driven  473 
sheeting  piles  for  the  foundation  trench  for  the  retaining  wall,  110 
sheet  piles  for  the  puddle-wall  cofferdam  partially  inclosing  this 
wall,  100  foundation  piles,  and  20  steel  sheet  piles.  In  connection 
with  the  above,  108  guide  piles  were  driven  ana  capped  for  preserv- 
ing the  alignment  of  the  sheet  piles.  In  addition  to  the  foregoing,  52 
steel  piles  and  10  round  piles  (guides)  were  driven  in  the  cross- river 
line  of  interlocking  piling  at  the  heel  of  the  dam.  In  September 
the  greater  part  of  the  concrete  seal  between  the  heel  of  the  old  dam 
and  the  adjacent  cross-river  line  of  interlocking  piling  driven  in 
1914  was  broken  up  with  dynamite  and  removed  to  the  riprap  fill 
below  the  old  dam.  During  the  season,  2,382  cubic  yards  of  material 
was  excavated  from  the  foundation  trench  for  the  retaining  wall. 
Construction  work  was  suspended  October  14  on  account  of  a  rise 
in  the  river,  and  continued  high  stages  prevented  resumption  within 
the  fiscal  year.  There  was  procured  during  the  periods  for  which 
river  stages  prevented  construction  work  sand  and  gravel  for  con- 
crete aggregate  sufficient  in  connection  with  that  previously  ob- 
tained to  complete  the  dam.  During  the  high-water  season  maneuver 
boat  No,  i  Oa.  R.  and  barges  Nos,  ^81^  912Jf.^  and  9126  were  repaired 
and  the  construction  plant  put  in  working  condition.  Much  the 
larger  part  of  the  construction  at  Dam  No.  4  remains  to  be  done,  but 
all  preliminary  work  has  been  accomplished  and  the  greater  portion 
of  the  structural  material  required  has  been  procured. 

Statement  of  work  done  and  material  procured  at  Dam  No.  4,  Ouachita  River, 
during  the  fiscal  year  1920. 


Classification. 

Unit. 

Quantity. 

Work  done: 

Coffordam.  T>uddl<vwBll , . ,  ^ . . . , . , 

Linear  feet 

110 

Excavation                               

Cubic  yards 

2.382 

Fill,  earth 

do 

el  718 

PUlnj?- 

Foundation r , . .  - 

Linear  feet 

2.400 

Ouicie        

do 

2,600 

Steel  sheet 

Square  feet 

4.600 

Wooden  sheet , , 

...".do 

7,200 
2.000 

Material  procured:  ^ 

Gravel      

Cubic  yards 

Lumber ,„,^,,„, ,...--,-., ^ 

Feetb.m 

191  000 
10.640 

lletal,  structural 

Pounds 

Sand                       .            

Cubic  yards 

2,700 

1  Exclusive  of  material  on  hand  but  procured  previous  to  the  fiscal  year  1020. 
LOCK  AND  DAK  NO.  6. 

This  lock  and  dam  was  placed  under  "  construction  "  July  1, 1919i 
for  makinff  the  modifications  necessary  to  permit  the  elimination  or 
Lock  and  l)am  No.  7.     (See  p.  2452.) 

LOCK  AND  DAM  NO.  8. 

The  lockman's  cottage  was  screened  and  painted.  The  hull  of  the 
maneuver  boat  was  repaired,  boiler  and  engine  replaced,  and  boiler 
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house  painted.  The  launch  Franklin  was  painted  and  a  new  engine 
installed.  During  December  and  January  the  local  force  assisted  in 
the  procurement  of  gravel  for  the  proposed  modifications  to  this 
work. 

Maneuvers  of  Ouachita  River  dams  during  the^  flsoal  year  1920, 


Raised. 


Lowered. 


River  stage- 


Above  low 
water. 


Above 
pass  sill. 


Days  up. 


Dam  No.  3: 

Aug.  18, 1919.. 
Sept.  11, 1910.. 


TotaL.. 


Dam  No.  3: 

Aug.  4. 1919... 
Sept.  11, 1919.. 


Total.. 


Dam  No.  8: 

July  8, 1919... 
July  18, 1919.. 
Sept  4, 1919.. 


TotaL.. 


Aug.  28,1919 
Oct.   16,1919 


Feet. 
10.5 
12.6 


Fed. 
8.2 
10.3 


8 
35 


Aug.  29,1919 
Oct.   15,1919 


8.7 
10.4 


July  10,1919 
Aug.  27^1919 
Oct.  12,1919 


5.7 
4.9 
10.1 


43 


2.1 

3.8 


25 
34 


59 


2.4 

1.6 
6.8 


2 
40 
38 


80 


OONTRACTS  IN  FORCE. 

None. 


EXPENDITURES. 

Locks  and  Dams  Nos.  6  and  8 : 

Fiscal  year  1913 $5,273.60 

Fiscal  year  1914 20, 110. 29 

Locks  and  Dams  Nos.  4,  6,  and  8 : 

Fiscal  year  1915 18. 263.  55 

Fiscal  year  1916 14, 924. 37 

Fiscal  year  1917 23, 803. 69 

Fiscal  year  1918 39,027.20 

Locks  and  Dams  Nos.  2,  3,  4,  6,  and  8  : 

Fiscal  year  1919 94, 920. 25 

Fiscal  year  1920 206, 148. 63 

Total    422, 471. 58 


YAZOO  RIVER  AND  TRIBUTARIES,  MISS.     (GROUP  B.) 

9.  YAZOO  BIVER,  MISS.     (Bl.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  U.  S.  snag  boat  Ben  Humphreys  was  laid  up  at  Vicksburg, 
Miss.,  from  July  1  to  15, 1919.  The  if.  S.  l9^mcll  Ouachita  and  two 
other  small  boats  were  then  towed  to  Belzoni,  Miss.    Snagging  op- 
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erations  were  resumed  July  21  and  were  prosecuted  continuousljr 
until  August  6, 1919.  During  this  period  the  river  was  worked  over 
between  Belzoni,  Miss.,  and  Greenwood,  Miss.,  a  distance  of  53  miles^ 
A  dredge  bucket  was  then  installed  and  the  boat  was  engaged  in 
dredging  shoals  until  September  9,  when  the  hoisting-engine  crank 
shaft  broke.  The  boat  was  run  to  v  icksburg  for  a  new  shaft,  after 
which  it  was  transferred  to  other  works  of  this  district.  A  cut  300 
feet  long,  55  feet  wide,  and  average  depth  of  6^  feet  was  made  at 
McCormick  bar;  575  feet  long,  55  feet  wide,  and  average  depth  of 
10  feet  at  Yazoo  City;  800  feet  long,  55  feet  wide,  7  to  8  feet  deep 
at  Short  Creek;  a  slide  from  the  bank  and  29  logs  were  taken  out 
at  O'Neal  Creek.  The  Ben  Humphreys  returned  to  Vicksburg,  Miss.^ 
November  15,  1919.  From  January  1  to  8  and  15  to  21,  inclusive, 
the  boat  was  used  by  the  third  district,  Mississijjpi  River  Commis- 
sion, removing  trees  from  the  bank  of  the  Mississippi  River  at  Kin^ 
Point.  On  March  24,  1920,  the  boat  was  loaned  to  the  Mississippi 
River  Commission,  and  on  March  31,  while  engaged  in  taking  dis- 
charge measurements,  struck  a  hidden  obstruction  which  caused  her 
to  sink  in  40  feet  of  water  in  the  Mississippi  River  near  Angola,  La. 
Reimbursement  amounting  to  $1,373.29  for  services  and  supplies 
furnished  has  been  made  and  credited  to  the  allotment. 

The  work  done  in  the  Yazoo  River  is  shown  in  the  following 
summary : 

Snags  pulled 329 

Stumps  pulled 71 

Logs  removed  from  channel 246 

Ix^anlng  trees  cut 80 

Cubic  yards  of  material  dredged 9,810 

Field  cost  per  obstruction  removed $4. 45 

Cost  per  cubic  yard  of  material  dredged ?0. 30 

After  finishing  repairs,  U.  S.  derrick  boat  No,  116  left  Belzoni,. 
Miss.,  August  16,  and  worked  up  to  mouth  of  Tallahatchie  River,  a 
distance  of  67  miles,  by  September  16, 1919.  The  work  done  is  shown 
in  the  following  summary : 

Snags  pulled 10 

Snags   destroyed 8 

Logs  removed  from  channel 19^ 

Field  cost  per  obstruction  removed $5, 74 

After  suspending  work  in  Tchula  Lake,  a  chopping  party  moved 
down  Yazoo  River  from  mouth  of  Tchula  JLake  to  Steele  Bayou,  135 
miles,  reaching  the  latter  place  November  22,  1919.  The  following 
obstructions  were  removed  while  the  party  was  in  progress : 

Snags  blasted 30 

leaning  trees  cut 75 

Field  cost  per  obstruction  removed $2. 92 

The  total  expenditure  during  the  year  was  $9,963.84,  all  of  which 
was  for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 

Previous  project  (H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  582) $39,023.06 

Existing  project : 

Mar.  3,  1873  (river  and  harbor  act) 976.94 

Mar.  3,  1875  (river  and  harbor  act) 12,000.00 

Aug.  14, 1876  (river  and  harbor  act) 15,000. 00 

June  18,  1878  (river  and  harbor  act) 25. 000. 00 

Mar.  3,  1879  (river  and  harbor  act) 15, 000. 00 

June  14,  1880  (river  and  harbor  act) 12, 000. 00 

Mar.  3,  1881  (river  and  harbor  act) 6, 000,  00 

Aug.  2,  1882  (river  and  harbor  act) 8,000.00 

July  5, 1884  (riyer  and  harbor  act) 10, 000. 00 

Aug.  5,  1886  (river  and  harbor  act) 15,000.00 

Aug.  11,  1888  (river  and  harbor  act) 32,000.00 

Sept.  19,  1890  (river  and  harbor  act) 25, 000.  00 

July  13, 1892  (river  and  harbor  act) 20, 000. 00 

Aug.  18,  1894  (river  and  harbor  act) 20,000.00 

June  3,  1896  (river  and  harbor  act) 20,000.00 

Mar.  3,  1899  (river  and  harbor  act) 20,000.00 

June  13,  1902  (river  and  harbor  act,  allotment  July  30, 1902) 21,000. 00 

Mar.  3,  1905  (river  and  harbor  act,  allotment  Apr.  7,  1905)' 78,000.00 

Mar.  2,  1907  (river  and  harbor  act)* 34,  500. 00 

Mar.  3,  1909  (river  and  harbor  act.  allotment  Apr.  6,  1909) 10, 000.  00 

June  25, 1910  (river  and  harbor  act,  allotment  Aug.  2,  1910)* 10, 778.  HI 

July  25, 1912  (river  and  harbor  act,  allotment  Sept.  6,  1912) 7,000. 00 

Mar.  4, 1913  (river  and  harbor  act,  allotment  Apr.  5, 1913) 9, 000. 00 

Oct  2, 1914  (river  and  harbor  act.  allotment  Oct.  24.  1914) 14, 000. 00 

Mar.  4,  1915  (river  and  harbor  act,  allotment  May  4, 1915) 5, 000. 00 

July  27,  1916  (river  and  harbor  act,  allotment  Aug.  21,  1916) 16, 000. 00 

Aug.  8,  1917  (river  and  harbor  act,  allotment  Sept.  22,  1917) 9, 000. 00 

July  18, 1918  (river  and  harbor  act,  aUotraent  Aug,  23,  1918) 8, 000.  00 

Mar.  2, 1919  (river  and  harbor  act,  allotment  Mar.  19, 1919) 12, 000.  00 

Total 529,  278.  51 

Receipts  from  sales,  etc.,  $1,987.93. 


10.  TCHULA  LAKE,  MISS.     (B2.) 
OPERATIONS   DURING  THE   FISCAL   TEAR. 

A  party  of  laborers,  lodged  and  fed  on  quarterboats,  was  employed 
from  September  2  to  November  10,  1919,  in  destroying  obstructions 
in  the  bed  and  clearing  overhanging  trees  from  the  banks  between 
the  head  of  this  waterway  and  MilesS)n,  Miss.,  a  distance  of  31  miles. 
The  work  performed  is  shown  in  the  following  summary : 

Stumps  cut 247 

Stumps  blasted 95 

Logs  blasted 137 

Logs  cut 397 

Leaning  trees  cut 2, 465 

Field  cost  per  obstruction  removed $0. 90 


^The  original  allotments  of  appropriations  of  Mar.  3,  1905,  authorized  Apr.  7,  1905, 
were  $90/)00  for  Yazoo  River  ana  snag  boat  and  $5,000  for  Tallahatchie  and  Cold  water 
Rivers.  July  12,  1906,  a  transfer  of  $5,000  from  Yazoo  River  to  Tallahatchie  and  Cold- 
water  Rivers  was  authorized.  A  transfer  of  $7,000  from  Yazoo  River  to  Big  Sunflower 
River  was  authorized  Dec.  23,  1909. 

*The  river  and  harbor  act  of  Mar.  2,  1907,  made  specific  appropriation  of  $100,000  for 
Big  Sunflower  River  and  $4,000  for  Tallahafchle  River  above  mouth  of  Coldwater  River 
to  BatesvllleL  The  following  allotments  for  maintenance  were  authorized  Mar.  20,  1907 : 
Yazoo  River,  $36,000;  Tallahatchie  and  Coldwater  Rivers,  $5,000;  and  Tchula  Lake, 
$4,000.  A  transfer  of  $1,500  from  Yazoo  River  to  Tallahatchie  and  Coldwater  Rivers 
was  authorized  Dec.  23,  1908. 

•  The  original  allotments  of  appropriation  of  June  25,  1910,  authorized  Aug  2,  1910. 
provided  $16,000  for  Yazoo  River.  $5,000  for  Tallahatchie  and  Coldwater  Rivers,  and 
$10,000  for  Big  Sunflower  River.  A  transfer  of  $1,221.49  for  Yazoo  River  to  Tallahatchie 
and  Coldwater  Rivers  was  authorized  Mar.  22.  1911,  and  a  transfer  of  $4,000  from  Yazoo 
River  to  Big  Sunflower  River  was  authorized  Dec.  5,  1911. 
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The  total  expenditure  during  the  year  was  $2,972.91,  all  of  which 
was  for  maintenance. 

CONTRACTS  IN  FORCE. 

Xone. 


APPROPRIATIONS. 

Mar.  3,  1881  (river  and  harbor  act) $3,000.00 

Aug.  2,  1882  (river  and  harbor  act) 2,500.00 

July  5, 1884  (river  and  harbor  act) 1,  oOO.  00 

Aug.  5,  1886  (river  and  harbor  act) 2,000.00 

Aug.  11,  1888  (river  and  harbor  act) 3,000.00 

Sept.  19,  1890  (river  and  harbor  act) 3. 000. 00 

July  13,  1892  (river  and  harbor  act) 3,000.00 

Aug.  18,  1894  (river  and  harbor  act) 3,0(K).0O 

June  13,  1902  (river  and  harbor  act,  allotment  July  30,  1902) 4,  OCX).  00 

Mar.  3.  lOOo  (river  and  harbor  act,  allotment  Apr.  7.  1905) 4, 0(K).  00 

Mar.  2,  1907  (river  and  harbor  act,  allotment  Mar.  20.  1907) 4, 0(X).  00 

Mar.  3,  1909  (river  and  harbor  act,  allotment  Apr.  6,  1909)* 3,  886.  73 

Mar.  4, 1913  (river  and  harbor  act,  allotment  Apr.  5,  1913)' 2,083.  24 

July  27,  1916  (river  and  harbor  act,  allotment  Aug.  21,  1916) 3,000.  00 

Aug.  8,  1917  (river  and  harbor  act,  allotment  Sept.  22,  1917) 1,000.  00 

Mar.  2,  1919  (river  and  harbor  act,  allotment  Mar.  19,  1919) 3, 000.  00 

Total 45, 969. 9T 


11.  TALLAHATCHIE  AND  COLDWATER  RIVERS,  MISS.     (B3.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  U.  S.  derrick  boat  Xo.  116^  with  a  party  of  hiborers  housed 
and  fed  on  U.  S.  quarter  boat  No,  11^  began  work  at  the  mouth  of 
Tallahatchie  Kiver  September  17j  1919,  and  continued  upstream  to 
Kuby,  Miss.,  a  distance  of  30.4  miles.  Progress  was  stopped  on  ac- 
count of  high  water  and  the  boats  were  moved  to  Minter  City,  Miss., 
which  point  was  reached  October  29,  1919,  and  the  boats  were  then 
laid  up.  The  following  summary  shows  the  work  performed  in 
Tallahatchie  Eiver  during  the  fiscal  year : 

Snags  pulled  and  destroyed 30 

Logs  removed  from  channel 125 

Stumps  pulled  and  destroyed 21 

leaning  trees  cut 14 

Field  cost  per  obstruction  removed $12.  34 

The  total  expenditure  during  the  year  was  $5,905.77,  all  of  which 
was  for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


1  The  original  allotments  of  appropriation  of  Mar.  3,.  1909.  authorized  Apr.  6,  1909, 
provided  $15,000  for  Tallahatchie  and  Coldwater  Rivers  and  $5,000  for  Tchula  Lake,  but 
a  transfer  of  $1,113.27  from  the  latter  to  the  former  was  authorized  Mar.  22,  1911. 

'The  original  allotment  of  appropriation  of  Mar.  4,  1913,  authorized  Apr.  5,  1913,  pro- 
vided $13,000  for  Big  Sunflower  River,  $2,500  for  Tchula  Lake,  and  $2,000  for  Bear  Creek. 
A  transfer  of  $416.76  from  Tchula  Lake  and  $1,107.88  from  Bear  Creek  to  Big  Sunflower 
River  was  authorized  Feb.  12,  1914. 
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APPROPRIATIONS. 

Mar.  3,  1879  (river  aud  harbor  act) $13,000.00 

Juue  14,  1880  (river  and  harbor  act) 13,000.00 

Mar.  3,  1881  (river  and  harbor  act) 3,000.00 

Aug.  2,  1882  (river  and  harbor  act) 3.000.00 

July  5,  1884  (river  and  harbor  act) 3,000.00 

Aug.  5,  1886  (river  and  liarbor  act) 3,500.00 

Aug.  11,  1888  (river  and  harbor  act) 5,000.00 

Sept.  19,  1890  (river  aud  liarbor  act) 5,  000.  00 

July  13,  1892  (river  and  harbor  act) 5,000.00 

Aug.  18,  1894  (river  and  harbor  act) 4,000.00 

June  3,  1896  (river  and  harbor  act) 4,  000.  00 

Mar.  3,  1899  (river  and  liarbor  act) 5,000.00 

June  13,  1902  (river  and  harbor  act,  allotment  July  30,  1902) 10. 000.  00 

Mar.  3,  1905  (river  and  harbor  act,  allotment  Apr.  7,  1905)' 10, 000. 00 

Mar.  2,  1907  (river  and  harbor  act)'    10,500.00 

Mar.  3,  1909  (river  and  harbor  act,  allotment  Apr.  6,  1009)* 16, 113.  27 

July  25,  1910  (river  and  harbor  act,  allotment  Aug.  2,  1910)* 6,  221.  49 

Feb.  27,  1911  (river  and  harbor  act,  allotment  Mar.  22,  1911) 8,544.02 

July  25,  1912  (river  and  harbor  act,  allotment  Sept.  6,  1912) 8,000.00 

Mar.  4,  1913  (river  and  harbor  act,  allotment  Apr.  5,  1913)^ 11,00<J.  00 

Oct.  2.  1914  (river  and  harbor  act,  allotment  Oct.  24,  1914) 8, 000. 00 

Mar.  4,  1915  (river  and  harbor  act,  allotment  May  4,  1915) 5,000.00 

July  27,  1916  (river  and  harbor  act,  allotment  Aug.  21,  1916) 13,000.00 

Aug.  8,  1917  (river  and  harbor  act,  allotment  Sept.  22,  1917) 3,000.00 

July  18,  1918  (river  and  harbor  act,  allotment  Aug.  23,  1918) 5,000.00 

Mar.  2.  1919  (river  and  harbor  act,  allotment  Mar.  19,  1919) 4,000.00 

Total "  184, 878.  78 

Receipts  from  sales,  etc.,  $131.20. 


12.  BEAU  CUKEK,  MISS.     (B4.) 
OPERATIONS  DURING  THE  PISCAL  YEAR. 

No  funds  were  available  and  no  work  was  done  in  this  stream  dur- 
ing the  fiscal  year.  The  project  has  been  completed,  and  no  further 
report  will  be  submitted. 

CONTRACTS  IN   FORCE, 

None. 

*  The  original  allotments  of  appropriation  of  Mar.  3.  1905,  authorized  Apr.  7,  1905, 
were  $00,000  for  Yasoo  River  and  snag  boat  and  |5.000  for  Tallahatcbie  and  Coldwater 
Rivers.  July  12,  1906,  a  transfer  of  $5,000  from  Yazoo  River  to  Tallahatchie  and  Cold- 
water  Rivers  was  authorized.  A  transfer  of  $7,000  from  Yazoo  River  to  Big  Sunflower 
River  was  authorized  Dec.  23.  1909. 

■  The  river  and  harbor  act  of  Mar.  2,  1007,  made  speclflc  appropriation  of  $100,000  for 
Bjg  Sunflower  River  and  $4,000  for  Tallahatchie  River  above  mouth  of  Coldwater  River 
to  BatesviUe.  The  following  allotments  for  maintenance  were  authorized  Mar.  20,  1907 : 
Yazoo  River,  $36,000:  Tallahatchie  and  Coldwater  Rivers,  $5,000;  and  Tchula  Lalce, 
$4,000.  A  transfer  of  $1,500  from  Yazoo  River  to  Tallahatchie  and  Coldwater  Rivers 
was  authorized  Dec.  23,  1908. 

*The  original  allotments  of  appropriation  of  Mar.  3,  1909,  authorized  Apr.  6,  1909^ 
provided  $15,000  for  Tallahatchie  and  Coldwater  Rivers  and  $5,000  for  Tchula  Lake,  but 
a  transfer  of  $1,113.27  from  the  latter  to  the  former  was  authorized  Mar.  22,  1911. 

«The  original  allotments  of  appropriation  of  June  25,  1910,  authorized  Aug.  2,  1910. 
provided  $16,000  for  Yazoo  River,  $5,000  for  Tallahatchie  and  Coldwater  Rivers,  and 
$10,000  for  Big  Sunflower  River.  A  transfer  of  $1,221.49  from  Yazoo  River  to  Talla- 
hatchie and  Coldwater  Rivers  was  authorized  Mar.  22,  1911,  and  a  transfer  of  $4,000 
from  Yazoo  River  to  Big  Sunflower  River  was  authorized  Dec.  5,  1911. 

*Tbe  original  allotment  of  appropriation  of  Mar.  4,  1913,  authorized  Apr.  5,  1913, 
provided  $13,000  for  Big  Sunflower  River,  $2,500  for  Tchula  Lake,  and  $2,000  for  Bear 
Creek.  A  transfer  of  $416.76  from  Tchula  Lake  and  $1,107.88  from  Bear  Creek  to  Big 
Sunflower  River  was  authorized  Feb.  12,  1914. 

'Appropriations  of  $19,000  are  included  for  Tallahatchie  River  from  mouth  of  Cold- 
water  River  to  Batesville.     This  portion  of  the  river  is  not  part  of  the  project. 
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APPROPRIATIONS. 

June  25,  1910  (river  and  luirbor  act,  allotment  Aug.  2,  1910) $3,000.00 

Feb.  27,  1911  (river  and  harbor  act.  allotment  Mar.  22,  1911) 1, 540. 66 

Mar.  4,  1913  (river  and  harbor  act,  allotment  Apr.  5,  1913)' 892. 12 

Total 5. 432.  78 


13.  BIG  SUNFLOWER  RIVER,  MISS.     (B5.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 
MAINTENANCE. 

The  U.  S.  snag  boat  and  dredge  Ben  Humphreys  was  employed 
from  September  15  to  November  12, 1919,  in  dredging  in  this  stream. 
A  cut  was  made  500  feet  long,  about  55  feet  wide,  and  about  6  feet 
deep  at  Two  Mile  Crossing ;  and  two  were  made  at  Holly  Bluff,  one 
being  6,000  feet  long,  about  55  feet  wide,  and  about  6  feet  deep,  and 
one  2,125  feet  long,  about  55  feet  wide,  and  about  3  feet  deep,  one 
at  Mabin  Chute  625  feet  long,  55  feet  wide,  and  3  feet  deep.  During 
the  fiscal  year  this  boat  dredged  16,875  cubic  yards  of  earth  from  this 
stream  at  a  total  cost  of  $4,651.28,  and  an  average  cost  of  27.56  cents 
per  cubic  yard,  and  removed  984  logs. 

U.  S.  derrick  boat  No,  1  was  employed  in  snagging  and  dredging 
from  September  20  to  October  27, 1919.  A  cut  was  made  near  Bowl- 
ing Bayou  196  feet  long,  about  46  feet  wide,  and  about  3^  feet  deep, 
and  one  near  Cypress  Bend  521  feet  long,  about  45  feet  wide,  and 
about  2J  feet  deep.  The  total  amount  of  material  excavated  at  these 
two  localities  was  3,727  cubic  yards,  at  a  cost  of  $2,089.86,  or  an  aver- 
age cost  of  27  cents  per  cubic  yard ;  and  removed  295  snags,  63  logs,  3 
stumps,  and  blasted  42  logs  at  a  cost  of  $2.70  per  obstruction. 

OPEN-CHANNEL   WORK. 

U.  S.  derrick  boat  No.  1  continued  dredging  near  Blaine,  Miss., 
from  July  1,  1919,  to  September  4,  1919,  when  funds  were  about 
exhausted.  The  boat  was  then  towed  downstream  below  the  lock. 
The  dredging  was  in  the  vicinity  of  Blaine,  Miss.,  where  9  cuts,  ag- 
gregating 3,396  feet  in  length,  with  average  width  of  45  feet  and 
average  depth  of  3  feet,  were  made.  The  total  amount  of  material 
excavated  was  16,490  cubic  yards,  at  a  cost  of  $5,019.27,  or  25.77  cents 
per  cubic  yard,  and  removed  209  snags,  11  logs,  9  stumps,.  68  trees,  it 
a  cost  of  $2.60  per  obstruction.  The  earth  dredged  was  deposited 
along  the  bank  to  contract  the  channel. 

The  total  expenditure  during  the  year  was  $17,432.72,  of  which 
$12,413.45  was  for  maintenance  and  $5^019.27  was  for  new  work. 

CONTRACTTS   IN  FORCE. 

None. 

^The  oiffinal  allotment  of  appropriation  of  Mar.  4,  1013,  authorised  Apr.  5,  1918, 
provided  $13,000  for  Big  Sunflower  River.  $2,600  for  Tchula  Lake,  and  $2,000  for  Bear 
Creek.  A  transfer  of  $416.76  from  Tchula  Lake  and  $1,107.88  from  Bear  Creek  to  Big 
Sunflower  River  was  authorized  Feb.  12.  1914. 
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APPROPRIATIONS. 

Previous  project  (H.  Doc.  No.  1491,  63d  CJong.,  8d  sess.,  p.  406) $101,637.44 

Existing  project : 

Mar.   3,   1905    (river   and   harbor   act,   allotment 

Apr.  7.  1905)' $8,362.56 

Mar.  2,  1907 100,000.00 

June  25,  1910    (river  and  harbor  act,  allotment 

Aug.  2,  1910)* 14,000,00 

Feb.  27,  1911    (river  and  harbor  act,   allotment 

Mar.  22,  1911) 865.51 

July  25,  1912    (river  and  harbor  act,  allotment 

Sept.  6,  1912) 7,500.00 

July  25, 1912  (river  and  harbor  act) 75, 000. 00 

Mar.   4,   1913    (river  and    harbor   act,   allotment 

Apr.  5,  1913)' 14,524.65 

Mar.  4,  1913  (river  and  harbor  act) 120,000.00 

Ck!t.   2,    1914    (river   and   harbor   act,   allotment 

Oct.  24,  1914) 98,000.00 

Mar.  4,   1915    (river  and   harbor   act,   allotment 

Apr.  2,  1915) 104,000.00 

Mar.  4,   1915    (river   and   harbor  act,   allotment 

May  4,  1915) 5,000.00 

July  27,  1916    (river  and   harbor  act,   allotment 

Aug.  21,  1916) 63. 000. 00 

Aug.   8,   1917    (river   and   harbor   act,   allotment 

Sept.  22,  1917) 7,000.00 

July  18,   1918    (river   and   harbor  act,   allotment 

Aug.  23,  1918) 12, 000.  (JO 

Mar.   2,   1919    (river  and   harbor   act,   allotment 

Mar.  39,  1919) 13,000.00 

642.252.71 

Total ^- — ._. — , 743, 890. 15 

Receipts  from  sales,  etc.,  $741.89. 


14.  8TBELE  AND  WASHINGTON  BAYOUS  AND  LAKE  WASHINGTON, 

MISS.   (B6.) 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

A  party  of  laborers  quartered  on  small  boats  was  employed  from 
November  22,  1919,  to  December  12,  1919,  cutting  trees  from  the 
banks  and  destroying  obstructions  in  the  beds  of  these  waterways 
between  Garcia  and  Weigant,  Miss.  Work  was  stopped  by  high 
water.    The  following  summary  shows  work  done : 

Snags  cut 25 

Snags   blasted 3 

Logs   blasted 26 

*Tli0  original  allotments  of  approfHrlatlon  of  Mar.  8.  1006,  aathorised  Apr.  7,  1905, 
were  $00,000  for  Yasoo  Rirer  anil  snag  boat  and  S5,000  for  TaUahatchie  and  Coldwater 
Blyera.  July  12,  1906,  a  transfer  of  $5,000  from  Yazoo  Riyer  to  Tallahatchie  and  Cold- 
water  Rlyera  was  authorized.  A  transfer  of  $7,000  from  Yazoo  River  to  Big  Sunflower 
Slyer  was  authorized  Dec  28,  1909. 

^Tbe  oricrlnal  allotments  of  appropriation  of  June  25,  1910,  authorized  Aug.  2,  1910. 
proTlded  $16,000  for  Yazoo  Riyer»  $5,000  for  Tallahatchie  and  Coldwater  RlTers,  and 
il0,000  for  Big  Sunflower  River.  A  transfer  of  $1,221.49  from  Yazoo  River  to  Talla- 
hatchie and  Coldwater  Rivers  was  authorized  Mar.  22,  1911,  and  a  transfer  of  $4,000 
ttom  Yazoo  Bive^  to  Big  Sunflower  River  was  authorized  Dec.  5,  1911. 

"  The  original  Alotment  of  appropriation  of  Mar.  4,  1013,  authorized  Apr.  5,  1918,  pro- 
vided $18,000  for  Big  Sunflower  River,  $2,500  for  Tchula  Lake,  and  $2,000  for  Bear 
Creek.  A  transfer  or  $416.76  from  Tchula  Lake  and  $1,107.88  flrom  Bear  Creek  to  Big 
Sunflower  River  was  authorized  Feb.  12,  1914. 
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Logs   cut 89 

Trees  cut 417 

Trees  topped 20 

Jams  removed 14 

Field  cost  per  obstruction  removed fL  65 

The  total  expenditure  during  the  year  was  $1,600,  all  of  which  was 
for  maintenance. 

CONTRACTS  IN  FOBGE. 

None. 


APPROPRIATIONS. 

Previous  project  (H.  Doc.  No.  1491,  eSd  CJong.,  3d  sess.,  p.  558) $12,500.00 

Existing  project : 

June  25,  1910  (river  and  harbor  act,  allotment  Aug. 

2.  1910) $5,000.00 

Feb.  27,  1911  (river  and  harbor  act,  allotment  Mar. 

22,  1911) 1,549.81 

July  25,  1912  (river  and  harbor  act,  allotment  Sept 

6,  1912) 2, 500. 00 

Mar.  4,  1913  (river  and  harbor  act,  allotment  Apr. 

5?  1913) 2, 500. 00 

Mar.  2,  1919  (river  and  harbor  act,  allotment  Mar. 

19,  1919) 8,000.00 

14,549.81 


Total :--    27. 049. 81 


15.  MOUTH  OF  THE  YAZOO  RIVER,  MISS. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  depth  of  water  not  having  been  reduced  by  sediment  so  that 
thepassage  of  boats  was  impeded,  no  work  was  done. 

Tne  sum  of  $596.92  was  expended  for  care  of  plant  and  charged  to 
maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

July  18.  1892 $75,000 

Aug.  18,  1894 226,000 

Aug.  18,  1894 40, 000 

June  4,  1897 350,000 

Mar.  3,  1901 510,000 

Mar.  8,  1909  (allotment) 44,000 

June  25,  1910 4.000 

July  25,  1912 5.000 

Mar.  4,  1918 ^!^ 10,000 


Total 1. 268. 000 

Receipts  from  sales,  etc.,  |1<X).80. 
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la  OPERATING  AND  CARE  OF  LOCK  AND  DAM,  BIG  SUNFLOWER 

RIVER,  MISS. 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  movable  dam  was  down  for  a  period  of  232  days,  the  low- water 
season  terminating  earlier  than  usual.  Open-river  navigation  was 
practicable  during  the  time  the  dam  was  down.  The  pool  was  bled 
17  times  during  the  period  for  which  the  dam  was  up^  to  assist  ^oats 
in  the  lower  river.  In  addition  to  ordinary  work  mcident  to  the 
operation  of  the  lock  and  dam,  the  following  work  was  accomplished, 
all  being  done  by  the  regular  force  locally  employed:  Sixty  cubic 
yards  of  riprap  fill  was  placed  in  front  of  the  retaining  wall  extend- 
mg  downstream  from  the  dam  abutment.  The  dwelling,  the  two  cot- 
tages, and  the  shop  were  repainted,  and  the  roofs  of  one  cottage,  the 
storehouse,  oil  house,  and  needle  shed  were  repaired.  The  l^oir^ 
needles  and  the  escape  bars  of  the  dam  were  cleaned  and  painted,  as 
were  the  cover  plates  of  all  recesses  in  the  lock  walls.  AU  work  for 
the  fiscal  year  was  done  by  hired  labor  with  Government  plant. 

Maaieuvera  of  Big  Sunflower  River  Dam  during  the  fiscal  year  1920. 


Dam  up.                       * 

Dam 
lowered. 

River  stage  above- 

Days  up. 

Low  waten;   PasssiU. 

July  1. 1910 1 

Nov.  11,1910 

Feet. 
10.2 

Feet. 
4.7 

133 

>  Dam  was  raised  Jmie  20, 1010. 

Statement  of  cost  and  expenditures  for  tfie  Big  Sunflower  River  Look  and  Dam 
during  the  fiscal  year  1920^ 


ClassiQcatioD. 


1.  Administration 

2.  Operation  and  oare 

3.  Mafntmance  and  repairs., 

4.  Contingencies 

Total 


Cost  of 
period. 


$1,071.04 

3,341.21 

664.87 

ioa.37 


6,175.40 


Expendi- 
tures 
during 
period. 


11,071.04 

3,841.21 

664.87 

63.30 


6,120.61 


CX)NTRAC?r8  IN  FOBCE. 

None. 


EXPENDITURES. 

Fiscal  year— 

1918 $46o.lO 

1919 7, 729.  28 

1920 5. 120.  51 

Total 13, 314. 89 
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IMPROVEMENT  OF  RIVERS  AND  HARBORS  IN  THE  LITTLE  ROOK, 

ARK.,  DISTRICT. 


REPORT  OF  MAJ,  J,  N,  H0D0E8,  CORPS  OF  ENGINEERS. 


IMFBOVEMENTS. 


[The  letteiti  and  figures  in  parentheses  indicate  the  group  and  the  numerical  order  in  the 
group  to  which  the  reapectiTe  improyementa  helong  for  pnrpoeea  of  appropriation.] 

Pagei 


Page. 

1.  Arkansas    River,    Ark.    and 

Okla 2471 

2.  White  River,  Ark.  (Al) 2473 

8.  Black  River,   Ark.   and  Mo. 

(A2) 2476 

4.  Current  River,  Ark.  and  Mo. 

(A3) 2476 


5.  St.    Francis    and    L'Antnillle 

Rivers  and  Blackflsh  Bayou* 
Ark.  (A4) 2477 

6.  Operating  and  care  of  Locks 

and  Dams  Nos.  1,  2,  and  8, 
Upper  White  River,  Ark—    2478 


FOB  DESCBIFTION  OF  IMFBOVEMENTS  IN  THIS  DISTBICT,  SEE  PAGES  1169  TO  1107. 

1.  ARKANSAS  RIVER,  ARK.  AND  OKLA. 
OPEBATIONS  DUHIKO  THE  FISCAL  TEAR. 

Snagging  operations. — The  expenditures  during  the  year,  all  for 
maintenance  of  channel  by  hired  labor  with  Government  plant,  were 
$21,367.73,  in  which  is  included  $13.43  derived  from  sales,  etc. 

Annual  overhaul  of  the  snag  boat  Arkansas  was  completed  at 
Little  Rock  July  23,  1919,  and  the  boat  began  operations  there  the 
next  day.  Because  of  but  18  inches  to  2  feet  in  the  channel  (Little 
Sock  gage,  0.9  to  — 0.6),  the  boat  lay  at  Fourche  Place,  15  niiles 
below  Little  Rock,  from  August  4  to  24,  awaiting  a  rise  in  the  river. 
It  ran  from  Fourche  Place  to  the  lower  mouth  of  the  river  and  began 
working  upstream  from  there  on  August  30,  1919.  The  low-water 
period  was  unusually  short  this  year.  It  ended  October  18,  1919^  at 
which  time  the  Arkansas  was  in  the  vicinity  of  Pendleton,  46  miles 
above  the  mouth.  The  boat  was  then  run  to  Little  Rock  ana  used  for 
inspection  trip ;  then  worked  seven  days  in  vicinity  of  South  Bend ; 
then  run  to  Devalls  Bluff,  where  it  was  laid  up  November  12,  1919, 
for  the  winter  and  spring  hi^h-water  periods.  A  skeleton  organiza- 
tion of  crew  was  retained  on  it. 

This  organization  has  made  necessary  repairs  to  put  the  boat  in 
operation  during  the  coming  year.  Annual  overhaul  of  snag  boat 
V.  B.  Reese^  the  cost  of  which  is  borne  by  both  White  River,  Ark., 
and  Arkansas  River  appropriations,  was  completed  oeptember  23, 
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1919,  but  the  boat  was  not  operated  in  Arkansas  River,  because  of 
the  early  ending  of  the  low-water  period.  The  work  accomplished 
was  removal  of  wreck  of  Cora  L,  Roberta  in  Waterworks  Bend,  near 
Little  Rock,  and  removal  of  206  snags  and  41  stumps  from  the  chan- 
nel, and  cutting  566  trees  on  caving  banks.  It  is  not  practicable  to 
state  unit  costs  for  the  different  classes  of  obstructions  removed. 
Maintenance  of  works  at  Pine  Bluff. — The  expenditures  during  the 

{rear  were  $8,450.95,  of  which  $7,455.94  were  payments  of  outstanding 
labilities  from  previous  year.  Of  the  amount  expended  $4,372.4S 
was  from  special  fund  contributed  by  St.  Louis  Southwestern  Rail- 
way Co. 

Operations  this  fiscal  year  consisted  of  placing  419  cubic  yards  of 
stone  on  bare  mattress,  exposed  by  falling  river,  between  Nebraska 
Street  and  eastern  end  of  river  track.  This  work  is  in  a  generally 
fair  condition  June  30,  1920.  There  has  been  some  displacement  of 
paving  in  the  vicinity  of  Ohio  Street,  some  gullying  of  bank  slope 
just  below  Nebraska  Street,  and  a  displacement  oi  stone  at  river  end 
of  Dike  7.  There  are  1,256  cubic  yards  of  stone  on  hand  at  Pine 
Bluff  to  make  the  needed  repair. 

CX)NTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

UNrrED  STATES  FUNDS. 

Previous  projects:  July  3,  1832,  to  Sept.  15,  1909  (see  H.  Doe. 
No.  1491,  63d  Cong.,  3d  sess.,  pp.  399-400,  and  A.  R.  for  1908, 

p.  1590) *  $2, 250, 783. 46 

Existing  project : 

June  13,  1902,   continuing  improvement   and 

maintenance  and  operating  snag  boats $110, 000. 00 

Apr.  28, 1904r- 

AUotment  June  7,  1904 $20, 000.  00 

Allotment  Feb.  18, 1905 "  501. 41 

Total 20, 501. 41 

Mar.  3, 1905— 

Maintenance  of  improvement-    35,000.00 
Revetment  at  Red  Pork  if  re- 
quired in  interest  of  naviga- 
tion     30, 000. 00 

Total 65, 000. 00 

Emergency  allotment  for  Pine  Bluff,  Dec. 
21,  1908 10, 000. 00 

^Many  of  the  early  appropriations  for  thi^  riyer  were  combined  with  those  of  other 
rlyers»  and  it  is  impracticable  to  make  an  exact  statement  of  the  dlstribation  of  the 
appropriations  to  this  river  from  the  lists  given  In  House  Document  No.  1491,  Sixty- 
third  Congress,  third  session.  In  the  Annnai  Report  for  1908  (p.  1690)  there  is  given 
a  list  showing  a  close  approximation  to  all  appropriations  and  allotments  for  this  river, 
and  this  list  was  used  in  preparing  the  list  herewith. 

*  Allotment  of  $1,000,  of  which  $498.59  was  returned  to  the  Treasury. 
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Ihdsting  project — CDntinned. 
Mar.  2,  1907— 

Maintenance  of  improvement $35,000.00 

Arkansas  River  at  Pine  Bluff  and  Wliite 
River  at  Augusta  Narrows  (part  applied 

to  Pine  Bluff) 74, 200. 00 

Emergency  allotment  for  Pine  Bluff,  Dec. 

21,  1908 *  7, 957. 00 

Mar.  8,  1909— 

Preservation  and  maintenance  (general) __      35, 000. 00 

Works  at  Pine  Bluff 97, 200. 00 

Emergency  allotment  for  Pine  Bluff,  June 

20,  1912 *  17, 144. 82 

June  25,  1910— 

Maintenance    of    improvement,    Including 

works  at  Pine  Bluff 51, 000. 00 

Construction    and    operation    of    dredge 

boats 375, 000. 00 

Feb.  27, 1911,  maintenance,  including  works  at 

Pine  Bluff  and  operation  of  dredges 62, 500. 00 

July  25,  1911— 

Maintenance,    including    works    at    Pine 

Bluff  and  operation  of  dredges 30, 000. 00 

Protection  of  bank  in  front  of  Crawford 

County  levee 30,000.00 

Mar.  4,  1913— 

Maintenance,  including  works  at  Pine  Bluff 

and  operation  of  dredges 48, 000. 00 

Protection  of  bank  in  front  of  Crawford 

(bounty  levee  (completion) 30,000.00 

Oct.  2,  1914,  allotment,  maintenance,  including 

works  at  Pine  Bluff 46, 000. 00 

Mar.  4, 1915,  allotment,  maintenance,  including 
works    at    Pine    Bluff    and    operation    of 

dredges 259, 350. 00 

July  27,  1916 234,700.00 

Aug.  8,  1917 35,000.00 

$1,673,553.23 

Total  appropriations  and  allotments 8, 924, 336. 60 

OONTKIBTJTED  FX7ND8. 

Contributed  by  St.  Louis  Southwestern  Ry. : 

Fiscal  year  1918 3,250.00 

Fiscal  year  3,919 36,608.00 

39,858.00 

Total  United  States  and  contributed  funds 3, 964, 194, 69 

Receipts  from  sales,  etc.,  $6,031.11. 


WHITE  RIVER,  ARK..  BLACK  AND  CURRENT  RIVERS,  ARK.  AND  MO., 
AND  ST.  FRANCIS  AND  L'ANGUILLE  RIVERS,  AND  BLAC^FISH 
BAYOU,  ARK.     (GROUP  A.) 

2.  WHITE  RIVER,  ARK.     (Al.) 

OPERATIONS   DURING  THE   FISCAL  TEAR. 

All  operations  were  for  maintenance  of  channel  by  hired  labor 
■with  Government  plant.  The  expenditures  were  $18,(X)7.65,  Annual 
overhaul  of  Quapa/w  was  completed  in  July,  1919,  and  operations 

*  Allotment  of  |10,000,  of  which  $2,043  was  returned  to  the  Treasury. 

•  AUotment  of  $25,000,  of  which  $7,865.18  was  returned  to  the  Treasury. 
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began  at  De  Vails  Bluff  (125  miles  above  mouth  of  river)  August  1, 
1919.  The  boat  worked  upstream  to  Black  River  and  entered  that 
stream  September  11,  1919.  Other  than  being  used  on  an  inspection 
trip  in  October,  this  boat  did  no  further  work  in  this  river  this 
year  because  of  low-water  period  having  ended  before  it  completed 
work  on  the  tributary  stream. 

Annual  overhaul  of  C,  B.  Reese  was  completed  and  operations 
begun  at  De  Vails  Bluff  September  23,  1919.  While  working  in 
Moores  Bend  on  September  29  the  boat  was  snagged  and  two  ru(Mers 
damaged.  Before  repair  was  completed  the  low-water  period  was 
ended,  and  the  boat  did  no  further  work  this  year.  The  work  ac- 
complished by  both  boats  was  280  snags,  7  saw  logs.  17  stumps,  and 
8  drift  rafts  removed  from  channel,  and  38  trees  lelled  on  sliding 
bank.  It  is  not  practicable  to  state  unit  costs  for  the  different  classes 
of  obstructions  removed. 

The  cut-off  between  Arkansas  and  White  Rivers,  which  to  three 
years  ago  was  the  low-water  channel  for  Arkansas  River,  was  Axj 
for  about  one- fourth  its  length  during  the  low-water  period  of  this 
fiscal  year.  This  filling  up  of  that  cut-off  appears  to  be  accompanied 
by  a  filling  of  the  channel  of  White  River  near  its  mouth  and  a 
marked  tendency  for  Montgomery  Chute,  3  miles  from  Mississippi 
River  up  White  River,  to  become  the  low-water  channel  between 
White  and  Mississippi  Rivers. 

CJONTRAOTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Appropriations  for  White  River  have  been  partly  for  limited  reaches,  partly 
for  the  whole  river,  and  partly  for  It  In  combination  with  other  rivers.  Tlie 
appoprlatlons  specifically  for  this  river  are  as  follows : 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  677)—  $366,000 
Existing  project : 

Mar.  3, 1899,  open-channel  Improvement  below  Batesvllle-  $14, 815 

Maintenance  below  Batesvllle — 

June  13,  1902 22, 000 

June  13, 1902,  emergency  allotment,  May  31, 1904 7, 100 

Mar.  3,  1905 15, 000 

Mar.  2,  1907 30, 000 

Mar.  2, 1907,  Arkansas  River  at  Pine  Bluff  and  White  River 

at  Augusta  Narrows  (part  applied  to  White  River)—  25,800 

Maintenance  below  Batesvllle — 

Mar.  3, 1909  (allotment) 16. 000 

June  25,  1910 17, 500 

Feb.  27,  1911 18,000 

July  25,  1912 18, 000 

Mar.  4,  1913 20, 000 

Oct  2,  1914  (allotment) lO.OOO 

Mar.  4, 1915  (allotment) 14, 000 

July  27, 1916 30, 500 

Aug.  8. 1917 19. 200 

Mar.  2,  1919 22, 750 

800,665 

Total  appropriations  and  allotments 666, 665 

Receipts  from  sales,  etc,  $1,210.34. 
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PREVENTION  OF  CUT-OEF  AT  DB  VAIXS  BLUFF,  ARK. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  expenditures  were  made  and  no  work  was  done  during  the  year. 
The  cut-off  that  was  to  be  prevented  formed  in  the  high- water  period 
of  February  and  March,  1919.  The  project  being  impossible  of  ac- 
complishment, the  $8jOOO  appropriated  for  this  work  has  been  cov- 
ered into  surplus  fund  and  no  further  report  will  be  made  on  it. 


APPROPRIATION. 


March  4,  1913 $8,000 

June  30,  1920,  carried  to  the  surplus  fund 8,000 


BLACK  AND  CURRENT  RIVERS.  ARK.  AND  MO. 

8.  BLACK  RIVER,  ARK.  AND  MO.     (A2.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

All  operations  were  for  channel  maintenance  by  hired  labor  with 
Government  plant.  The  expenditures  were  $12,146.82,  in  which  is 
included  $16.30  receipts  from  sales. 

The  snag  boat  Rwerside  (hand  propelled)  worked  from  Poplar 
Bluff  downstream  to  Current  Biver  (117  miles)  during  July,  August, 
and  September,  1919.  It  returned  to  Black  River  November  1  and 
started  working  upstream  toward  Po^ar  Bluff  when  operations  were 
stopped  by  rising  river  at  Skaggs  Feriy  (2  miles  above  Current 
River)  on  November  3.  The  boat  was  cordelled  to  Poplar  Bluff. 
The  Quapaw  entered  Black  River  from  White  River  September  11, 
1919,  worked  below  Current  River  until  November  10,  1919,  when 
operations  were  suspended  because  of  rising  stage  in  the  river.  The 
boat  was  run  to  Devall  Bluff  and  laid  up  for  the  winter  and  until 
additional  funds  are  available  for  its  repair  and  operation.  It  is  not 
practicable  to  state  unit  costs  for  the  several  classes  of  obstructions 
removed. 

Summary  of  snagging  operations  in  Black  River, 


Boat. 

Work  done  between— 

Distance. 

Snags 
removed. 

Stumps 
removed. 

Saw 
logs^ 
removed. 

Drift 

rafts 

broken. 

Trees 

feUed. 

Riverside 

Qnapaw 

Current  River  and  Pop- 
lar Bluff. 

Mouth  and  Current 
River. 

117 
96 

732 
281 

99 
43 

197 
12 

12 

1 

806 

181 

Total 

213 

1,013 

142 

209               13 

987 

CONTRACTS   IN   TORCE. 

None. 
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APPROPRIATIONS. 

Appropriations  for  Black  River  have  been  made  separately  under  the  heads 
of  "  Improving  Black  River,  Mo.,"  "Improving  Black"  River,  Ark.,*'  and  "Im- 
proving Black  River,  Ark.  and  Mo."  This  river  is  understood  not  to  have  been 
included  in  the  snagging  operations  under  the  early  appropriations  for  snagging 
in  western  rivera  All  appropriations,  either  direct  or  by  apportionments  or 
allotments  under  the  joint  appropriation  title  "Improving  Black  and  Current 
Rivers,  Ark.  and  Mo.,"  have  been  for  the  existing  project : 

June  14,  1880 $15, 000. 00 

Mar.  3,  1881 6, 000. 00 

Aug.  2,  1882 10, 000. 00 

July  5,  1884 20,000.00 

Aug.  5,  1886 5,000.00 

Aug.  11,  1888 12, 000.  dO 

Sept.  10,  1890 12, 000. 00 

July  13,  1892 5,000.00 

Aug.  18,  1894 9, 500. 00 

June  3,  1896 8, 000. 00 

Mar.  3,  1899 8,  OOO.  00 

June  13,  1902 21, 700. 00 

June  13, 1902  (emergency  allotment,  May  31. 1904) ->_- *  8. 530. 50 

Mar.  3,  1905  (apportioned) 13,000.00 

Mar.  2,  1907  (apportioned) 13,000.00 

Mar.  3,  1909  (allotment) 12,000.00 

June  25,  1910  (apportioned) 18,500.00 

Feb.  27,  1911  (apportioned) ^ 4,100.00 

July  25,  1912  (apportioned) 12,000.00 

Mar.  4,  1913  (apportioned) 18.500.00 

Oct  2,  1914  (allotment) 13,600.00 

Mar.  4,  1915  (allotment) . 16,850.00 

July  27,  1916  (apportioned) 14,000.00 

Aug.  8,  1917  (allotment) 5,500.00 

July  18,  1918 2, 000. 00 

Mar.  2,  1919 i 14, 900. 00 


Total , 293, 680. 50 

Receipts  from  sales,  etc.,  $282.46. 


4.  CURRENT  RIVER,  ARK.  AND  MO.     (A3.) 
OPERATIONS  THIS  FISGAL  YEAR. 

Operations  were  for  channel  maintenance  by  hired  labor  with  Gov- 
ernment plant.  The  expenditures  were  $2,357.89.  Owing  to  the  short 
low-water  period,  operations  were  limited  to  one  month's  work  by 
the  snag  boat  Riverside  (hand  propelled)  between  the  mouth  of  the 
river  and  Missouri  State  Ime  (41^  miles) .  The  boat  entered  this  river 
from  Black  River  October  1,  1919,  and  returned  to  Black  Eiver 
November  1,  1919.  One  hundred  and  eighty-two  snags,  2  saw  logs, 
and  28  stumps  were  removed  from  the  channel  and  84  trees  felled  on 
caving  or  sliding  banks.  It  is  not  practicable  to  establish  unit  costs 
for  the  different  classes  of  obstructions  removed. 

CONTRACTS  IN  FORCE. 

None. 

^  $8,850,  less  $819.50  returned  to  Treasury. 
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APFBOFSIATIONS. 

Previous  projects,  June  10,  1872,  and  Mar.  3,  1881 $7, 000 

Bzisting  project : 

Aug.    18,    1804 $8,000 

June  8,  1896 2. 000 

Mar.   8,  1899 5.000 

June  13,  1902 6,900 

June  13, 1902  (emergency  allotment,  May  81, 1904) 2, 935 

Mar.  3,  1905  (apportioned) 5,000 

Mar.  2,  1907  (apportioned) « 5,000 

Mar.  3,  1909  (allotment) 6.000 

June  25,  1910  (apportioned) 6,000 

Feb.  27,  1911  (apportioned) 3,000 

July  25,  1912  (apportioned) 3,000 

Mar.  4,  1918  (apportioned) 6,500 

Oct.  2,  1914  (allotment) 3,500 

Mar.  4.  1915  (allotment) 7,150 

July  27,  1916  (apportioned) 4,000 

Aug.  8.  1917  (allotment) 500 

July  18,.  1918  (aUotment) 1,000 

Mar.  2,  1919 3, 850 

Total  for  existing  project 79. 335 

Grand   total "86, 335 

Receipts  from  sales,  etc..  $58.34. 


5.  ST. 


FRANCIS  AND  L'ANGUILLE  RIVERS  AND  BLACKFISH  BAYOU. 
ARK.   (A4.) 


OPERATIONS  DURING  THE  FISOAL  YEAR. 

All  operations  were  for  maintenance  of  channel  by  hired  labor  with 
Grovemment  plant.  The  expenditures  during  the  year  were  $5,553.24 
for  St.  Francis  and  L'Anguille  Rivers  and  $500  for  Blackfish  Bayou; 
total,  $6,053.24.  Of  this  amount,  $3.10  was  derived  from  receipts 
from  sales,  etc. 

Annual  overhaul  of  the  A.  B.  Johnson  (hand  propelled)  was  made 
at  Madison  in  July  and  the  boat  towed  to  Marked  Tree  (148  miles 
above  the  mouth) ,  where  active  operations  were  begun  August  1, 1919. 
The  boat  worked  downstream  to  Blackfish  Bayou  (38  miles  above  the 
mouth)  and  entered  that  stream  October  26,  1919.  It  worked  up  to 
FifteenmUe  Bayou,  6  miles,  and  came  back  to  St.  Francis  River 
November  7,  when  it  was  towed  to  Madison  and  laid  up  because  of 
high  stage  of  the  river. 


Summary  of  operations. 

stream. 

Distance. 

Snaga 
removed. 

Stomps 
removed. 

Saw  logs 
removed. 

Drift  rafts 
brokeiL 

Trees 
felled. 

Trees 
girdled. 

8^  Francis  River:  Marked  Tree 
to  Blackfish  Bayou 

Blackfish  Bayou:  Mou^htoFlf- 
tofinmile  Bavou          

MUet. 
110 

6 

330 
20 

4« 

236 

20 
2 

745 
274 

60 
9 

Total 

116 

350 

46             236 

22 

1,019 

6 

CONTRACrrS  IN  FORCE. 

None. 
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APPROPRIATIONS. 

The  earlier  examinations  and  the  earlier  appropriations  for  St.  B^rancls  River, 
Ark.,  were  made  under  appropriations  for  It  in  conjunction  with  White  River, 
Ark.  Of  the  expenditures  under  those  appropriations  this  office  has  no  record. 
The  separate  appropriations  for  the  entire  St.  Francis  River  are  classified  in 
one  list  in  House  Document  1491,  Sixty-third  CJongress,  third  session. 
Previous  projects: 

Mar.  3,  1871- June  13.  1902  (see  H.  Doc.  1491.  63d  Cong.  3d 

sess.,  p.  542) $180,500.34 

Less  appropriation  for  St.  Francis  River,  Mo—  $30, 500. 00 
Less  appropriation  for  levee  along  Walnut  bend 

of  Mississippi  River 75, 000. 00 

105,500.00 

Amount  for  previous  projects,  St.  Francis  River,  Ark 75, 000. 34 

June  18,  1878-Hrune  13, 1880,  L'Anguille  River  (see  H.  Doc.  1491, 

63d  Cong.,  3d  sess.,  p.  542) 17, 000. 00 

June  13,  1902-^uly  18,  1918 92, 237. 19 

Total  for  previous  projects 184, 237. 53 

liXisting  project: 

Mar.  2,  1919 7, 500. 00 


Grand    total 191, 737.  52 

Receipts  from  sales,  etc.,  $199.50. 


6.  OPERATING  AND  CARE  OF  LOCKS  AND  DAMS  NOS.  1,  2,  AND  3.  UP- 
PER WHITE  RIVETR,  ARK. 

All  operations  were  by  hired  labor  with  Government  plant. 

Lock  and  Dam  No.  1, — ^Operations  during  the  year  were  in  general 
confined  to  routine  operation  and  care  of  lock  and  appurtenant 
works.  Flash  boards  were  placed  on  the  dam  August  12  for  the 
purpose  of  raising  pool  surface  to  give  sufficient  channel  depth  with- 
out dredging  the  shoals  in  the  pool.  The  basement  of  the  lock  house 
was  partitioned  and  converted  into  kitchen  and  dining  room,  and 
the  other  rooms  repapered.  Some  material  was  procured  preparatory 
to  placing  concrete  top  on  cribs  around  old  abutment.  Freshets, 
beginning  October  11,  1919,  and  continuing  to  end  of  the  fiscal  year, 
have  caused  a  suspension  of  this  work  until  the  coming  low-water 
period.    The  lock  was  submerged  4  days  in  March  and  2  days  in  May. 

Lock  and  Dam  No,  2. — ^The  upper  guide  and  guard  cribs  were  torn 
down  to  4.1  feet  on  upper  miter  sill  gage  and  rebuilt.  The  rebuilt 
cribs  are  topped  with  concrete  in  place  of  hand-laid  riprap  and 
timber  decking  heretofore  used.  The  tearing  down  of  the  cribs  in- 
volved the  following  work :  Removal  of  40,343  feet  b.  m.  of  timbers, 
at  cost  of  $3.12  per  m,  and  466  cubic  yards  of  riprap  filling,  at  cost  oi 
99  cents  per  cubic  yard.  The  rebuilding  of  them  involved  placing 
42,500  feet  b.  m.  of  timbers,  at  $82.03  per  m.,  in  place,  including  cost 
of  materials,  freights,  labor,  etc. ;  replacing  466  cubic  yards  of  old 
riprap  filling,  at  49  cents  per  cubic  yard ;  and  32  cubic  yards  of  addi- 
tional filling,  at  $1.65  per  cubic  yard,  including  cost  of  stone,  labor, 
etc. ;  and  49|  cubic  yards  of  concrete,  at  $8.36  a  cubic  yard.  One 
hundred  and  twenty-six  cubic  yards  of  earth  and  gravel  were  placed 
in  washed  area  on  reservation  above  the  upper  land  crib,  at  cost  of 
$1.45  per  cubic  yard. 
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The  timber  decking  was  removed  from  abutment-protection  cribs 
and  15i  cubic  yards  of  concrete  decking  placed  at  $10.01  a  cubic 
yard.  Other  operations  were  of  routine  nature,  involving  ordinary 
operations  of  lock  and  care  of  appurtenant  works  and  buildings. 
The  lock  was  submerged  four  daj^s  in  March  and  two  days  in  May, 
1920. 

Lock  and  Dam  No.  3. — ^The  abutment-protection  crib,  the  90-foot 
crib,  and  the  apron-protection  crib  at  the  abutment  end  of  the  dam 
were  torn  down  to  low  water  and  rebuilt  with  concrete  caps.  Tear- 
ing down  the  cribs  to  low  water  involved  the  removal  of  38,854  feet 
b.  m.  of  timberSj  at  $2.64  per  m.^  and  338  cubic  yards  of  riprap  fill, 
at  $1.21  per  cubic  yard.  The  rebuilding  involved  placing  276  cubic 
yards  of  concrete,  at  $25.15  a  cubic  yard.  In  the  quantity  of  con- 
crete placed  is  included  22  cubic  yards  placed  over  the  back  fill  of 
abutment  crib  in  lieu  of  the  riprap  paving  heretofore  used,  and  the 
unit  rate  includes  setting  up  forms  three  times  because  of  freshets. 
This  work,  begun  in  September,  was  not  completed  until  December  30, 
by  reason  of  consecutive  interruptions  by  said  freshets.  Timbers  for 
construction  of  new  lock  gates  were  procured,  and  at  the  end  of  the 
year  all  have  been  rough  bolted  together,  for  trimming  heels  and 
toes,  on  the  storage  yard  at  Batesville.  Other  operations  not  of 
routine  nature  consisted  of  clearing  willows  from  1^  acres  on  left 
bank  just  above  the  upper  approach  and  from  300  linear  feet  of 
bank  at  the  lower  approach.  The  lock  was  submerged  three  days  in 
March,  and  the  walls  were  just  awash  for  two  days  in  May. 

Dredging , — ^The  low-water  stage  for  the  year  was  above  the  aver- 
age, and  placing  flash  boards  on  Dam  No.  1  obviated  the  necessity  of 
any  dredging  in  main  channel  through  the  pools.  In  August  and 
September  1,060  linear  feet  of  channel  30  feet  wide  and  5  feet  deep, 
involving  removal  of  2,725  cubic  yards  of  sand,  at  cost  of  22f  cente 
a  cubic  yard,  was  made  in  the  mouth  of  Polk  Bayou. 

Floating  vlant. — Operations  for  care  and  maintenance  of  floating 
plant,  outsiae  of  ordinary  maintenance  and  upkeep,  consisted  of  plac- 
ing new  dipper  arm  and  one  new  forward  spud  on  dredge  68^  new 
furnace  and  bulkhead  around  coal  bunkers  on  towboat  A.  D.  AUen^ 
and  placing  eight  new  bottom  planks  in  derrick  boat  No.  i. 


EXPENDITURES. 

The  items  of  approved  project  and  expenditures  under  them  were 
as  follows.  This  statement  does  not  include  $100  derived  from  sales, 
ete. : 

1.  Wages  of  regular  lock  forces $4,822.83 

2.  Operation  supplies  and  materials 530. 34 

3.  Emergency  labor  and  materials ^i'Sn 

4.  Care,  repair,  and  renewals  of  plant 6»  241. 90 

5.  Care  and  repair  of  buildings  and  grounds 533. 46 

6.  Partial  rebacking  of  cribs  and  dams zz^';^ 

7.  Dredging  and  snagging  in  pools  and  approaches 453.98 

8.  Repair  to  cribs  and  dams 6,523.64 

9.  Repair  to  lock  gates  Nos.  1,  2,  and  3 8, 311. 76 

10.  Repair  to  shore  protections n'^i^'o^ 

11.  General  expense,  supervision,  etc 2,769.81 

Total -  26,427.85 
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Expenditures  under  permanent  indefinite  appropriations  of  188i  and  1909. 


Fiscal  year. 

Lock  ana 
Dam  No.  1. 

Lock  and 
Dam  No.  2. 

Lock  and 
Dam  No.  3. 

TotaL 

1904 

6361.86 

3,580.01 

2,711.50 

11,314.02 

4,510.85 

6,198.98 

8,196.49 

6,892.60 

9,514.13 

9,851.38 

12,508.72 

13,483.75 

11,059.55 

13,409.68 

9,067.51 

7,795.00 

5,475.85 

$361.86 

1906 

$1,069.99 

37,036.30 

15,622.21 

37,642.03 

6,355.40 

7,442.28 

7.412.51 

17,763.00 

15,624.03 

15,032.20 

20,066.49 

18,276.28 

24,657.23 

6,892.12 

10,580.58 

7,527.73 

4,650.00 
39,747.80 
26,837.23 
43,064.25 
17,448.03 
23.184.21 

1906 

1907 

4,883.65 
7,545.44 
6,843.19 
8,566.51 
7,451.17 
9.258.07 
9,569.58 

15,305.16 
6,876.21 
6,600.09 
6,505.87 

12,524.77 

1908 

1909 

1910. 

1911 

21,148.30 
35,842.64 

1912 

1913 

32,926.58 

1914 

36,798.99 

1915 

43,129.82 

1916 

44,730.99 
44,943.12 

1017 

1918 

22,620.32 
33,881.46 
25,527.88 

1919 

loSo;;!";:::;;;;::"::::;!:::::;":;::::;;;;;:;;;;;:;:: 

TfltAl ..,,,.. - 

135,936.31 

250,000.38 

103,001.75 

496,838.44 
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IMPROVEMENT  OP  RIVERS  AND  HARBORS  IN  THE  ST.  LOUIS,  MO., 

DISTRICT. 


REPORT  OF  MAJ.  DEWITT  C.  JONES,  CORPS  OF  ENGINEERS. 


Pagtt. 

liiasissippi  River  between  the 
Ohio  and  Missouri  Rivers..    2481 


nCFBOVXKEITTS. 

Paie. 


2.  Removing  snags  and  wreclcs 
from  the  Mississippi  River 
below  the  mouth  of  the  Mis- 
souri River,  and  from  Old 
and  Atchafalaya  Rivers 2490 


FOB  DESCRIPTION  OF  IMFROVEMENT8  IN  THIS  DIBTBICT,  SEE  PAGES  1197  TO   1205. 


1.  MISSISSIPPI  RIVER  BETWEEN  THE  OHIO  AND  MISSOURI  RIVERS. 

OPERATIONS  DI7BIKG  THE  FISCAL  TEAR  1920. 

WOBKS  OF  IICFBOVEMKNT. 

Maintenance  of  the  existing  regulation  works — ^hurdle  dikes  and 
bank  revetments — ^including  such  minor  extensions  as  were  required 
for  that  purpose,  and  in  which  the  standard  forms  of  construction 
were  usea,  was  continued  bv  hired  labor  from  July  1  to  December 
1, 1919,  January  16  to  20,  ana  after  March  11,  as  heremafter  described, 
at  East  Twin  Hollows,  West  Twin  Hollows.  Pulltight,  Meramec 
Biver,  Foster  Island,  Lucas,  Calico  Island,  Osborne  Field,  Danby 
Landing,  Penitentiary  Point,  West  Fort  Chartres,  East  Fort 
Chartres,  Turkey  Island,  Ste.  Genevieve,  Mo. ;  Kaskaskia  Island, 
Chester  (Horse  island^,  Chester  (Clary ville),  Crain  Island,  Liberty 
Island,  LaCour  Islano,  Union  Point,  Hanging  Dog  Island,  Price 
Landing,  Beechridge,  Eliza  Towheadj  Cairo,  and  Greenfield  Bend. 
The  four  suction  dredges  of  the  district  were  in  commission  during 
the  low  water  season,  July  1  to  December  11,  and  were  operated  on  15 
obstructive  main-channel  bars  which  developed  during  that  time. 
The  one  dipper  dredge  belonging  to  this  district  worked  September  4 
to  October  27  and  March  3  to  13  on  the  gravel  bar  in  Grand  Tower 
upper  crossing.  Hydrographic  surveys  were  made  covering  169  miles 
of  river,  including  all  hedged  channels,  shoal  crossings,  and  caving 
banks;  19  miles  of  river  were  resurveyed  for  the  dredging  service. 
River  gages  were'  read  throughout  the  year  and  were  inspected  and 
repaired  as  required.  The  plant  was  repaired  and  cared  for  at  the 
St.  Louis  engineer  depot  and  at  fleet  in  winter  harbor,  Fayville,  111. 
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Materials  were  procured  by  contract  and  open-market  purchases  and 
by  hired  labor,  as  was  deemed  most  advantageous  to  the  department. 

CONSTRUCTION  WORKS. 

Note. — Station  numbers  (100  feet),  wherever  shown  herein,  refer  to  an  origin 
at  the  upstream  end  of  the  work  at  that  locaUty.  River  stages,  unless  other- 
wise noted,  refer  to  the  St.  Louis  gage.  Origin  of  river  distances  is  Eads 
Bridge,  St  Louis,  Mo.;  all  localities  of  work  are  downstream  from  St.  Louis, 
unless  otherwise  noted. 

TWIN   HOLLOWS,  EAST,   MILES   14   TO  16,  LEFT  BANK. 
[Oct.  1-14,   1919.] 

Bank  revetment^  repair. — A  small  section  of  brush  mattress,  4,505 
square  feet,  was  built  and  sunk  between  stations  55  and  56,  connect- 
ing the  old  mattress  with  the  shore ;  between  station  55  and  62  and 
between  the  6- foot  and  15-foot  stages  150  cubic  yards  of  earth  were 
graded  from  the  bank  and  11,377  square  feet  of  stone  paving  were 
placed,  covering  several  bare  spots  in  the  paving. 

TWIN  HOLLOWS,  WEST,  MILES  14  TO  17,  BIGHT  BANK. 
[Sept  22-Oct.  14,  1919.] 

Hurdle  dikes^  repair. — ^To  prevent  further  loss,  repairs  were  made 
to  the  outer  ends  of  hurdles  Nos.  4,  5,  and  54,  as  follows :  No.  4,  45 
linear  feet;  No.  5,  70  linear  feet:  and  No.  ^,  55  linear  feet;  188 
piles  were  driven,  55  clumps  cabled,  and  10  stringers  placed.  At  the 
outer  end  of  No.  3,  drift  that  had  accumulated  and  become  massed 
together  to  a  depth  of  about  15  feet  in  the  T-head  was  covered  with  a 
mattress  2,000  square  feet,  and  the  entire  mass  was  sunk  and  bal- 
lasted with  stone;  125  cubic  yards  of  stone  were  placed  at  the  base  of 
the  piles  at  the  outer  ends  of  Nos.  4  and  5  to  protect  their  founda- 
tions. 

PUIXTIOHT,   MILES    16   TO    19,   LEFT  BANK. 
[Sept  13-19,  1919.] 

Hurdle  dikes ^  repair. — ^The  outer  ends  of  hurdles  Nos.  4i,  5,  and  6 
were  repaired  as  follows :  No.  4^,  75  linear  feet ;  No.  5,  60  linear  feet ; 
No.  6,  25  linear  feet;  108  piles  were  driven,  45  clumps  cabled,  and 
7  stringers  placed. 

MEBAMEG  BIVEB,  MILES  IQ  AND  20,  BIQHT  BANK. 
[Sept  C^12,  1919.] 

Hurdle  dikes^  repair. — Since  their  completion  in  1914,  the  two  dikes 
at  this  locality.  Nos.  2  and  3,  have  suffered  losses  of  300  feet  and  500 
feet,  respectively,  at  their  outer  ends.  To  maintain  the  existing  good 
bank  alignment  and  channel,  repairs  were  made  as  follows  :^^.  2, 
65  linear  feet;  No.  3, 105  linear  reet;  98  piles  were  driven,  82  clumps 
cabled,  and  12  stringers  placed. 
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FOSTER  ISLAND,  MILES  27  AND  28,  LETT  BANK. 
[Oct   17-30.   1M9J 

Bank  revetment^  repair. — The  paving  at  this  locality  was  repaired 
between  stations  5  and  12,  between  the  4- foot  and  15-foot  stages; 
40  cubic  yards  of  earth  were  graded  from  the  bank,  and  17,140  square 
feet  of  stone  paving  were  placed. 

LUCAS,  MILES  28  TO  32,  lAFT  BANK. 

[Oct.  16-31,  1919.1 

\ 

Hurdle  dikes^  repair. — ^These  dikes  are  immediately  below  the 
Foster  Island  revetment,  and  were  last  repaired  in  1911.  During 
the  present  year  repairs  were  made  to  the  upper  two  dikes  as  fol- 
lows :  No.  —4,  210  linear  f eet :  No.  —3, 125  linear  feet ;  183  piles  were 
driven,  57  clumps  cabled,  and  9  stringers  placed.  A  brush  mattress, 
4,150  square  feet,  with  stone  massed  thereon,  was  built  around  the 
exposea  piling  in  the  shore  end  of  No.  —4,  thus  forming  a  short  sec- 
tion of  solid  dike  between  the  piling  and  the  bank. 

CAUCO  ISLAND,  MILES  82  AND  38,  LEFT  BANK. 
[June  21-30»  1920.] 

Hnrdle  dikes^  repair. — The  channel  is  now  attacking  the  left  bank 
at  th-is  locality,  the  first  time  since  1911,  when  the  work  was  last  re- 
paired, wearing  the  accretions  away  rapidly,  exposing  the  decayed 
piling.  Eepairs  were  made  to  the  short  sections  remaining  at  the 
shore  ends,  as  follows:  No.  18,  200  linear  feet;  No.  19^,  155  linear 
feet;  206  piles  were  driven,  67  clumps  cabled,  11  stringers  placed,  700 
square  feet  of  drift  mattress  were  built  and  sunk,  and  5,540  square 
feet  of  stone  paving  were  placed  at  the  shore  end  of  No.  18,  between 
the  12- foot  and  29-foot  stages.  At  the  end  of  the  fiscal  year  the  work 
was  76  per  cent  complete. 

OSBOBNE  FIELD,  MILES  38  TO  40,  LEFT  BANK. 
[Nov.  26-Dec  1.  1919.] 

Bank  revetmerU^  repair. — To  repair  damage  resulting  from  a  severe 
windstorm  in  July,  1919,  20  cubic  yards  of  earth  were  graded  from 
the  bank  and  8,100  square  feet  of  stone  paving  were  placed  between 
stations  32  and  88,  between  the  9-foot  and  30- foot  stages. 

DANBT  LANDING,  MILES  41  TO  43,  BIGHT  BANK. 
[Nov.  19-26,   1919.] 

BanJc  revetment^  repair. — The  bank  was  graded,  90  cubic  yards  of 
earth  being  removed,  and  17,895  square  feet  of  stone  paving  were 
placed  between  stations  33  and  45,  between  the  9-foot  and  30-foot 
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FBNITBNTIABT  POINT,  ICIUCS  44  TO  46,  LETT  BANK. 

[Jane  1-11.  1920.] 

Hurdle  dike^  repair. — The  one  long  hurdle  at  this  locality  was  last 
repaired  in  1916,  since  which  time  three  small  breaks  have  occurred, 
two  resulting  from  recent  high  water  stages.  Repairs  were  made 
along  350  linear  feet  of  hurdle  as  follows :  189  piles  were  driven,  63 
clumps  cabled,  9  stringers  j^laced,  and  56  cubic  yards  of  stone  were 
placed  around  the  newly  driven  piles  in  one  of  the  breaks. 

FOBT  CHABTBES,  WEST,  UILEB  46  TO  49,  BIGHT  BANK. 
[Nov.  1-18.  1919.  June  1-19,  1920.] 

Bank  revetment  and  hurdle  dikes,  repair, — ^The  revetment  and  dikes 
at  this  locality  protect  2  miles  of  bank.  A  severe  windstorm  in  July, 
1919,  damaged  the  paving  along  the  greater  part  of  the  revetted  bank, 
while  the  hurdles  have  all  suffered  considerable  losses  during  the 
past  20  years.  To  prevent  further  loss  and  maintain  the  present  ^ood 
channel  alignment,  the  following  work  was  done :  Hurdles,  repaired. 
No.  —3, 112  linear  feet ;  No.  —2, 88  linear  feet ;  No.  —1, 35  linear  feet ; 
No.  0,  77  linear  feet ;  and  No.  i,  73  linear  feet ;  148  piles  were  driven, 
40  clumps  cabled,  9  stringers  placed,  15,395  square  leet  of  drift  mat- 
tress and  3,700  square  feet  of  stone  paving  placed  at  shore  ends.  Se- 
vetment  repaired;  190  cubic  yards  of  earth  were  CTaded  from  the 
bank  and  37,600  square  feet  of  stone  paving  placed  between  stations 
0  and  48,  between  the  12- foot  and  30- foot  stages. 

FOBT  CHABTBES,  EAST,  MILES   61  AND  62,  LEFT  BANK. 
[Sept.  18-29,  1919.  Mar.  12-18.  Apr.  6-26,  1920.] 

Bank  revetment,  repair. — The  work  at  this  locality  was  damaged 
by  the  severe  windstorm  in  July,  1919,  and  bv  the  heavy  ice  floes  of 
the  past  winter.  Repairs  were  made  as  follows:  Mattress,  19,250 
square  feet  built  between  stations  35  and  38.  Paving,  1,455  cubic 
yards  of  earth  graded  from  the  bank  and  65,330  square  feet  of  stone 
paving  placed  between  stations  10  and  59,  between  the  1-foot  and 
30-foot  stages. 

TUBKET  ISLAND,  MILES  62  TO  64,  LEFT  BANK. 
[Ang.  8-17,  21-28,  Sept.  18-27,  1919,  Apr.  21-22.  1920.] 

Bank  revetment,  repair. — Along  the  upper  section  of  paving, 
which  was  badly  damaged  by  the  severe  storm  of  July,  1919,  225 
cubic  vards  of  earth  were  graded  from  the  bank  and  67^76  square 
feet  of  stone  paving  were  placed  between  stations  64  and  95,  between 
the  1-foot  and  30-ioot  stages.  A  large  quantity  of  drift  accumu- 
lated above  the  spur  hurdle  on  the  lower  section  was  ballasted  with 
stone. 
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STE.  GENEVIEVE,  MO.,  MILES  69  TO  63,  RIGHT  BANK. 
[July  1-Aug.  7,  1919.] 

Bank  revetment^  repair. — ^Work  which  was  in  progress  at  the  end 
of  the  last  fiscal  year  was  completed;  1,150  cubic  yards  of  earth 
were  graded  from  the  bank  and  88,063  square  feet  of  stone  paving 
were  placed  between  stations  14  and  74,  between  the  8-foot  and 
32- foot  stages. 

KASKASKIA   ISLAND,  MILES    69   TO   72,  RIGHT  BANK. 
[July  It5-Sept,  3,  1919.] 

Bank  revetment^  repair. — ^The  lower  1,700  feet  of  this  protection 
had  been  destroyed  and  the  river  i)ermitted  to  menace  the  Horse 
Island  revetment,  now  a  salient  point  about  l^jPOO  feet  below  the 
original  end  of  the  Kaskaskia  Island  work.  To  prevent  further 
damage,  124,700  square  feet  of  mattress  were  built  between  stations 
43  and  56,  with  two  short  spur  dikes  (215  linear  feet)  to  deflect  the 
current  from  the  head  of  Horse  Island,  188  piles  being  driven,  61 
clumps  cabled,  and  17  stringers  placed.  This  section  was  paved  and 
numerous  small  slips  in  the  old  work  were  repaired.  In  all,  10,580 
cubic  yards  of  earth  were  graded  from  the  bank  and  78,^0  square 
feet  of  stone  paving  were  placed,  as  required,  between  stations  78 
and  83  of  the  upper  section  and  stations  0  and  56  of  the  lower  section, 
between  the  2-n>ot  and  30- foot  stages. 

CHESTER    (HORSE  ISLAND),  MILES  72  AND   73,  RIGHT  BANK. 
[July  1-16,  Aug.  20-Sept.  7,  1919.] 

Bank  revetment^  repair. — ^Work  at  this  locality  in  progress  at  the 
end  of  the  last  fiscal  year  was  completed  as  follows :  Mattress,  41.810 
ajuare  feet  built  between  stations  37  and  41,  with  one  spur  dike  (160 
linear  feet)  at  station  40  to  deflect  the  current  from  the  unprotected 
portion  of  the  island;  143  piles  driven,  35  clumps  cabled,  and  9 
stringers  placed.  Paving,  1,650  cubic  yards  of  earth  graded  from 
the  bank  and  34,325  square  feet  of  stone  paving  placed  between 
stations  2  and  41,  between  the  5-foot  and  30- foot  stages. 

CHESTER,  MO.    ( CLARTVILLE ) ,  MILE  74,  RIGHT  BANK. 
[July  1-8,  Sept  a-17.  1919.] 

BanJc  revetment,  extension  and  repair. — ^Work  at  this  locality  in 
progress  at  the  end  of  the  last  fiscal  year  was  completed  as  follows : 
Mattress,  new,  12,800  square  feet  between  stations  —1  and  0,  connect- 
ing with  the  original  work,  and  mattress,  repair,  31.055  square  feet 
between  stations  0  and  3+50,  connecting  the  old  work  with  the  pres- 
ent shore.  Paving,  new,  49,775  square  teet  between  stations  —6+50 
and  0,  between  the  2-foot  and  20-foot  stages,  and  paving,  repair, 
28,860  square  feet  between  stations  0  and  4,  between  the  2- foot  ana 
20-foot  stages;  1,300  cubic  yards  of  earth  were  graded  from  the 
bank. 
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GRAIN  ISLAND,  MILES  75  TO  78,  RIGHT  BANK. 
[Aug.  11-19,  191»;  May  24-29,  1920.] 

Hurdle  dikes  and  dama^  repair. — ^The  outer  ends  of  the  dikes  were 
damaged  slightly  by  ice  during  the  past  five  years,  and  the  dam 
across  the  slough  between  the  IMussouri  shore  and  Puckett  Island  was 
breached.  Repairs  were  made  as  follows :  Hurdles,  No.  2,  10  linear 
feet;  No.  3,  10  linear  feet;  No.  4,  70  linear  feet;  No.  6,  150  linear 
feet ;  No.  9, 40  linear  feet ;  and  Dam  No.  3,  165  linear  feet ;  315  piles 
were  driven,  104  clumps  cabled,  25  stringers  placed^  and  160  cubic 
yards  of  stone  placed  around  the  newly  driven  piles  m  the  dam. 

LIBERTY  ISLAND,  MILES   81   TO   83,  RIGHT  BANK. 
[Apr.  27-May  29,  1920.] 

Bank  revetment^  extension  and  repair, — ^The  bank  between  Anchor 
Landing  and  Bishop  Landing,  a  distance  of  2  miles,  was  at  one  time 
revetted,  except  for  a  section  of  900  feet  underlaid  with  gravel,  but 
through  bank  erosion  this  revetment  became  detached  from  the  shore. 
Eight  spur  hurdles,  built  in  the  spring  of  1903  to  form  a  shore  con- 
nection, were  in  need  of  repairs,  which  were  made  as  follows :  Mat- 
tress, new,  160  linear  feet,  15,200  square  feet  (new  spur  hurdle,  120 
linear  feet),  and  mattress,  repaired,  11,400  square  feet  (new  spur 
hurdle,  170  linear  feet).  Paving,  new,  5,153  square  feet  between  the 
20-foot  and  30-foot  stages,  and  paving,  repaired,  3,750  square  feet; 
spur  hurdles,  550  linear  feet  of  repairs  made  to  the  eight  old  spur 
hurdles  and  3,600  square  feet  of  drift  mattress  built  and  sunk  at 
shore  ends  of  spur  hurdles  Nos.  i  and  11  to  solidify  the  structures. 
In  all,  418  piles  were  driven,  113  clumps  cabled,  and  12  stringers 
placed. 

LACOUB  ISLAND,  MILES  94  AND  96,  LEFT  BANK. 
[Aug.   1-9,   1919.] 

Hurdle  diks^  repair, — The  hurdle  at  this  locality  being  exposed  to 
the  current  for  a  distance  of  400  feet,  with  the  piling  badly  deterio- 
rated, was  urgently  in  need  of  repairs,  which  were  made  as  follows : 
230  piles  driven,  77  clumps  cabled,  and  13  stringers  placed. 

UNION  POINT,  KILES    109  AND   110,  LEFT  BANK. 
[July  19-30,  1919.1 

Hurdle  dikes^  repair. — ^Work  on  the  two  hurdles,  suspended  May 
31, 1919,  because  of  high  river  stage,  was  completed  as  follows :  No. 
6,  110  linear  feet;  No.  9,  130  linear  feet;  221  piles  were  driven,  73 
clumps  cabled,  and  7  stringers  placed. 

HANGING  DOG  ISLAND,   MILES   113   TO    115,  LEFT  BANK. 
[July  1-18,   1919.] 

Hurdle  dikes^  extension  and  repair. — ^The  hurdles,  which  were  last 
repaired  in  1917,  were  again  in  need  of  attention,  having  been  badly 
damaged  by  the  ice  of  the  last  two  years.    To  relieve  the  pressure 
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and  divert  the  channel  from  hurdles  Nos.  9  and  10,  hurdle  No.  0  was 
extended  400  feet  by  driving  3  rows  of  3-pile  clumps,  20- foot  centers 
both  ways ;  no  foundation  mattress  was  built,  but  576  cubic  yards  of 
stone  were  placed  around  the  base  of  the  piles.  Repairs,  No.  9,  30 
linear  feet.  No.  10,  50  linear  feet.  No.  11,  65  linear  feet;  297  piles 
were  driven,  100  clumps  cabled,  and  1  stringer  placed. 

FBICE  LANDING,  MILES  163  AND  164,  RIGHT  BANK. 
[Nov.  15-Dec.  1,  1919.] 

Bank  revetment^  repair. — The  river  bank  here  is  protected  by 
7,500  linear  feet  of  revetment,  and  being  of  a  sandy  formation  re- 
quires constant  attention  to  prevent  serious  losses.  Repairs  were 
made  as  follows :  Mattress,  23,760  square  feet  built  between  stations 
188  and  191.  Paving,  36,850  square  feet  placed  between  stations  150 
and  191,  between  the  10-foot  and  35-foot  stages;  650  cubic  yards  of 
earth  graded  from  the  bank. 

BEECHBIDGE,  MILES  169  TO  171,  LEFT  BANK. 
[Nov.  2-14,   1919.] 

Bank  revetment^  repair. — The  repairs  which  were  left  unfinished 
above  the  20-foot  stage  at  the  close  of  the  season,  1918,  because  of 
more  urgent  requirements  elsewhere,  were  completed,  31,600  square 
feet  of  stone  paving  being  placed  between  stations  26  and  68,  between 
the  27-foot  and  32-foot  stages.  On  account  of  backwater,  resulting 
from  high  stages  in  the  Ohio  River,  work  below  the  27-foot  stage 
could  not  be  repaired. 

EUZA  TOWHEAD,  MILES  ifs  TO  ITT,  LEFT  BANK. 
[Oct.  2S-31.  1919.] 

Bank  revetment,  repair. — Between  stations  56  and  57,  as  the  bank 
has  been  gradually  eroded  and  threatened  to  flank  and  destroy  this 
part  of  the  work,  10,070  square  feet  of  mattress  were  built.  Paving 
could  not  be  placed  as  the  water  was  at  the  top  of  the  bank,  due  to 
high  river  stage. 

CAIBO  PROTECTION   (ELIZA  POINT),  MILES  177  AND  178,  LEFT  BANK. 
[Oct.   25-31,   1919.1 

Bank  revetment,  repair. — A  small  slip  in  the  work  between  sta- 
tions 101  and  102  was  repaired  with  5,955  square  feet  of  mattress, 
and  between  stations  91  and  102,  12,747  square  feet  of  stone  paving 
were  placed  between  the  18-foot  and  25-foot  stages  (Cairo  gage). 

OB»XNFTELD  BEND   (BIRDS  POINT),   MILES    181    AND    IS 2,   RIGHT  BANK. 
■    [Oct.  7-28,  1919;  JaD.  16-20,  1920.] 

Bank  revetment^  extension  and  repair. — This  important  revetment 
extends  from  station  5  to  81+30,  about  one-half  mile  below  Birds 
Point,  Mo.  (p.  2119,  Annual  Report,  1912;  p.  2586,  Annual  Report, 
1916).    To  prevent  further  erosion  and  a  threatened  flanking  of  the 
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head  of  the  work,  an  extension  of  134  feet  was  made  upstream  from 
station  5  to  3+66.  The  total  work  done  was  as  follows :  Mattress, 
extension,  13,440  square  feet,  and  mattress,  repaired,  between  stations 
68  and  72,  26,700  square  feet.  Paving,  new,  between  stations  8+66 
and  5,  and  between  stations  76  and  81+30, 29,650  square  feet,  between 
the  10- foot  and  35- foot  stages  (Cairo  gage),  and  paving,  repaired, 
30,881  square  feet  between  stations  50  to  62,  and  68  to  y2,  between 
the  10- foot  and  25-foot  stages  (Cairo  gage). 

DREDGING. 

Good  boating  stages  and  ample  depths  for  navigation  prevailed 
until  the  latter  part  of  July,  when,  because  of  the  steadily  and  rap- 
idly declining  stage,  from  17  feet  on  the  1st  to  8  feet  on  the  31st, 
channel  depths  were  reduced  to  such  an  extent  that  several  bars 
threatened  to  become  obstructive  to  8-foot  navigation.  Accordingly 
the  self-propelling  suction  dredges  Fort  Chartres  and  Fort  Gage 
were  prepared  for  service  and  began  operations  the  latter  part  of 
July.  Tney  were  closely  followed  by  the  nonpropelling  suction 
dredges  Selma  and  Thehea  and  the  dipper  dredge  Phoenix. 

These  five  dredges,  operated  by  Government  employees  in  two  8-hour 
shifts,  were  in  commission  and  performed  service  as  follows:  The 
Fort  ChartreB^  July  1  to  December  5  (158  days),  dredged  6  channel 
bars  38  days,  and  approach  to  the  incline  of  the  Illinois  Southern 
Railway  at  Little  Rock,  Mo.  (67)  8  days.  The  Fort  Gage,  July  22 
to  December  11  (143  days),  dredged  6  channel  bars  41  days;  ap- 
proach to  the  steamboat  landing  at  Grand  Tower,  111.  (104),  3  days; 
approach  to  said  incline  at  Little  Rock  5  days;  and  graded  bank  for 
revetment  work  at  Greenfield  Bend,  Mo.  (181),  2  days.  The  Selma^ 
August  4  to  November  10  (99  days),  dredged  4  channel  bars  27 
days;  and  approaches  to  3  steamboat  landings  in  St.  Louis  Harbor 
31  days.  The  Thehes^  September  11  to  November  20  (71  daysj, 
dredged  1  channel  bar  5  days;  approach  to  said  incline  at  Little 
Rock  and  approach  to  incline  of  Missouri  Pacific  Railway  at  East 
Ivory,  111.  (9),  34  days.  The  Phoenix^  August  11  to  November  27 
and  March  3  to  13  (120  days),  dredged  approaches  to  2  steamboat 
landing  in  St.  Louis  Harlior  and  to  stone  quarry  at  Little  Rock, 
Mo.  (67),  12  days;  and  continued  work  on  the  gravel  and  bowlder 
bar  at  Grand  Tower  (104)  62  days. 

Work  performed  by  the  dredges  outside  the  channel  was  done  in 
the  interest  of  navigation,  at  times  when  the  navigable  depth  was 
ample  and  dredging  in  the  main  channel  was  not  required;  and  this 
work,  when  performed  for  private  parties,  was  paid  for  by  the 
parties  benefited ;  all  other  dredging  was  for  the  maintenance  of  the 
project  depth  (8  feet)  and  widtn  ^00  feet^  of  channel  between  the 
mouth  of  Ohio  River  (183)  and  St.  Louis  (0) ;  thence  to  the  mouth 
of  Missouri  River  (17  miles  above  Eads  Bridge)  the  project  depth 
of  6  feet  was  maintained  without  dred^g. 

The  four  suction  dredges  operating  in  the  main  steamer  channel 
a  total  of  967  hours,  a  little  more  than  one-eighth  of  their  total  avail- 
able time  in  commission  (16-hour  days),  maintained  the  required 
8-foot  channel  (St.  Louis  to  Cairo)  throughout  the  low-water  sea- 
son with  only  slight  delays  to  navigation  (see  OTumnel  conditions). 
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The  two  self-propelling  dredges  were  also  used  during  idle  intervals 
to  Assist  the  one  district  towEoat  in  commission  to  ddiver  materials 
and  supplies,  and  to  patrol,  sound,  and  buoy  the  channel  through- 
out the  district.  Of  the  15  main-channel  bars  improved  by  the  suc- 
tion dredges,  two  were  dredged  twice  and  one  other  particularly 
troublesome  oar,  Schenimann  (122),  was  dredged  four  tunes  in  four 
different  months.  Good  results  were  obtaineain  all  cases,  the  gain 
in  depth  varying  from  2^  to  5^  feet.  The  total  number  oi  channels 
dredged  through  the  15  obstructive  bars  was  20,  having  a  combined 
length  of  6i  mues  and  an  average  width  of  220  feet ;  the  total  amount 
of  material  removed  from  the  main  channel  was  1,362,000  cubic 
yards  in  967  hours'  actual  dredging  time,  an  average  rate  of  fully 
1,400  cubic  yards  per  suction-dre^e  hour.  Other  details  concerning 
the  dredging  service  are  given  in  the  following  table : 
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RECAPITULATION. 


Dredge. 


Days 
dredging. 


Actual 

dredging 

time. 


Quantity 
dredged. 


Total 

length  of 

cuts. 


Rate  per 
hour. 


Advance 
per  hour. 


Selma  (28-inch) 

Thebes  (28-incfa) 

Fort  Gage  (32-inch)... 
Fort  Chartres  (32-inch). 
Phoenix  (dipper) 

ToUl 


Hours. 
323 
224 
442 
388 
391 


Cu,yd8. 
197,000 
138,800 
677,900 
653,600 
11,500 


32,600 
19,400 
88,900 
76,600 
2,825 


Cu.yda. 

610 

620 

1,534 

1,685 

29 


266 


1,768 


1,678,800 


220,325 


Feet. 

101 

87 

203 

195 

7 


RIVER  STAGE,  ST.  LOUIS  GAGE. 

The  stage  was  below  normal  at  the  beginning  of  the  year  and  dur- 
ing the  fail  season  until  the  middle  of  October,  being  5  to  6  feet  below 
the  mean  daily  stage  line  during  that  period  and  equaling  the  ex- 
treme low  readings  for  August  27  to  29.  A  rapicl  rise  occurred 
toward  the  end  of  October,  and  the  average  stage  for  November  was 
the  highest  since  1884.  The  usual  winter  decline  began  early  in  De- 
cember, and  the  stage  remained  low  until  the  middle  of  March ;  then 
followed  the  spring  rise,  the  peaks  of  which  slightlv  exceeded  mean 
annual  high  water  (27  leet)  m  March,  April,  and  May.  In  June  a 
decline  set  in,  but  the  stage  did  not  fall  below  14  feet  until  .after  the 
end  of  the  year. 

The  average  of  the  daily  readings  for  the  fiscal  year  was  11.3  feet, 
or  1.1  feet  below  mean  stage  of  river,  12.4  feet,  as  derived  from  all 
daily  readings  (21,548)  for  the  last  59  calendar  years. 

As  shown  m  the  following  table»  the  river  oscillated  27.6  feet  from 
27  feet  (in  April  and  May)  above  the  low  water  to  0.6  foot  (Dec.  18) 
below  low  water,  1  foot  on  the  gage.  The  normal  vearly  oscillation 
is  about  25  feet,  from  1  foot  above,  to  26  feet  above  low  water. 

8t.  Louis  guge,  1919-20. 


Date. 


1919. 

Julyl 

August  1 

September  2 

October  30 

November  1 

Deoamberl 

1920. 

January  land  2... 

February  23 

March  31. 

April  24 

May  22 

June  4 


Highest 
monthly 


read! 


Feet. 

17.1 

7.6 

7.7 

20.7 

20.1 

11.6 


3.6 

5.5 

27.6 

28.0 

28.0 
22.2 


Date. 


1919. 

July  31 

August  9  and  30.. 

September  17 

October  25 

November  29 

December  18 

1920. 

January  5  and  6.. 

February  6 

March9 

April  4 

May  12 

June  21 


1 


Lowest 
monthly 
ge 


Feet. 


7.9 
3.8 
1.1 
3.8 
8.3 

0.4 


1.9 
3.4 
2.8 
25.1 

20.6 
14.0 


Normal 

range, 

59  years' 

continuous 

record. 


Feet. 
20-15 
15 -9i 
9i-9 
9-8 
8-7 
7-6 
6-6 


6-8 
8-12 
12-17 
17-19 
19-18 
18-19 
19-20i 
20f-20 


Digitized  by 


Google 


2492        REPOBT  OF  CHIEF  OF  ENGIFEaSBS,  U.  S.  ABMT,  192D. 

Extreme  low  water  (1917),  caused  by  ice  conditions,  is  8.1  feet 
below  gage  zero;  and  extreme  high  water  (1844)  is  41.3  feet  on  the 
gage.   Elevation  of  gage  zero,  380  feet  above  mean  sea  or  Gulf  level. 

CHAKNEL  CXJNDmONS. 

Channel  conditions  were  constantly  under  investigation  by  the 
snag  boats,  towboats,  and  self -propelling  dredges  of  the  district  until 
the  close  of  navijgation,  December  9,  and  thereafter  intermittently  as 
permitted  by  winter  conditions  until  February  12,  when  the  nver 
became  free  of  ice  aiid  patrolling  was  resumed.  Between  the  mouth 
of  Missouri  River  (—17)  and  St.  Louis  (0),  the  project  depth  of  6 
feet  was  maintained  by  the  works  of  regularization  aided  only  by  the 
natural  scouring  action  of  the  river  itself.  Between  St.  Louis  (0) 
and  the  mouth  of  Ohio  Eiver  (183),  a  channel  of  the  required  dimen- 
sions, 8  feet  depth  and  200  feet  width,  was  maintained  by  the  same 
agencies  aided  by  dredging,  except  lor  certain  periods  when  the 
maximum  depths  available  for  navigation  were  as  stated  in  the  fol- 
lowing table : 
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Although  channel  depths  of  less  than  8  feet  were  prevalent  during 
the  latter  part  of  July,  17  days  in  August,  and  11  days  in  September, 
they  were  generally  ample  for  the  needs  of  navigation  and  no 
serious  delays  were  caused  thereby.  On  a  few  occasions  commercial 
towboats  and  barges  were  subjected  to  short  delays,  mainly  because 
they  were  loaded  to  more  than  8  feet  draft  or  were  grounded,  through 
misjudgment,  far  out  of  good  and  sufficient  channels;  in  all  cases, 
however,  they  were  assisted  by  the  district  towboat  and  dredges  as 
required  and,  as  stated,  suffered  no  serious  delays.  At  St.  Louis  navi- 
gation was  stopped  by  large  floes  of  ice  December  9,  and  for  several 
days  thereafter,  and,  owing  to  backwater  from  the  Ohio  River,  these 
ice  floes  jammed  and  blocked  the  lower  part  of  the  district  below 
Commerce  (144),  December  15  to  28;  navigation  throughout  the 
district  was  then  intermittent  until  resumed  February  12.  Three 
bars  which  threatened  to  become  obstructive  early  in  March  (see 
foregoing  table)  were  quickly  improved  by  advancing  river  stages, 
and  in  the  last  half  of  the  fiscal  year  navigation  experienced  no 
delays  whatever  because  of  insufficient  channel  dimensions. 

Steamer  channel  reports  giving  steering  directions  and  least  depths 
on  the  bars,  as  ascertained  by  pilots  of  this  office  on  through  trips, 
were  issued  during  the  fall  season  to  river  vessels  and  the  public 
through  the  Lighthouse  Service. 

The  average  natural  depths,  at  selected  stages,  that  are  available 
for  navigation  between  St.  Louis,  Mo.,  and  Cairo,  111.,  are  given 
under  Physical  Data,  page  2733,  Annual  Report,  1918. 


Surveys,  general  and  special,  covering  188  miles  of  river,  including 
19  miles  resurveyed,  were  made  as  required  and  included  all  locali- 
ties where  construction  works  or  dredging  were  in  progress  or  imme- 
diately prospective;  also  where  considerable  changes,  due  to  caving 
banks  and  shifting  channels,  had  taken  place.  Dredged  channels 
were  marked  with  ouoys  and  steering  ranges  in  addition  to  the  regu- 
lar beacon  lights  of  the  Lighthouse  Service. 

PHYSICAL  DATA. 

The  river  gages  were  maintained  and  read  daily  throughout  the 
year,  and  the  records  thereof  were  checked  by  being  plotted  on  the 
official  hydrograph. 

MATERIALS. 

For  the  operation  of  towboats  and  dredges  and  for  use  in  mainte- 
nance of  the  works  of  improvement — ^hurdles,  dikes,  and  bank  revet- 
ments— there  were  procured  under  proposals  and  open-market  agree- 
ment 14,781  tons  (2,000  pounds)  of  coal,  at  an  average  cost  of  $4.25 
per  ton;  30,736  cubic  vards  of  stone  and  spalls,  at  an  average  cost 
of  $1.26  per  cubic  yard;  and  136,330  linear  feet  of  pile  timber,  at  an 
average  cost  of  14.3  cents  per  linear  foot;  also,  1,620  cords  of  brush 
were  procured  and  loaded  on  Government  barges  by  hired  labor,  at  an 
average  cost  of  $4.95  per  cord.   These  unit  costs  include  plant  charges. 

All  other  materials,  supplies,  ship  stores,  subsistence,  etc.,  were  pur- 
chased under  competitive  bids  or  m  the  open  market  and  were  col- 
lected, inspected,  and  tested  as  required  at  the  Engineer  Depot.  St. 
Louis,  Mo.,  and  thence  were  distributed  to  the  various  worting 
parties. 
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Testing  and  inspection  of  materials  and  other  work  for  Engineer 
offices  were  as  follows:  First  district,  Cincinnati,  Ohio;  third  dis- 
trict, San  Francisco,  Calif. 

PLANT. 

All  plant  required  for  service  was  maintained  in  working  condi- 
tion, such  repairs  as  were  necessary  for  present  and  probable  future 
service  being  made  at  the  St.  Louis  Engineer  depot. 

Extensive  repairs, — Oil  burners  were  installed  for  experimental 
purposes  under  the  two-boiler  battery  of  dredge  Fort  Gage^  but  on 
trial  test  did  not  develop  the  efficiency  guaranteed  and  were  dis- 
carded. Further  tests  of  the  equipment  offered  by  other  bidders 
were  not  undertaken,  as  the  rise  in  price  of  fuel  oil  had  made  its 
present  use  in  competition  with  coal  impracticable.  The  boiler  on 
tender  Meramec^  being  in  bad  condition  and  of  insufficient  capacity, 
was  replaced  with  a  larger  and  better  boiler  salvaged  from  a  wrecked 
steamboat.  Four  excellent  boilers  salvaged  from  a  large  transfer 
boat  were  installed  on  the  snag  boat  U.  G,  Wright^  replacing  the  old 
battery  which  had  become  unserviceable  and  was  condemned  by  the 
United  States  boiler  inspector ;  this  work  was  interrupted  by  a  strike 
of  the  boiler  makers  for  higher  wages  on  June  28.  Extensive  repairs 
were  also  made  to  the  steamer  John  Ewens  of  the  Mississippi  Kiver 
Commission,  the  lighthouse  tender  Oleander^  and  to  nine  towboats, 
the  Nokomis^  Choctaw^  A,  M.  Scott,  Advance^  Oscar  F.  Barrett^ 
Patton.  Barrett y  Inspector,  and  F.  M.  WdUace^  of  the  Inland  Water- 
ways, Mississippi-Warrior  Service  (Government  barge  line,  St. 
Louis-New  Orleans),  all  expenses  being  charged  to  the  proper 
appropriation. 

Ordinary  repairs. — ^The  feathering  paddle  wheel  placed  on  the  tow- 
boat  William  R.  King^  for  use  of  the  Board  on  Experimental  Tow- 
boat^«  was  found  very  expensive  to  maintain,  and  was  replaced  with 
a  radial  fixed  paddle  wheel  of  slightly  larger  diameter.  Repairs 
were  made  to  the  four  suction  dredges  of  the  district,  Selma,  Thebes, 
Fort  Gage,  and  Fort  Chartres,  and  to  the  dipper  dredg  Phoenix. 
The  main  sand  pump  of  the  Fort  Gage  was  fitted  with  new  lining 
plates,  and  the  Fort  Chartres*  pipe  line,  sunk  in  deep  water  during  a 
severe  wind  storm  in  July,  was  salvaged  and  repaired.  Both  of 
these  dredges  were  provided  with  larger  steam  cylindei*s  for  the 
steering  engines. 

Repairs  were  made  to  the  snag  boats  J.  N.  Macomb  and  H,  G. 
Wright,  and  to  8  quarter  boats,  4  office  and  survey  boats,  1  store 
boat,  2  wooden  barges,  5  steel  barges,  5  wooden  pile  drivers,  4  steel 
pile  drivers,  2  gteel  grader  and  derrick  boats,  2  wooden  derrick  boats, 
7  steel  flats,  and  17  skiffs,  all  of  this  district.  Twenty-five  wooden 
flats  were  condemned  and  destroyed,  leaving  one  on  hand  in  poor 
condition.  Twelve  wooden  barges  furnished  by  the  St.  Louis-New 
Orleans  barge  line,  to  replace  temporarily  and  in  part  the  20  steel 
barges  of  the  district  held  by  that  line,  were  calked  and  repaired  and 
returned  to  their  owners.  Six  of  the  district  barges  were  returned 
during  the  year,  leaving  14  steel  barges  (lease  expired  June  30, 1919) 
still  held  by  the  Government  barge  line. 

Seven  large  steel  barges  built  for  service  on  the  Upper  Mississippi 
were  delivered  at  the  Engineer  depot  and  received  equipment  and 
repairs  to  slight  injuries  received  en  route.  Six  large  steel  barges 
of  the  Government  barge  line  (St.  Louis-New  Orleans)   received 
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minor  equipment  and  were  cared  for  in  harbor  for  idle  plant  as 
were  the  Upper  Mississippi  barges. 

The  builaings  of  the  Engineer  depot  at  foot  of  Arsenal  Street,  St. 
Louis,  Mo.,  were  repaired  and  maintained  in  thoroughly  serviceable 
condition,  as  were  all  shop  machinery,  equipment,  tools,  and  ap- 
pliances, and  boarding  outfit.  The  blacksmith  shop  was  enlarged  to 
accommodate  a  larger  steam  hammer  and  two  cranes  for  handling 
heavy  f orgings. 

Total  coHt  and  work  done  to  June  30,  1920. 

HURDLES. 


New. 

Restora- 
tion. 

Repair. 

Cost. 

Prior  to  July  1,1010.                

Linear/^. 
402,031 

Linear/e€L 
36,507 

Linearfeet. 
100,100 

170 
160 
170 
336 
355 
350 
385 
445 
400 
240 
145 

18,376,146.40 
5,722.62 

During  fiscal  year  ending  June  30, 1020: 

Twin  H oUows,  west » 

Pulltlght.IIl 

2058.81 
51428.84 

If eraniec  River,  ifo.       .        

Lucas  Works  « 

Calicolsland'                 

S!  340. 40 

Pmlt«ntr'ary  Point,  TH     .                           .  . 

6,003.67 
0,800^77 
10,603.88 
5,082.24 

Fort  Chartres,  west  * 

Craln  Island,  Mo 

LscouT  Island,  III 

Union  Point.  Ill 

5,353.44 
8,683.81 

Hanging  Dog T^l^nd,  Til.  - 

400 

TotaL 

402,431 

36.507            103  2Ri;  k  447  404.nQ 

'      ' 

1  Cost  includes  2,000  square  feet  of  drift  mattress. 
*  Cost  includes  4.150  square  feet  of  brush  dike. 


*  Cost  includes  700  square  feet  of  drift  mattress  and  5.540  square  feet  of  stone  paving. 
4  Cost  includes  15,305  square  feet  of  drift  mattress  and  3 ,700  square  feet  of  stone  paving. 


BANK  PROTECTION. 


Mattress.                                                  Paving. 

New. 

Repair. 

Cost.        '     New. 

Repair. 

Cost. 

PrIortoJuly  1,1010 

During  flsco  1  year  ending 
June  30. 1020: 
Twin  Hollows,  east .. 

Lin.ft. 
367,850 

44,llo,2bo 

Sq.ft. 
5,067,165 

4,505 

$2,747,070.08 
1,217.67 

21,138,820 

So.  ft, 
7,5a,  155 

11,377 
17,140 
8,100 
17,805 
37,600 
65,330 
67,275 
88,063 

78,420 

34,325 

28,860 
3,750 
36,850 
31,600 

12,022,061.30 

2,41Z06 
2,738.64 
1,813.06 
3,003.32 
7,330.32 
13,401.06 
11,006.  !6 

Foster  Island,  111 

Osborne  Field,  111... 

Fort  Chartres,  west  .. 

Fort  Chartres,  e  ist. . . 

10,250 

4,053.70 

Turkey  Ishnd,  111... 

Ste.  Oenevieve.  Mo. . 

14,110.56 
15,808.72 
4,646.62 
7,712.25 

Knskaskla     Island, 
nu 

124,700 

41,810 

31,055 
11,400 
23,760 

17,267.73 

8,260.71 

4,805.08 
8,007.43 
2,621.30 

Chester.  Ho.  (Horse 
TsUind)« 

Chester,  Mo.  (Clary- 
vllle) 

100 
160 

12,800 
15,200 

40,775 
6,163 

Liberty  Island » 

Price  Landing,  Mo. . . 

16,025.24 
6,760.77 

Beechridge.  Ill 

4,868.88 

ElisaTowhffid,Ill.. 

10,070 
6,055 
26,700 

2,325.08 

023.60 

4,556.73 

Cairo  Protection 

12,747 
30,881 

2  014  07 

Greenfield  Bend 

134 

13,440 

29,650 

8;603.07 

358,253 

44,210,640 

6,256,360 

2,802,018.10 

21,223,407 

8,003,368 

3,044,306.66 

^  Cost  includes  216  linearfeet  of  piling  spur  dikes. 
*  Cost  Includes  160  linear  feet  of  piling  spur  dikes. 

s  Cost  includes  290 1  iuear  feet  of  piling  spur  d  ikes,  new,  and  650 1  inear  feet  of  piling  spur  dikes,  repair,  and 
S.600  square  feet  of  drift  mattress. 

BECAPITULATION. 

Hurdles $8, 447, 494. 09 

Bank  protection 5, 846, 414. 85 

Dikes  and  dams 691, 893. 46 

Jetties 114, 603.  53 

Surveys 409, 548.  73 

Dredging 2,869,413.05 

18,879.367.71 


Digitized  by  CaOOQ IC 


BIVBBS  AITD  HARBORS — ^ST.  LOXHS,  MO.,  DISTRICT. 


2497 


Total  coat  and  toork  done  to  June  SO,  1920 — Continued. 
PROPERTY. 


Value  July 
1. 1919. 


Debits. 


Credits. 


Value  June 
30, 1920. 


Steamer  Wm.  R.  King.. 
Dn* 


Thebes , 

Fort  Gage. 

FortCJhartres 

Phoenix 

Tenders: 

Salvlsi 

Kaskaskia. 

Merameo 

"Sodel 

Steel 

Flat 

Store  boat 

guarter  boats 
fBoe  and  survey  boats 

Pile  drivers: 

Wood 

Steel 

Derrick  boats,  wood. 

Grader  and  de^ick  boats,  steel. 
Flats: 

Wood 

Steel 

Small  boats: 

Wood 

Steel 

Portable  quarters 

United  States  Engineer  depot. . 

Tools  and  appliances 

Boarding  outnt 

Office  furniture 

Survey  instruments 

Automobile  (touring  car) 


$40,000.00 

45,500.00 
45,500.00 
104,000.00 
103,000.00 
1,000.00 

5,500.00 
5,500.00 
6,500.00 

700.00 

178,000.00 

45.00 

1.100.00 

4,000.00 

5,500.00 

10,000.00 
22,000.00 
2,300.00 
18,400.00 

1,400.00 
55,600.00 

370.00 

370.00 

165.00 

9,100.00 

18,300.00 

3,475.00 

1,100.00 

600.00 


136,041.93 

19,154.10 
12,614.03 
53,749.25 
59,568.60 
14,033.79 

11,378.56 
7,715.45 
16,073.93 

3,704.38 
425.27 
155.27 
135.86 
697.76 

3,933.65 

2,129.04 
264.75 

1,111.28 
925.35 

224.26 
475.25 

979.49 


136,041.93 

22, 154. 10 
15,614.03 
59,749.25 
65,568.60 
14,033.79 

11,018.56 
8,015.45 
12,993.93 

1,104.38 

10,425.27 

155.27 

310.86 

1,297.76 

4,808.65 

4.829.04 
1,864.75 
1,561.26 
1,925.35 

1,574.26 
3,675.25 

1,034.49 
36.00 


15,961.89 
14,208.16 
2,779.53 
64.45 
236.50 
1,283.35 


14,081.89 

14,903.16 

3,474.53 

214.45 

236.50 

403.35 


TotaL. 


689,025.00 


280,045.11 


313,105.11 


140,000.00 

42,500.00 
42,500.00 
98,000.00 
97,000.00 
1,000.00 

5,860.00 
5,200.00 
9,580.00 

3,300.00 

168,000.00 

45.00 

925.00 

3,400.00 

4,625.00 

7,300.00 
20,400.00 

1,850.00 
17,400.00 

50.00 
52,400.00 

315.00 

335.00 

165.00 

11,000.00 

17,606.00 

2,780.00 

950.00 

600.00 

880.00 


655,965.00 


MATERIAL. 


Subsistence. 

Brush 

Piles 

Stone 

Rope. 

Wire 

Iron 

Nails 

Spikes. 
Lu    ' 


Lumber.. 
Oakdm.. 


CoaL. 

Ice 

FueloU 

Material,  miscellaneous.. 


Total.. 


$1,704.00 

4,294.00 

94.00 

1,872.00 

22,613.00 

520.00 

19,553.00 

346.00 

467.32 

2,569.00 


2.585.00 


21,379.79 


77,997.11 


$52,328.84 

•3,031.79 

9,475.82 

38,650.73 

8,037.75 

336.91 

15,778.97 

139.45 

31.76 

5,733.61 

109.92 

62,759.03 

4,171.72 

3,517.17 

33,701.30 


252,813.77 


151,319.84 

12,325.79 

18,170.82 

39,781.73 

18,106.75 

740.91 

9,665.97 

134.45 

84.08 

4,457.61 

109.92 

62,033.03 

4,171.72 

3,012.17 

31,255.09 


255,369.88 


$2,713.00 


1,399.00 

750.00 

12,544.00 

116.00 

25,6f.6.00 

351.00 

415.00 

3,845.00 


3,311.00 


505.00 
23,826.00 


75,441.00 


EXFENDrrURES. 

Tlie  total  amount  appropriated  from  July  4,  1886,  to  March  4,  1915,  is  $17,- 
956,599.98,  as  shown  on  pages  488  and  490,  House  Document  1491,  Sixty-third 
Congress,  third  session,  under  the  following  headings : 

Illinois  River  to  Ohio  River $4,110,000.00 

Missouri  River  to  Ohio  River 13,746,699.98 

Missouri  River  to  Meramec  River . 100, 000. 00 

Total 17, 956. 599. 98 

Appropriated  by  river  and  harbor  act  of  July  27.  1916 350, 000. 00 

Appropriated  by  river  and  harbor  act  of  Aug.  8,  1917 350, 000. 00 

Appropriated  by  river  and  harbor  act  of  July  18,  1918 100. 000. 00 

Appropriated  by  river  and  harbor  act  of  Mar  2,  1919 700. 000. 00 

Appropriated  by  river  and  harbor  act  of  June  6, 1920 400. 000. 00 

19. 856, 599. 98 
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Of  the  above  total  amount  there  was  appropriated  In 
the  years  1836,  1837.  and  1844  for  pier  near  St. 
Louis  and  obstructions  in  harbor  of  St.  Louis  (not 
considered  in  previous  project  of  1872  nor  existing 

'  project  of  1881)  the  sum  of $75,000.00 

By  the  acts  of  1872, 1874,  1875,  1876,  1878, 1879, 1880, 
1882,  1890  there  was  allotted  for  work  above  the 
mouth  of  the  Missouri  River  (not  In  the  present 
district)  the  sum  of 205,000.00 

Prom  the  appropriation  of  1879  there  reverted  to  the 
Treasury  the  amount  allotted  by  the  act  of  Wit- 
tenberg,   Mo 10, 000. 00 

$290,000.00 


Leaving  for  work  In  the  present  district  between  the 
mouthB  of  Missouri  and  Ohio  Rivers  under  general  acts 
for  work  in  the  district  and  special  acts  for  work  at 
certain  localities  in  the  district 19, 566, 599. 98 

Receipts  from  sales,  $271,931.50. 

There  was  expended  on  the  original  project  under  the  acts  of  June  10,  1872, 
to  June  14,  1880,  Inclusive,  $1,495,000,  and  under  the  existing  project  of  1881 
there  has  been  expended  to  June  30, 1920,  $17,450,961.  The  amount  unexpended 
June  30,  1920,  is  $601,678.50.  The  outstanding  liabilities  June  30;  1920.  are 
$40,504.48,  leaving  $561,174.02  available  for  the  coming  year  in  addition  to 
$23,961.34  due  from  other  sources. 

In  addition  there  is  still  due  from  Mr.  Edward  F.  Goltra  $14,599.59  for 
rental  of  barges  under  lease  to  him  from  January  1  to  April  30,  1919,  and  for 
property  lost  and  repair  of  barges  while  in  his  service. 

Amount  expended  during  fiscal  year $570,649.28 

Reimbursable -. 54, 012. 78 

Net  expenditures . 516, 636. 50 

APPROPRIATIONS. 
[See  H.  Doc.  1491,  68d  Cong.,  3d  sess.,  pp.  488  and  490.] 

Under  former  projects,  from  July  4,  1836,  to  Mar.  3,  1881,  inclu- 
sive, and  under  the  following  heads:  Pier  near  St.  Louis  and 
obstructions  in  harbor  of  St.  Louis,  years  1836,  1837,  and  1844, 
$75,000;  Illinois  to  Missouri  Rivei-s,  year  1872,  $25,000;  Mis- 
souri River  to  Meramec  River,  year  1872,  $100,000;  Missouri 
River  to  Ohio  River,  year  1873,  $200,000 ;  Ohio  River  to  Illinois 
River,  years  1874,  1878,  $440,000;  Illinois  River  to  Ohio  River, 
years  1875,  1876,  1879,  1880,  1881,  $1,450,000 ;  channel  opposite 
St.  Louis,  Mo.,  year  1876,  $29,600 ;  ice  harbor  at  St.  Louis,  Mo., 
years  1880,  1881,  $60,000;  Cape  Girardeau  and  Minton  Point, 

years  1880,  1881,  $30,000,  aggregating $2,409,600.00 

Present  project : 

Aug.  2,  1882,  Cairo  to  Illinois  River 600, 000. 00 

July  5,  1884,  Illinois  River  to  Ohio  River 520,000.  00 

Aug.  5,  1886,  Illinois  River  to  Ohio  River 375, 000. 00 

Aug.  11,  1888,  Illinois  River  to  Ohio  River 300, 000.  00 

Sept.  19.  1890,  harbor  at  St.  Louis,  Mo 182, 000. 00 

Sept.  19,  1890,  Illinois  River  to  Ohio  River 400, 000.  00 

July  13,  1892,  Ohio  River  to  Missouri  River 525, 000. 00 

Mar.  3,  1893,  Ohio  River  to  Missouri  River 658, 333. 33 

Aug.  18,  1894,  Ohio  River  to  Missouri  River 758, 333.  33 

Mar.  2,  1895,  Ohio  River  to  Missouri  River 758, 333. 33 

June  3, 1896,  Missouri  River  to  Ohio  River 275, 000. 00 

June  4,  1897.  Ohio  River  to  Missouri  River 673, 333. 33 

June  4,  1897,  preventing  break  in  Mississippi  River  at  Beech- 
ridge,  111 100, 000. 00 

June  19,  1897,  Ohio  River  to  Missouri  River 325, 000. 00 

July  1,  1898,  Ohio  River  to  Missouri  River 673, 333. 33 
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Present  project— Continued. 

Mar.  3,  1899,  Ohio  River  to  Missouri  River $673, 333. 33 

June  6, 1900,  Ohio  River  to  Missouri  River 100, 000. 00 

June  13,  1902.  Ohio  River  to  Missouri  River 650, 000. 00 

Mar.  3,  1903,  Ohio  River  to  Missouri  River 650, 000.  00 

Apr.  28,  1904,  Ohio  River  to  Missouri  River 650.000.00 

Mar.  3,  1905,  Ohio  River  to  Missouri  River 650, 000.  00 

Mar.  2,  1907,  Ohio  River  to  Missouri  River 250,000.00 

May  27,  1908,  Ohio  River  to  Missouri  River 250, 000.  00 

Mar.  4,  1009,  Ohio  River  to  Missouri  River 250,000,  00 

June  25,  lOlO^Ohio  River  to  Missouri  River 250, 000. 00 

June  25,  1910,  Ohio  River  to  Missouri  River 500, 000. 00 

Feb.  27,  1911,  Ohio  River  to  Missouri  River 1,00Q,000.00 

•July  25,  1912,  Ohio  River  to  Missouri  River 1, 000, 000. 00 

Mar.  4,  1913,  Ohio  River  to  Missouri  River 1, 000,  (XX).  00 

Oct.  2,  1914,  Ohio  River  to  Missouri  River 250, 000. 00 

Mar.  4,  1915,  Ohio  River  to  Missouri  River 300, 000. 00 

July  27,  1916 350,000.00 

Aug.  8,  1917 350,000.00 

July  18,  1918 100,000.00 

Mar.  2,  1919 700,000.00 

June  5,  1920 400,000.00 

Total  of  appropriations 19,856,599.98 

Of  the  above  total  amount  there  was  appropriated  In 
the  years  1836,  1837,  and  184^ for  pier  near  St.  Ix)uls 
and  obstructions  in  harbor  of  Sr.  J^uls  (not  con- 
sidered In  previous  project  of  1872,  nor  existing  project 
of  1881),  the  sum  of J|v75,000 

By  the  acts  of  1872,  1874,  1875,  1876,  1878,  1879,  1880, 
1S82,  1890  there  was  allotted  for  work  above  th(* 
mouth  of  the  Missouri  River  (not  in  the  present  dis- 
trict) the  sum  of 205,000 

From  the  appropriation  of  1879  there  reverted  to  the 
Treasury  the  amount  allotted  by  the  act  for  Witten- 
berg, Mo 10, 000 

290, 000. 00 

Leaving  for  work  In  the  present  district  between  the  mouth  of 
Missouri  and  Ohio  Rivers,  under  general  acts  for  work  In  the 
district  and  special  acts  for  work  at  certain  localities  In  the 
district 19,  566, 599.  98 

Receipts  from  sales,  $271,931.50. 

2.  REMOVING  SNAGS  AND  WRECKS  FROM  THE  MISSISSIPPI  RIVER 
BELOW  THE  MOUTH  OF  THE  MISSOURI  RIVER,  AND  FROM  OLD  AND 
ATCHAFALAYA  RIVERS. 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  work  is  now  beinor  done  by  the  department's  two  large  steel- 
hull  sna^  boats — the  J,  N,  Ma/coTinb^  built  in  1874,  and  the  H.  G, 
Wright^  built  in  1881 — fitted  w^ith  the  necessary  equipment  and  ap- 
pliances and  operated  by  Government  employees.  These  boats  patrol 
the  Mississippi  River  between  Head  of  JPasses  (13  miles  from  the 
mouth  of  Souih  Pass)  and  mouth  of  Missouri  River,  1,265  miles,  and 
36  miles  of  Old  and  Atchafalaya  Rivers  to  Melville,  La.;  total,  1,300 
miles. 

Description  of  the  snag  boats  may  be  found  in  Annual  Report, 
Chief  of  Engineers,  United  States  Army,  1895,  page  2054  et  seq. 

At  the  beginning  of  the  fiscal  year  both  snag  boats  were  laid  up  in 
ordinary  at  St.  Louis,  Mo.,  making  annual  repairs  and  awaiting  a 
river  stage  low  enough  to  resume  snagging  operations. 
9030— ENO 1920— PT  2 27 
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The  Macomh  began  active  operations  July  7,  making  the  first  trip 
of  the  season  to  the  mouth  of  Missouri  Eiver  and  return  to  St.  Louis» 
and  continuing  on  downstream  trip,  July  8-31,  went  to  the  mouth  of 
Red  River,  returning  to  St.  Louis  September  16;  made  second  trip 
rthird  trip  of  the  snag  boats)  to  the  mouth  of  Missouri  River,  per- 
lormed  work  in  St.  Louis  Harbor,  and  started  on  downstream  trip 
September  22,  this  time  going  into  the  Atchaf  alaya  to  Melville,  La. 
Return  trip  was  begun  October  30,  but  on  arrival  at  Natchez  Novem- 
ber 1,  boat  was  there  laid  up  in  ordinary,  high  river  stages  maldng 
snagging  operations  impracticable  during  the  remainder  of  the  year. 
On  February  19,  all  danger  of  ice  in  the  upper  rivers  being  past,  the 
Macomh  resumed  upstream  trip,  to  come  to  St.  Louis  for  annual  re- 
pairs, but  was  delayed  at  Memphis  with  a  broken  wheel  shaft  and  the 
mstaUation  of  a  new  one  from  March  9  to  April  7.  This  boat  arrived 
at  St.  Louis  Mav  1,  and  after  doing  all  work  required  in  the  harbor 
was  laid  up  at  foot  of  Neosho  Street  from  May  3  to  the  end  of  the 
year.  During  this  period  the  crew,  greatly  reduced  in  number,  was 
engaged  in  making  the  customary  annual  repairs,  getting  boat  in 
readiness  for  next  season's  active  operations,  to  begin  whenever  river 
stages  become  sufficiently  low  for  efficient  snagging. 

Extraordinary  repairs  to  the  bridgetr^s  and  wheelhouses  of  the 
H.  G.  Wright  that  were  in  progress  at  the  end  of  the  last  fiscal  year 
were  completed;  and  active  snagging  operations  by  this  boat  were 
begun  August  8.  Trip  was  made  to  the  mouth  of  Missouri  River; 
thence  southward,  arriving  at  Melville,  Atchaf  alaya  River,  Septem- 
ber 13 ;  boat  returned  to  St.  Louis  and  removed  obstructions  in  the 
harbor,  vicinity  of  Burlington  elevator,  October  22-27,  and  then, 
because  of  long-continued  nigh-river  stages,  making  snagging  im- 
practicable, was  laid  up  in  ordinary  at  foot  of  Neosho  Street  until 
winter.  When  threatened  by  heavy  runs  of  floating  ice  ipom  the 
upper  rivers,  the  Wright  was  sent  into  the  Ohio  River,  being  de- 
tained temporarily  en  route  in  ice  harbors  at  West  Horsetail  Decem- 
ber 2  to  January  7  and  Little  Rock  January  8  to  13,  arriving  at  Cairo 
Januarv  15,  was  there  laid  up  in  ordinary  until  danger  from  ice  was 
past.  Keturning  to  St.  Louis  February  20  to  25,  this  boat  made  trip 
to  the  mouth  of  Missouri  River,  performed  all  work  required  in  the 
harbor  and  was  laid  up  March  5  to  May  1,  at  foot  of  Neosho  Street, 
and  after  May  1  to  the  end  of  the  year  at  the  St.  Louis  engineer  depot 
for  the  purpose  of  having  new  boilers  installed,  the  old  boilers  hav- 
ing been  condemned  by  the  United  States  boiler  inspector.  In  addi- 
tion to  the  foregoing  extraordinary  repairs  and  during  periods  of 
enforced  idleness  of  the  boat,  the  crew,  greatly  reduced  in  number, 
was  engaged  in  making  the  customary  annual  repairs,  maintaining 
the  boat,  its  equipment  and  appliances  in  condition  for  the  next  sea- 
son's work. 

Following  is  a  summary  of  the  work  accomplished : 


Snag  boat. 

Snags 
destroyed. 

Trees  cut. 

7 
3 

DrUt-heans 
destroyed. 

Wrecks 
destroyed. 

Miles 
traversed. 

J  N  Macomb 

1,508 
'730 

17 

8 
5 

3,«a 

H.G.Wright 

2,440 

Total 

2,232 

10 

17 

13 

0,400^ 
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WORK  UPON  WRECKS  AND  SUNKEN  VESSELS. 

The  f  ollowmg  wrecks  and  obstructions,  listed  in  downstream  order 
from  St.  Louis,  were  destroyed  or  removed  from  the  river  bed  dur- 
ing the  fiscal  year :  Sectional  dry  dock,  foot  of  Barton  Street,  St. 
Louis;  model  barge  and  scow-bow  barge,  foot  of  Davis  Street,  St. 
Louis;  landing  dock.  Quarantine,  Mo. ;  flat,  Beard  Island ;  coal  bar^. 
Twin  Hollows ;  towboat  Mdb^  Upper  Wilkinson ;  packet  boat,  said 
to  be  the  Fred.  Traum^  Bessie,  Tenn. ;  coal  flat,  ISfew  Madrid  6end ; 
coal  barge.  Bend  of  Island  No.  14;  coal  boat.  Island  No.  30;  coal 
ba^e.  President  Island;  coal  boat,  Scrubgrass  Towhead. 

Cfther  special  operations  by  the  snag  boats,  also  in  downstream  or- 
der from  St.  Louis,  were :  Removed  extensive  drift-heap  from  upper 
side  of  dock  and  warehouse  used  by  the  Government  barge  line.  East 
St.  Louis ;  assisted  tender  Meramec^  in  the  ice,  in  towing  four  wooden 
barges  from  FayviUe  to  Cairo ;  raised  100-ton  coal  flat  belonging  to 
Cairo  City  Coal  Co.  and  sunk  at  Cairo,  111. ;  salvaged  from  wreck  of 
packet  boat  destroyed  at  Bessie,  Tenn.,  the  paddle-wheel  shaft  and 
journals,  hog  chains,  and  parts  of  the  cylinder  timbers;  partly  de- 
stroyed a  wUlow  mattress  that  had  gone  adrift  and  lodged  on  sand 
bar  at  Tennemo;  at  request  of  first  and  second  districts,  Mississippi 
Kiver  Commission,  destroyed  snags  along  1.500  feet  of  bank  in 
preparation  for  revetment  work  at  Barfield,  Ark. ;  attempt  to  raise 
steel  barge  No.  IS^  belonging  to  the  St.  Louis  district  and  sunk  at 
Memphis  while  in  possession  of  the  Government  barge  line  (was 
abandoned  because  of  high  and  swift  water;  this  barge  will  be  re- 
covered during  the  next  low-water  season) ;  Macomb^  with  broken 
starboard  wheel  shaft  18  miles  below  Memphis,  was  towed  to  that 
port  by  towboat  CTmca^  of  the  first  and  second  districts,  Mississippi 
Kiver  Commission;  recovered  for  third  district,  Mississippi  River 
Commission,  boiler,  heater,  pump,  and  drill  press  lost  from  sand 
di^er  sunk  below  Greenville  and  raised  by  snag  boat  in  1919. 

The  headauarters  of  the  snag  boats  is  in  the  U .  S.  Engineer  Office, 
St.  Louis,  Mo. 

It  is  proposed  during  the  coming  year  to  continue  operating  these 
boats  as  provided  in  flie  river  and  harbor  act  of  August  11,  1888. 
Because  of  the  greatly  increased  costs  of  maintenance  and  operation 
.  of  these  boats  tne  sum  of  $100,000  annually  and  continuously  pro- 
vided by  that  act,  is  no  longer  sufficient;  and,  to  perform  the  re- 
quired work  now,  the  sum  of  $150,000  must  be  provided  annually. 

The  work  done  is  of  great  benefit  to  the  commerce  and  navigation 
of  the  river.  Before  the  work  was  commenced  navigation  was 
greatly  impeded  by  numerous  snags  that  had  lodged  in  nie  channel 
and  by  wrecks  of  sunken  boats.  T%e  old  wrecks  have  nearly  all  been 
removed  by  the  snag  boats  which  constantly  patrol  the  river  when 
the  water  is  at  a  suitably  low  sta^e ;  the  district  is  now  so  efficiently 
and  thoroughly  patrolled  that  disasters  caused  bj  vessels  striking 
channel  ob5;ructions  seldom  occur.  Although  life  and  property 
would  seem  to  be  much  safer  on  the  river  than  formerly,  the  rate  of 
marine  insurance  has  not  materially  decreased. 
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APPROPRIATIONS. 

The  appropriations  from  the  beginning  of  the  work  to  the  year  1878  were 
nade  in  lump  sums  usually  under  the  titles  of  "  Improvement  of  the  Missis- 
sippi, Missouri,  and  Arkansas  Rivers/*  and  were  applied  to  the  several  streams 
as  their  needs  or  as  the  terms  of  the  laws  required.    Appropriations  from  1879 

to  1888  were  specifically  made  or  allotted  for  this  work;  in  the  latter  year, 
August  11,  expenditure  of  an  amount  not  to  exceed  $100,000  annually  was 
authorized,  under  which  act  the  work  has  been  prosecuted  ever  since. 

Appropriations  (as  shown  on  p.  494,  H.  Doc.  No.  1491,  63d  Cong., 
8d  sess.,  to  which  is  added  approximated  amount  expended  pre- 
vious to  Mar.  3,  1879,  from  appropriations  for  Mississippi,  Mis- 
souri, and  Arkansas  Rivers,  p.  496,  H.  Doc.  No.  1491,  63d  Cong., 
3d  sess. )  : 

Previous  to  Mar.  3,  1879  (approximated) $358, 627. 35 

Mar.  3,  1879 100, 000. 00 

June  14,  1880 100,000.00 

Mar.  3,  1881 80,000.00 

Aug.  2,  1882 85,000.00 

July  5,  1884 '  72, 950.  63 

Aug.  5,  1886 56, 250. 00 

Aug.  11,  1888 100,000.00 

Fiscal  year  ending  June  30 — 

1890 J 49. 089. 17 

1891 92, 720.  97 

1892 98.  250.  00 

1893 96, 497.  23 

1894 88,  252. 46 

1895 1 100. 000. 00 

1896 80, 496.  26 

1897 83, 421.  64 

1898 88, 917.  74 

1899 88, 923. 15 

1900 86,  355.  29 

1901 86, 710.  05 

1902 93,  055. 27 

1903 72.  587. 48 

1904 88, 245. 25 

1905 81, 822. 81 

1906 85, 662. 36 

1907 85,  669.  59 

1908 L 97.  889. 35 

1909 100, 021.  03 

1910 96,  782. 04 

1911 103, 157. 94 

1912 97, 978.  58  . 

1913 101, 442. 43 

1914 99,  856. 30 

1915-- 99,  953. 11 

1916 93,  622. 20 

1917 93,  503.  46 

1918 100, 984. 66 

^g^^g "^QQ  000.  00 

1919  river  anTharbor  act.  Mar.  2,  i9i9__Z__I_IIIIIIIIII  5o!  OOo!  00 

Fiscal  year  ending  June  30,  1920 100, 000. 00 


Total 3. 834, 695. 80 

Receipts  from  sales,  etc.,  $8,774.09. 

X  From  the  appropriation  of  $75,000,  July  5,  1884,  only  $72,950.63  was  expended. 
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Table  of  amount  expended  and  work  done  in  removing  obstructions  in  Missis- 
sippi River  between  mouth  of  Missouri  River  and  New  Orleans,  La.,  and  from 
Atchafala/ya  and  Old  Rivers,  from  Mar,  28,  1868,  to  June  30,  1920. 


Amount 
expended. 

Work  done. 

Year. 

Snags 
destroyed. 

Trees 
cut. 

Drift  heaps 
destroyed. 

Wrecks 
destroyed. 

Mar.  28, 1868,  to  June  30, 1871        

3,271 

1,365 
1,365 

630 
1,461 
1,213 

676 

889 
1,133 
1,522 
1,057 
1,909 
2,775 

958 
1,692 

693 
2,030 

798 
1,864 
2,861 
3,450 
3389 
2,946 
3,057 
3,307 
2,979 
3,072 
4,2.'?3 
3,300 
4,479 
3,566 
3,907 
1,552 
4,654 
4,118 
2,564 
3,339 
3,744 
4,526 
3,245 
3,823 
1,517 
2,824 
4,487 
3,591 
2,505 
3,904 
2,702 
1,857 
2,232 

37,438 

2,621 
1,713 

515 
2,984 
1,.589 

403 

3,346 

2,690 

60 

647 

4,9S3 

26,297 

16,900 

567 

5,269 

348 

9,102 

12,112 

21,316 

20,571 

8,214 

22,861 

17,520 

.  19,648 

31,014 

14,856 

30,695 

15,170 

19,746 

28,870 

6,895 

17,034 

15,241 

14,478 

2,772 

6,175 

2,406 

2,571 

734 

1,698 

1,677 

2,194 

3,109 

221 

188 

272 

41 

10 

30 
12 

I 

14 
5 
4 
1 

.1 

6 
32 
34 

3 

Fiscal  year  ending  June  30— 

1873 ! 

$46,901.40 
72,802.80 
70,727.01 
49,854.30 
36,220.08 
20,122.54 

121,820.16 
74,988.94 

102,308.43 
75,311.29 
69,540.59 
18,390.48 
45,395.47 
20,047.71 
43,583.12 
17,302.29 
67,511.37 
49,089.17 
92,720.97 
98,250.00 
96,497.23 
88,252.46 

100,000.00 
80,496.26 
83,421.64 
88,917.74 
88,923.15 
86,355.29 
86,710.05 
93,035.27 
72,587.48 
88,245.2.5 
81,822.81 
85,662.36 
85,669.59 
97,889.35 

100,021.03 
96,782.04 

103,157.94 
97,978.58 

101,442.43 
99,856.30 
99,953.11 
93,622.20 
93,503.46 

100,984.66 

117,972.71 

139,987.90 

1874 

1875 

1876 

1 

1877 

1878 

' 

1879 

1880 

1881 

1882 

1883 

1884 

1885...                          .              

1886 

1887.-.!!.!.'..! !!!!!-! 

10 

1888 

1889 

34 
23 
37 

8 

1890 

1 

1891 

1892.                   ...                 

1893 

16 
19 

?? 

34 
19 
28 
27 
2 
18 
19 
16 
23 
19 
27 

6 
11 
11 
27 
31 
19 
38 
17 

7 
17 

1894 

5 

1895 

3 

1896 

1 

1897 

2 

1898 

3 

1899 

1900 

1901 

1902 

7 

1903..             

1904 

2 

190)                   

12 

1906 

1907 

7 

1908           

6 

1909 

23 

1910                            

23 

1911 

21 

1912 

14 

1913 

17 

1914 

22 

1915 

18 

1916 

16 

1917 

20 

1918 

20 

1919 

12 

1920...: 

13 

Total              

3,842,656.41 

129,051 

456,785 

837 

277 
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Amount  expended  during  the  fiscal  year  was  $139,987.90.  Statement  of  this 
expenditure,  as  required  by  law,  is  given  in  the  accompanying  table  showing  the 
summary  of  operating  snag  boats : 

Summary  of  cash  expenditures  in  connection  with  the  work  of  removing  ohstruO' 
tions  in  Mississippij  Atchafalaya,  and  Old  Risers  during  the  fiscal  year  ending 
June  30, 1920, 


Application. 


Office  expenses 

Expenses  of  snag  boat  H.  G. 
Wright: 

Crew 

Outfit 

Fuel 

Subsistence 

Supplies 

Repairs 

Miscellaneous 

Expenses  of  snag  boat  J.  N. 
Itacomb: 

Crew i 

Outfit 

FucL 

Subsistence 

SuppUes 

Rapairs 

Miscellaneous 


Total. 


Far  fiscal 
year  1919. 


Fiscal  year] 


July. 


S5.90      S328.00 


377.19 
1,231.24 


538.64 


1,964.53 
2,0iai7 


August. 


1,026.19 

384.23  I 
4,350.33 
82.23 


159.60 


2,988.30 
580.29 
217.80 
255.67 
61.20 
3,453.80 
33.19 


Septem- 


1632.63 


3,013.00 

105.84 

1,473.04 

2,095.84 

30.00 


I 


90.26 


1,507.70  I  3,20a50 


18.75! 


2,857.76  i 
.1  1.156.20 
.  1,291.32 
.!  158.91 
J  32a81 
24.34 


2,171.72  '17,457.72 


589.30 

1,018.70 

143.12 

14.00 

2a  52 


12,644.99  14,218.21 


146.67 
3,198.65 
2,066.01 
455.42 
31.71 
81.04 
101.80 


October. 


$463.91 


3,505.67 


3,9ia84 
825.41 
30.00 
270.01 


3,122.66 


2,206.84 
1,895.95 


46.49 


16,276.78 


Novemr 
ber. 


$19.25 


3,540.33 


Deoom* 
ber. 


637.30 

2,469.91 

30.00 

194.45 

6.25 


1993.93 


3,026.00 
a2S 


83.45 

L68 

15a  12 

ia80 


2,861.66      2,0ia.00 


2,256.69  : 
552.07 


12,674.16 


298.80 
57L16 


05.84 


7,466.98 


For  fiscal  year  1920. 


Application. 


January.  February.    March.       April.        May.        June.        Total. 


Office  expexises. 


r  snag  boat  H.  O. 


Crew 

Outfit 

Fuel 

Subsistence 

Supplies 

Repairs 

Miscellaneous 

Expenses  of  snag  boat  J.  N. 
Macomb: 

Crew 

Outfit 

Fuel 

Subsistence 

Supplies 

Repairs 

Miscellaneous 


1128.75 
2,765.00 


$19.92 
2,705.33 


2,802.00 


$473.47 
2,434.33 


931.89 
474.45 


8.10 
25.98 


2,835.01 


852.41 

229.10 

6.35 


667.41 
399.97 


552.62 
57&61 


$816.82 


2,155.49 
336.42 


$66.60 


2,360.18 
114.01 


11.42 


2,934.49 


13.33 
6.35 


42.12 


2,718.83     2, 96a  66 


660.06 
8.50 


1,270.54 
1,109.49 


15.62 


21.19 


1,720.78     1,590.88 

417.14     1,089.53 

9.00  9.50 

804.51 

12.31  ,         5.57 


502.11 

21.21 

2,105.82 

68.78 


2,833.19 
99.00 
1,233.91 
573.52 
63.64 
23.37 
7.56 


75.62 

302.83 

2,373.78 

141.28 


2,82a  28 
179.54 


25a  08 

29&00 

1,554.85 

217.58 


$8,172.04 


33,637.35 
4,393.23 
9,243.81 
8,966.33 
805.95 
13,615.64 
51&66 


30,802.79 
6,934.25 

14,813.35 
9,008.88 


2,851.59 
406.81 


Total.. 


7,853.36 


9,159.24 


9,029.88  1 10, 541. 30 


10, 34a  34 


10,254.22 


139,987.90 


RECAPITULATION. 

Fiscal  year  1919  (paid  in  1920) $2,171.72 

Fiscal  year  1920 137,816.18 

Total  amount  paid  in  1920 189,987.90 
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Mississippi  River  between 
Missouri  River  and  Minne- 
apolis, Minn 2505 

Operating  and  care  of  lock 
and  dry  dock  at  Keokuk, 
Iowa  (formerly  Des  Moines 
Rapids  Canal) 2524 

Operating  and  care  of  lock 
and  dam  at  Moline,  III 2525 


IMFBOVEMENTS. 

Page. 


4.  Operating  snag  boats  and 
dredge  boats  on  upper  Mis- 
sissippi River  and  tribu- 
taries      2526 

6.  Operating  and  care  of  lock 

111 2528 

and  dam  in  Galena  River, 

6.  Operating  and  care  of  Illi- 
nois and  Mississippi  Canal, 
lU 2530 


FOR  DESCRIPTION  OF  IMPROVEMENTS  IN  THIS  DISTRICT,  SEE  PAGES  1205  TO  1226. 


1.  MISSISSIPPI    RIVER    BETWEEN    MISSOURI    RIVER    AND    MINNE- 
APOLIS, MINN. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Comparatively  little  improvement  work  was  done  during  the 
season  of  1919,  it  being  impracticable,  on  account  of  conditions  due 
to  the  war,  to  obtain  sufficient  labor  for  the  crews  of  towboats  and 
dredges  and  for  the  forces  on  the  hired  labor  plants,  and  such  labor 
as  could  be  obtained  was  generally  inefficient  although  at  very  high 
wages.  The  same  trouble  was  experienced  by  the  material  men  who 
furnished  rock  and  brush.  The  provision  of  act  of  Congress  of 
June  25,  1910,  which  proposed  the  completion  of  this  improvement 
in  12  years,  involved  the  organization  of  a  large  supervising  force 
and  the  construction  of  an  extensive  plant,  which  results  in  lar^ 
overhead  and  large  charges  for  care  and  deterioration  of  plant  ir- 
respective of  amount  of  work  accomplished.  All  the  causes  named 
reduced  materially  the  amount  of  work  permissible  and  added  ma- 
terially to  the  unit  cost. 

St,  Paul  to  Winona  (ISS  miles). — This  section  is  divided  into  three 
subsections— Lock  No.  1  to  Omaha  Bridge  (6J  miles),  Omaha 
Bridge  to  foot  oif  Lake  Pepin  (77  miles)^  and  Lake  Pepin  to  Winona 

i39  miles).    Work  in  this  section  was  m  charge  of  Asst.  Engineer 
.  D.  DuShane. 

1.  Lock  No.  1  to  OmaJia  Bridge. — ^In  this  reach  the  work  of  1919 
consisted  of  dredging  to  deepen  and  widen  the  proposed  channel 

2505 
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between  the  lock  and  the  foot  of  Pike  Island.  As  reported  by  Asst. 
Engineer  DuShane,  dipper  dredge  Davenport^  after  some  slight  re- 
pairs made  at  South  Stillwater,  began  operations  May  3,  U.  S.  tow- 
boat  Fuj'^y  acting  as  tender,  the  dredge  and  tender  each  working  with 
a  single  crew,  excepting  from  June  9  to  August  21,  when  the  dredge 
had  a  double  crew.  Above  the  Fort  Snelling  Bridge  the  channel 
was  dredged  over  an  area  1,400  feet  long  by  200  feet  wide,  and  at 
the  short  bend,  900  feet  long  by  240  feet  wide,  part  of  these  areas 
being  redredged.  Along  the  right  bank  above  the  bridge  and  at  the 
bend,  casts  were  made  over  a  length  of  4,475  feet,  the  material  being 
wasted  on  shore.  Cuts  were  made  from  the  Fort  Snelling  Bridge 
extending  downstream  5,960  feet  along  the  left  margin  of  the  pro- 
posed channel,  and  along  the  right  margin  3,480  feet  to  near  the  foot 
of  Pike  Island,  the  material  bein^  cast  into  banks  behind  which  de- 
posit could  be  made  from  the  pipe-line  dredge.  Two  cuts  in  the 
channel  each  550  feet  long  were  made  below  the  Fort  Snelling  Bridge. 
Some  high  spots  in  the  channel  below  the  lock  were  dredged  out, 
many  large  bowlders  and  rock  slabs  between  the  bend  and  Fort 
Snelling  Bridge,  and  two  cribs  and  many  piles  in  the  vicinitjr  of 
Pike  Island  were  removed.  Waste  materials  that  had  been  deposited 
for  shore  protection  were  cast  into  place  by  the  dredge,  making  280 
feet  of  protection  on  the  first  island  above  t'ort  Snelling  Bridge  and 
2,025  feet  on  Pike  Island.  The  spoil,  consisting  of  rock,  gravel  and 
sand,  the  last  predominating,  was  partly  utilized  for  making  shore 
protection,  part  was  wasted  by  casting  onto  shore  and  to  the  side  of 
the  channel,  and  part  was  dumped  outside  of  the  channel,  as  follows : 
Utilized  for  shore  protection,  12,322.5  cubic  yards;  wasted,  182,958.1 
cubic  yards,  of  which  2,697.9  was  towed  through  the  lock  and  placed 
for  filling  72,187.5  cubic  yards  was  cast  onto  shore,  and  108,072.7 
cubic  yards  was  cast  into  banks.  The  total  quantity  of  material 
dredged  by  the  Davenport  during  the  season  is  195,280'6  cubic  yards, 
at  a  cost  including  overhead  and  plant  charges  oi  $40,927.91.  or 
$0,296  per  cubic  yard. 

Pipe-line  dredge  PeUe  began  dredging  in  the  channel  below  the 
Fort  Snelling  Bridge,  mile  4,  on  May  23,  and  continued  operations 
until  August  23,  making  two  cuts,  parallel  and  adjacent,  each  100 
feet  wide,  totaling  a  length  of  4,983  feet.  The  quantitv  of  material 
dredged  was  76,531  cubic  yards,  consisting  of  sand  an^  gravel  with 
much  mill  refuse  at  times ;  this  was  deposited  on  or  near  the  shores. 
Further  details  will  be  covered  by  report  of  Asst.  Engineer  Monroe, 
in  charge  of  hydraulic  dredging  (see  page  2518). 

The  Davenpo?^  was  laid  up  for  the  winter  at  South  Stillwater  on 
November  1. 

A  survey  was  made  at  the  close  of  the  season  from  Lock  No.  1  to 
foot  of  Pike  Island — 3  miles. 

2.  St,  Paul  to  foot  of  Lake  Pepin. — Work  in  this  reach  consisted 
of  hydraulic  dredging  by  pipe-lme  dredge  PeUe^  operations  com- 
mencing August  27  and  continuing  to  October  25.  Cuts  100  feet 
wide  were  made,  dredging  to  about  5  feet  below  low  water,  through 
the  high  parts  of  bars  at  Kaposia,  mile  7 :  above  and  below  Newport, 
miles  10  and  11:  above  and  below  Island  15,  mile  20;  at  Island  17, 
mile  22 ;  and  above  Nininger,  mile  23.  There  were  dredged  138,867 
cubic  yards  of  sand,  which  was  deposited  outside  of  channel  limits 
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between  dams.  The  Pelee  and  outfit  were  moved  to  winter  harbor 
at  South  Stillwater  October  27  bv  towboat  Alert,  Further  details 
will  be  given  in  report  of  Asst.  Engineer  Monroe,  in  charge  of  hy- 
draulic dredging.^ 

3.  Lake  Pepin  to  Winoncu — Owing  to  lack  of  funds  no  dam  build- 
ing was  done  in  this  reach  during  the  open  season.  The  hydraulic 
dredge  Vesuvius  worked  at  channel  dredging  from  September  19  to 
October  24  at  the  foot  of  Betsy  Slough,  mile  111 ;  above  Wilds  Land- 
ing, mile  112;  and  above  Winona,  mile  115,  removing  89,174  cubic 
yards  of  sand,  details  of  which  work  will  be  given  in  report  of  Asst. 
ii*ngineer  Monroe,  in  charge  of  hydraulic  dredging. 

The  experimental  ore  towing  trip  started  down  river  from  St.  Paul 
October  24,  and  encountered  no  trouble  throughout  this  section,  though 
a  few  minutes  delay  was  made  by  the  fleet  touching  on  the  bar  at 
Eed  Rock,  mile  10.  The  fleet  consisted  of  the  dredge  Tdber^  acting 
as  towboat,  drawing  4.5  feet,  two  steel  barges,  300  feet  long  by  48  feet 
wide,  each  carrying  about  625  tons  or  iron  ore  and  drawing  3  feet, 
and  one  fuel  flat. 

The  section  St.  Paul  to  Winona  was  transferred  December  1,  1919, 
to  the  St.  Paul  district. 

Winona-  to  WisconHin  River  {96  miles). — Operations  in  this  sec- 
tion, in  charge  of  Asst.  Engineer  W.  A.  Thompson,  were  resumed 
May  10,  1919,  and  continued  in  the  construction,  repair,  and  exten- 
sion of  dams  and  shore  j^rotections  by  hired  labor  and  use  of  Gov- 
ernment plant  until  November  1 ,  when  the  plant  was  laid  up  for 
the  winter  in  Fountain  City  Bay.  The  towing  was  done  by  U.  S. 
towboats  Ellen  and  Elsie,^  Materials  were  purchased  on  United 
States  barges  at  the  following  prices  per  cubic  yard:  Rock,  $1.10, 
.^1.15,  $1.18,  $1.24.  and  $1.27  per  cubic  yard;  brush,  24,  24^,  and  27 
cents.  Rock  to  the  amount  of  10,729.4  cubic  yards  was  quarried 
and  loaded  on  United  States  barges  by  hired  labor  at  a  quarry  about 
1  mile  above  (lenoa.  It  was  thought  advisable  to  operate  this  quarry 
because  the  material  men  were  unable  to  furnish  sufficient  rock  to 
keep  the  plant  and  working  force  employed.  The  result  was  very 
satisfactory  and  the  cost,  including  all  charges,  was  $1.27  per  yard. 
The  work  was  located  about  2  miles  below  De  Soto  and  2  miles  below 
Lansing.  Seven  wing  dams  were  built  (4,750  linear  feet),  one  ex- 
tended (475  linear  feet),  and  two  closing  dams  were  repaired.  Three 
pieces  of  shore  protection  were  repaired  and  one  piece  4,400  feet  long 
constructed.  In  this  work  there  were  placed  22,721  cubic  yards  rock 
and  60,356.3  cubic  vards  brush,  total  83,077.3  cubic  yards,  at  a  cost, 
including  all  charges,  of  $11,249.71,  or  $1,329  per  yard.  Of  above 
amount  $3,000.34  was  for  maintenance.  Xo  sand-filled  dams  were 
built  in  this  section  in  1919. 

During  the  season  pipe-line  dredging  was  performed  in  deepening 
the  channel  at  Richmond  between  July  29  and  August  20,  details  of 
which  are  contained  in  report  of  Asst.  Enfijineer  Monroe.  (See 
p.  2518.) 

Short  surveys  were  made  during  season  of  1919  at  a  number  of 
localities,  and  a  continuous  line  of  soundings  was  taken  from  Winona 
to  the  Wisconsin  River. 


^The  orlglii  of  mUes  is  the  Omaha  Bridge  at  St.   Paul. 
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At  the  Fountain  City  boat  yard  no  pieces  were  constructed  during 
the  calendar  year,  but  repairs,  more  or  less  expensive,  were  made  to 
towboats  Ellen^  Fury^  Alert  and  Elsie^  to  1  dredge,  1  launch,  4  motor 
skiffs,  2  quarter  boats,  3  office  boats,  1  store  boat.  1  building  boat,  1 
grasshopper,  8  fuel  flats,  23  barges,  and  22  small  pieces. 

The  section  Winona  to  Wisconsin  Eiver  was  transferred  to  St, 
Paul  District  December  1,  1919. 

The  operations  in  1920  to  June  80  in  the  section  Minneapolis  to 
Wisconsin  River  may  be  briefly  stated  as  follows : 

1.  Lock  No,  1  to  077iaha  Bridffe. — In  this  reach  the  work  consisted 
in  widening  and  deepening  the  proposed  channel  below  the  lock,  for 
which  dipper-dredge  Davenport  and  pipe-line  dredge  Pelee  were 
employed,  the  former  commencing  May  6  and  the  latter  May  17,  both 
operating  until  close  of  fiscal  year.  The  Davenport  operated  above 
Fort  Snelling  Bridge,  making  3,000  feet  of  cuts  33  feet  wide  and 
7  to  8  feet  below  projected  low  water.  The  spoil  of  the  DavenpoH^ 
35,512  cubic  yards  of  rock,  gravel,  and  sand,  the  latter  predominating, 
was  used  for  shore  protection.  The  Pelee  widened  and  deepened  the 
channel  to  a  width  of  200  feet  and  a  depth  of  7  feet  at  low  water 
from  a  point  3,000  feet  below  the  bridge  to  the  foot  of  Pike  Island, 
about  4^00  feet.  The  material  dredged  by  the  Pelee,  160,762  cubic 
yards,  a  mixture  of  sand  and  gravel,  was  deposited  outside  of  the 
channel. 

2.  Omaha  Bridge  to  foot  of  Lake  Pepin, — No  field  work  was  done 
in  this  stretch. 

3.  L.ake  Pepin  to  Winona, — Some  winter  work,  reported  elsewhere, 
was  done  at  the  foot  of  Betsy  Slough  (mile  111). 

4.  Winona  to  Wisconsin  River, — Considerable  winter  work  was 
performed  at  various  localities,  reported  in  detail  elsewhere  in  this 
report.  Pipe-line  dredge  Vesuviiuf  was  employed  June  9  to  29  in 
depeening  the  crossing  in  front  of  Winona,  removing  65,016  cubic 
yards  sand.  Repairs  to  plant  were  made  at  South  Stillwater  and 
Fountain  City. 

Wisconsin  River  to  Le  Claire  {1S6  mUes). — Operations  in  this  sec- 
tion were  in  charge  of  Asst.  Engineer  S.  Edwards ;  and,  aside  from 
the  winter  work  performed  in  January,  February,  and  March,  1919, 
and  reported  in  the  Chief  of  Engineers'  Report  for  1919,  all  the 
work  was  performed  by  hired  labor  and  Government  plant  during 
the  season  m  1919,  the  towing  being  done  by  XJ.  S.  towboats  Elinor 
and  Louise.  Nominal  repairs  having  been  made  to  the  plant  in  the 
ice  harbor  at  Dubuque,  it  was  put  in  conunission  June  12  and  was 
laid  up  for  the  winter  at  Dubuque  on  November  18.  Material  on 
United  States  barges  was  purchased  at  the  following  prices:  Rock, 
$0.97,  $1.20,  and  $1.37  per  cubic  yard;  brush,  27|  cents.  Operations 
were  carried  on  in  the  vicinity  of  Fulton  and  Clinton,  above  Lains- 
ville,  and  below  Camanche.  Five  dams  were  built  (3,520  linear  feet) 
and  1,540  linear  feet  of  shore  protection.  All  of  the  dams  were  sand- 
filled  in  the  high  portions  to  an  approximate  elevation  of  low  water. 
There  were  put  in  place  in  the  above-mentioned  work — ^rock,  9,586.8 
cubic  yards;  brush,  18,432.2;  sand,  18,562;  total  quantities,  46,581 
cubic  yards.  The  sand  reported  is  only  that  which  was  placed  in  the 
cross  sections  of  the  dams,  it  being  necessary,  however,  to  pump 
127,448  cubic  yards  to  accomplish  tne  given  result.  Lumber  mats 
were  used  in  tne  new  shore  protections  and  in  the  sand  coverings  of 
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the  dams,  being  commuted  to  and  estimated  as  brush.  The  rock  and 
brush,  aggregating  27,969  cubic  yards,  cost,  including  all  charges, 
$53,353,  or  $1,872  per  cubic  yard.  Considering  sand  as  a  constituent 
part  of  the  dam,  the  cost  of  putting  it  in  was  d30ut  $11,504.  Adding 
this  sum  and  the  sand  yardage,  we  have  46,581  cubic  yards,  at  a 
cost  of  $64,857,  or  an  average  of  $1,188,  a  saving  of  nearljr  44  cents 
per  yard  on  the  figures  of  rock  and  brush.  The  cost  of  maintenance 
was  $2,012.  In  addition  to  her  work  on  sand  fills,  pipe-line  dredge 
Etna  was  engaged  in  channel  dredging  at  several  localities  between 
June  17  and  November  8,  removing  298,647  cubic  yards  from  obstruct- 
ing bars. 

Kpe-line  dredge  Vesuvius  was  engaged  in  auxiliary  dredging  in 
Guttenberg  Channel  from  August  21  to  September  20,  and  the  Geyser 
from  September  20  to  November  6,  the  aggregate  spoil  of  both 
dredges  being  162,698  cubic  yards. 

Raising  dam  for  ferry  landing  ht  Fulton^  lU. — ^Under  a  special 
allotment  of  $5,000  (hired-labor  work  in  charge  of  Asst.  Engineer 
S.  Edwards)  the  project  for  raising  and  widening  the  dam  and 
placing  a  T-head  was  carried  out  between  June  21  and  August  1,  with 
interruptions.  The  dam  is  now  475  feet  long,  16  feet  wide,  and  has 
a  9- foot  crest.  The  T  is  100  feet  long.  The  material  put  in  place  is 
1,724.8  cubic  yards  rock,  747.8  cubic  yards  brush,  and  Yl  cubic  yards 
gravel ;  total,  2,543.6  cubic  yards,  at  a  cost  of  $5,000,  or  an  average 
of  $1.9666  per  yard. 

In  1920  winter  work  was  done  under  agreement  in  vicinity  of 
Eagle  Point  in  January  and  February,  at  aprice  of  $1.87  per  cubic 
yard  for  rock  and  69  cents  for  brush.  Wing  dam  28,  begun  in 
1918,  was  completed;  wing  dam  29  was  well  advanced;  and  some 
repairs  were  made  to  Dam  11  (maintenance).  There  were  put  in 
place  2,876.7  cubic  yards  rock  and  9.018.3  brush ;  total,  11,895  cubic 
yards,  at  a  cost  of  $12,536.88,  or  $1,054  per  yard. 

Under  agreement,  in  vicinity  of  Sabula,  at  50  cents  per  yard  for 
brush  in  place  and  69  cents  per  yard  for  placing  rock  furnished  on 
bank  by  the  United  States,  a  small  closing  dam,  120  feet  long  (No. 
18),  was  built  in  January  and  February.  There  were  put  in  place 
in  above-mentioned  dam  613.6  cubic  yards  rock  and  690.3  cubic  yards 
brush,  at  a  cost  of  $1,841.77,  and  average  of  $1,529  per  yard. 

Some  repairs  were  made  to  plant  in  Dubuque  Harbor  during  win- 
ter of  1919-^,  including  considerable  work  on  towboat  Eli/nar^ 
quarter  boat  No.  ^/2,  and  suction  dredges  Etna  and  Geyser.  No 
construction  or  repair  work  on  dams  and  shore  protections  was  done 
prior  to  June  30,  but  dredge  EtrUi  was  employed  for  several  days  at 
end  of  June  in  dredging  Guttenberg  Channel. 

Rock  Island  Rapids  {H  miles). — ^Work  in  this  section,  in  charge 
of  Asst.  Engineer  J.  B.  Bassett,  was  performed  by  hired  labor  and 
use  of  Government  plant. 

Le  Claire  Canal, — ^The  construction  of  this  lateral  canal  from  Le 
Claire  to  Smiths  Island  constitutes  a  part  of  the  improvement  of 
Rock  Island  Rapids  to  secure  a  channel  6  feet  in  depjth  at  low  water. 
The  project  is  briefly  stated  in  the  report  of  the  Chief  of  Engineers 
for  1916,  pages  2607-2608.  Actual  operations  on  this  canal  began 
early  in  1915  and  aside  from  the  lock  it  is  now  almost  completed. 

At  the  beginning  of  the  calendar  year  1919,  the  chief  work  under 
way  consisted  of  the  continuation  of  rock  excavation  by  steam  shovel 
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within  the  coffer-dammed  area  (designated  in  the  reports  as  Pit  No. 
1),  and  the  construction  by  raising  and  widening  or  the  rock-filled 
longitudinal  dam  which  had  been  connected  with  the  upper  end  of 
Smiths  Island  in  1918.  The  excavation  was  completed,  with  the 
exceotion  of  some  small  quantities  which  were  left  for  excavation 
by  noating  dredge,  and  the  shovel  moved  into  the  yards  on  August 
26.  The  waste  material  was  used  principally  on  the  longitudinal 
dam,  which  completed  the  latter  with  the  exception  of  one  or  two 
points  where  reinforcement  with  rock  excavated  from  Smiths  Island 
IS  contemplated. 

There  was  also  under  way  the  construction  of  a  cross  cofferdam  from 
the  Iowa  shore  to  the  longitudinal  dam.  This  dam  was  completed 
in  January,  thus  opening  up  an  additional  pit  about  3,700  feet  long 
to  allow  drilling  and  blasting  of  ledge  rock  therein.  This  dam  in- 
closed all  of  the  remaining  ledge  rock  which  it  will  be  necessary  to 
remove  in  the  canal  prism.  Drilling  operations  were  commenced  in 
February  and  carried  on  throughout  the  year,  completing  the  work 
with  the  exception  of  about  one  month's  operations.  The  work  was 
interrupted  for  about  3^  months  by  flood  and  for  about  1^  months 
due  to  the  necessity  of  using  the  crews  for  concrete  work  on  the  main 
dam. 

The  laying  of  reinforced  concrete  top  and  apron  on  the  longi- 
tudinal dam,  a  part  of  which  was  laid  in  1918,  was  carried  on  in 
April  for  a  short  period  and  again  in  September,  October,  and 
November  when  the  work  was  completed.  Considerable  trouble  was 
encountered  in  the  purchase  of  cement  and  in  the  securing  of  suf- 
ficient labor,  which  increased  the  cost  of  the  work  by  lost  time.  The 
purpose  of  this  apron  is  to  protect  the  dam  from  disintegration  at 
times  of  high  stage  in  the  canal  when  the  dam  acts  as  a  spillway. 

Suction  dredge  Hecla  assisted  in  the  general  work  by  pumping 
water  from  the  coffer-dammed  areas,  by  filling  the  repaired  portion 
of  the  new  cross  coffer,  and  by  placing  sand  core  in  the  rocK-fiUed 
dam. 

Active  operations  toward  construction  of  the  lock  and  closing  dam 
at  the  lower  end  of  Smiths  Island  were  begun.  Condemnation  pro- 
ceedings for  securing  the  necessary  right  of  way  on  Smiths  Island 
and  on  the  Iowa  shore  opposite  the  lower  end  of  the  island  were 
carried  on  during  the  year.  An  appraisal  committee,  appointed  by 
the  court,  viewed  the  land  in  question,  and  made  a  report  as  to  the 
amount  of  damages  to  be  awarded  for  each  piece  of  property.  No 
notice  of  the  final  decree  of  the  court  had  been  received  at  the  close 
of  the  season,  but  po&sessjion  of  the  land  had  been  taken  late  in  the 
season  under  a  provision  of  the  river  and  harbor  act  of  1918. 

A  puddled  core  for  the  closing  dam  between  the  lock  and  Smiths 
Island  was  placed  by  the  suction  dredge  Hecla,  and  the  area  to  be  oc- 
cupied by  the  lock  was  dredged  by  dipper  dredge  Keokuk  to  remove 
all  loose  material  from  the  rock  bottom.  A  cofferdam  of  sufiicient 
size  to  exclude  high  water  was  built  between  Smiths  Island  and  the 
Iowa  shore.  A  similar  dam  below  the  lock  site  is  contemplated  for 
the  coming  season  when  the  lock  area  and  immediate  vicinity  can 
be  unwatered.  Track  extension  from  the  longitudinal  dam  onto 
Smiths  Island  at  its  upper  end  was  commenced  and  the  construction 
of  a  levee  on  the  island  Ibegun. 
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The  general  progress  of  the  work  during  the  year,  considering 
river  stages,  labior  situation,  and  market  conditions,  has  been  fairly 
satisfactory.  It  is  estimated  that  on  the  basis  of  work  accomplished, 
the  project  is  about  60  per  cent  completed,  and  on  the  basis  of  cost 
about  52  per  cent  completed. 

Conditions  were  not  favorable  for  work  during  the  entire  season. 
In  March  the  river  rose  to  the  height  of  the  low  cross  coffer  at  the 
lower  end  of  pit  No.  2,  which,  accompanied  by  high  winds,  broke 
this  dam,  thereby  stopping  the  drilling  and  blasting  therein  on 
March  15.  Bjr  the  middle  of  April  it  became  apparent  that  the  river 
stage  would  rise  enough  to  flood  the  main  cofferdammed  area.  Pump- 
ing was  stopped  on  the  17th,  all  machinery  removed  to  the  yards  for 
repair,  tracks  were  weighted,  and  the  pit  began  filling  over  a  pre- 
pared spillway.  This  operation  was  completed  on  the  19th.  The 
flood  was  of  short  duration,  allowing  pumping  to  be  resumed  on  May 
8  and  steam-shovel  excavation  on  the  28th. 

Flood  damages  consisted  in  washing  into  the  river  about  3,000 
linear  feet  of  track,  together  with  the  rock  fill  on  top  of  the  dam 
along  the  lower  end  of  the  original  cofferdammed  area,  and  also 
some  filling  from  the  coffer  at  the  upstream  end.  In  addition  a 
gap  approximately  150  feet  in  length  and  4  to  5  feet  deep  was 
washed  in  the  rock-filled  dam  section.  River  stages  were  favorable 
for  work  during  the  rest  of  the  season. 

The  labor  situation,  which  was  very  serious  in  1918,  was  much 
improved  during  the  early  part  of  the  season,  but  during  the  late 
summer  and  fall  it  was  very  difficult  to  secure  sufficient  help. 

The  drill  car  with  steam-operated  drills  commenced  work  in  pit 
No.  2  on  February  3  with  single  crew,  changing  to  triple  crew  on 
February  10.  Work  continued  throughout-  tne  season,  except  from 
March  15  to  July  1,  when  the  pit  was  flooded.  About  48,295  cubic 
yards  of  ledge  rock  were  estimated  to  have  been  blasted.  Total  for 
the  year,  48,295  cubic  yards ;  to  date,  247,533  cubic  yards. 

Co8t  Statement  for  drilling  and  hlasting. 


Work  aocom- 
1                              piishetl. 

Cost. 

Detail. 

Unit. 
'                        Period. 

i              \ 

....   Cubic  vards.'  48,295 

To 
date. 

48,295 
79.92S 
187,958 
251,749 
11,280 
26,285 
247,633 

Period. 

To  date. 

Amount. 
$37,153.80 

Unit. 

$0,769 
.514 

Amount.  \  Unit. 

DrUllng,  steam  drUls: 

$37,1.'>3.60      $0,769 

1  Linear  feet..,  TO. 928 

1  Cubic  yards 

1  Linear  (eet.    . 

.614 

PitNo.l 

79,665.97          .42 
.32 

DrllUng,  air  drill?,  pit  No.  1 . . 

Cubic  yards 

,  Linear  feet 

....'  Cubic yard*^.   48,296 

1 

14,697.13        1.30 
66 

Blasting 

24,803.33 

.514 

77,845.05  '        .314 

1 

Bock  excavation  by  steam  shovel  was  carried  on  from  January 
1  to  August  26,  except  from  April  17  to  May  28,  when  the  work  was 
interrupted  by  flooded  pit.  The  shovel  was  moved  to  the  yards  and 
laid  up.  The  total  rock  excavated  during  the  year  measured  in 
cars  was  about  33,900  cubic  yards;  total  to  date,  216,020  cubic 
vards.  Waste  rock  was  disposed  of  as  follows:  On  rock-fill  dam, 
31,704  cubic  yards;  banking  cofferdam,  2,196  cubic  yards.     . 
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Cost  statement  for  rook  excavation. 


Unit. 

Work  accom- 
plished. 

COBt. 

Detail. 

Period. 

To 
date. 

Period. 

To  date. 

Amount. 

Unit. 

Amount. 

Unit. 

Cubic  yards. 

33,900 

215,020 

Shovel 

S13,306.8l 
13,120.54 
8,840.43 
1,382.64 
5,079.08 
5,867.92 

10.302 
.378 
.261 
.041 
.140 
.173 

175,098.10 
72,049.05 
73,999.19 
16,885.62 
48,733.88 
11,632.57 

10.340 

.33ft 

Track 

.344 

•  076 

"Pimping     .  r  -.,...  , ..... 

.220 

Cleaxmiifplt  by  crane. 

.054 

Total 

47,599.42 

1.394 

297,898.41 

1.384 

The  construction  of  the  rock-filled  longitudinal  dam  was  continued 
by  use  of  waste  rock  from  the  steam  shovel  excavation  and  sand  from 
the  storage  pile  inside  the  line  of  the  dam,  and  by  sand  deposited  by 
suction  dredce  Hecla.  It  was  completed,  with  exception  of  some 
slight  advisable  reinforcing,  in  August.  There  was  deposited  dur- 
ing the  year  material  as  follows:  Waste  rock  by  train,  31,704  cubic 
yards;  sand  by  train,  12,936  cubic  yards;  sand  by  suction-dredge 
Mecla^  13,129  cubic  yards. 

Coat  statement  for  dam. 


Unit. 

Work  accom- 
plished. 

Cost. 

DetaU. 

Period. 

31,704 
12,936 

To 
date. 

Period. 

To  date. 

Amount. 

S4,154.30 
4,502.18 
1,742.98 

Unit. 

Amount,  j  Unit. 

1 

Placed  by  train  and  barge: 

Rock 

Cubic  yard«. 
do 

116,610 

M  777 

90.131 
.248 
.138 

! 

$24,474.13       10.212 
25  182  23             4fiA. 

Sand 

Placed  by  suction  dredge,  sand . . . 

i^do 

13.129     17' 020 

31,278. 63         1.74 

' 

The  laying  of  the  concrete  apron  on  the  main  dam,  which  was  dis- 
continued in  1918  for  lack  of  labor,  was  carried  on  for  about  10  days 
in  April  and  in  September,  October,  and  to  completion  in  November. 
About  7,976.4  cubic  yards  of  concrete  were  laid  in  the  shape  of  cap 
and  apron  ajjproximately  6  inches  thick,  and  a  core  or  cut-off  wall 
about  1  foot  in  thickness  extending  down  into  the  dam  5^  fe^t  from 
the  top  surface.  Wire  mesh  was  used  for  reinforcing.  A  total 
length  of  11,527  feet  of  paving  was  laid. 

Cost  statement  for  concrete. 


Unit. 

Work  accom- 
plished. 

Cost. 

DetaU. 

Period. 

To 
date. 

Period. 

To  date. 

Unit. 

Amount.  |  Unit. 

Cnnorete  paving-  ................. 

Cubic  yard?. 
Linear  feet.. 

7,976.4 
8,413.0 

10,970 
11,527 

$41,996.60 

$5.26 
4.99 

$81,301.20        $7.41 
I        7.05 
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The  construction  of  a  puddled  sand  core  for  closing  dam  between 
the  lower  end  of  Smiths  Island  and  site  of  proposed  lock  was  com- 
menced in  June  by  suction  dredge  Hecla.  Sand  was  secured  from 
the  sand  bar  immediately  downstream,  some  of  which  it  was  neces- 
sary to  relay  on  account  of  distance  from  the  site  of  the  dam.  The 
portion  of  the  sand  core  completed  to  date  is  approximately  450  feet 
in  length  with  an  average  bottom  width  of  110  feet,  top  width  6  feet^ 
and  an  average  height  of  19  feet. 

Organization  of  working  force  and  assembling  of  materials  for  the 
construction  of  the  upper  cofferdam  for  the  lock  area  connecting 
Smiths  Island  with  the  Iowa  shore  was  begun  in  July.  The  woS 
was  continued  to  completion  in  November,  being  filled  oy  use  of  suc- 
tion dredge  Heclcu  oome  of  the  sand  filling  was  pumped  twice  on 
account  of  its  distance  from  the  site  of  the  dam.  This  cofferdam  was 
built  to  exclude  high  water  stages,  and  is  about  30  feet  at  deepest 
portion. 

Dipper  dredge  Keokuk  started  work  of  cleaning  loose  material 
from  rock  surface  at  site  of  Smiths  Island  Lock  on  June  7  and  con^ 
tinned  until  September  3.  During  this  period  loose  rock,  mud,  sand,, 
and  shale  were  excavated  to  the  amount  of  about  9,838  cubic  yards^ 
A  portion  of  the  waste  was  loaded  and  dimiped  downstream  from 
the  site,  and  the  remainder  was  cast  toward  tne  Iowa  shore  to  form 
a  barrier  for  sand  backfill  which  it  is  proposed  to  pump  in  place.  In 
addition  to  the  above,  the  Keokuk  dredged  about  1,500  cubic  yards 
from  the  site  of  the  closing  dam  and  about  1,200  cubic  yards  from  the 
site  of  the  proposed  lower  cofferdam  for  the  lock  area. 

Rock  excavation. — ^This  work  contemplates  widening  the  existing 
channel  to  250  feet  in  the  straight  portions  and  to  300  feet  in  the 
curved  portions,  and  deepening  to  a  minimimi  depth  of  6  feet  at  low 
water.  Operations  were  carried  on  during  parts  of  seasons  of  1912,. 
1913, 1914,  and  1917,  and  during  the  entire  seasons  of  1918  and  1919. 
No  work  was  done  during  1915  and  1916. 

The  work  of  the  season  of  1919,  entirely  at  Lower  Chain,  consisted 
of  drilling  and  blasting  on  patches  Nos.  1  and  2,  and  of  rock  excava- 
tion on  patches  Nos.  3  and  1.  At  patch  No.  3  the  loose  rock  on  the 
berm  only  remained  to  be  cleaned  up.  This  was  done  during  high 
stages  of  water  in  the  early  part  of  the  season,  after  which  the  dredge 
operated  on  patch  No.  1  until  the  close  of  the  seasdn.  On  patch  No.  1 
loose  rock  on  the  berm  only  remains  to  be  removed.  All  of  patch 
No.  3  and  a  portion  of  patch  No.  1  have  been  swept  for  loose  rock. 
The  balance  of  patch  No.  1  will  be  swept  in  the  spring  of  1920,  so 
that  this  portion  of  the  new  channel  will  be  ready  for  use.  The- 
removal  of  these  two  patches  to  a  minimum  depth  of  6  feet  at  low 
water  materially  benefits  the  channel  at  this  point  by  allowing  a  much 
more  easily  traveled  sailing  line. 

Drill  boat  No.  4^6  was  shipped  up  and  placed  at  work  on  patch 
No.  1  on  May  19,  having  been  delayed  about  one  month  on  account 
of  high  stage  of  river.  Work  was  completed  on  this  patch  and  the 
boat  was  transferred  to  patch  No.  2  on  August  19,  remaining  until 
October  31,  when  operations  ceased.  With  the  exception  or  about 
three  weeks'  time,  the  boat  was  operated  by  double  crew. 

Eesults  as  a  whole  were  not  satisf actonr.  The  labor  supply  was. 
more  plentiful  than  during  1918,  but  the  efficiency  was  very  low.  The 
crews  shifted  continually,  makiniQr  it  necessary  to  operate  with  in(»"- 
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perienced  men  most  of  the  time.  Progress  was  further  retarded  by 
reduced  charges  of  powder  on  account  of  complaints  of  damage  to 
plaster  in  several  houses  in  Davenport,  near  the  site  of  the  work. 

The  amount  of  rock  estimated  to  have  been  drilled  and  blasted  above 
grade  during  the  season  was  4,204  cubic  yards  on  patch  No.  1,  and 
3,509  cubic  yards  on  patch  No.  2,  or  a  total  of  7,713  cubic  yards.  The 
average  cost  per  solid  yard  was  $4.58. 

Dipper  dredffe  St,  Paul  was  shipped  up  and  placed  at  cleaning 
berm  on  patch  No.  3  on  April  17.  This  work  was  continued  to  com- 
pletion, and  the  dredge  transferred  to  patch  No.  1  on  May  17.  The 
work  of  this  dredge  was  normal,  not  being  affected  materially  by 
the  labor  condition,  on  account  of  the  fact  that  a  small  crew  is  used. 
The  quantity  of  rock  removed  was  about  3,412  cubic  yards  on  patch 
No.  3,  and  about  29,309  cubic  yards  on  patch  No.  1,  making  a  total 
of  32,721  cubic  yards.  All  measurements  are  solid  by  weight  on 
barges.  The  average  cost  of  dredging  broken  rock  per  cubic  yard 
was  $1.10,  solid  measurement.  Waste  rock  was  disposed  of  as  fol- 
lows :  Wasted  along  or  back  of  Davenport  Harbor  line,  29,952  cubic 
yards ;  wasted  as  riprap  at  Crescent  Bridge,  2,769  cubic  yards. 

In  1920  to  June  30  fair  progress  was  made  on  the  LeQaire  Canal, 
although  high  water  and  consequent  flooding  of  the  cofferdam  pits 
was  the  cause  of  much  delay.  In  pit  No.  2,  5,015  solid  yards  rock 
were  drilled  and  blasted ;  on  the  north  side  of  Smiths  Island,  45,132 
yards  were  drilled  and  blasted,  of  which  9,409  yards  were  excavated 
by  dredge  and  locomotive  crane;  good  progress  was  made  on  the 
Smiths  Island  Levee  and  11,747  cubic  yards  rock  were  placed  in  the 
lower  cross  cofferdam.    Filling  for  the  lock  grounds  was  begun. 

Rock  excavation  was  resumed  May  28  on  patch  No.  2  by  drill  boat 
No.  4^6,  About  738  solid  yards  rock  were  disrupted.  No  dredging 
was  performed. 

Bock  Island  to  Burlington  {79  miles). — Work  in  this  section  was 
in  charge  of  Asst.  Engineer  J.  C.  McElherne  and  was  performed  by 
hired  l£UX)r  and  use  of  Government  plant,  the  towing  being  done  by 
U.  S.  towboat  Minneapolis,  Operations  in  the  construction,  exten- 
sion, and  repair  of  dams  and  shore  protections  were  commenced  July 
1  and  continued  until  November  10,  when  the  plant  was  laid  up  for 
the  winter  at  the  United  States  boat  yard  at  Milan.  The  prices  paid 
for  material  on  barges  were,  for  rock  $1.35,  for  brush  32  cents  per 
cubic  yard.  Improvement  work  was  done  in  vicinity  of  Keithsburg. 
opposite  Burris  City  landing  and  Keg  Island.  One  piece  of  shore 
protection  was  repaired,  4  wing  dams  Avere  repaired  and  extended 
(extension  1,488  linear  feet),  1  small  closing  dam  was  built,  and  1 
wing  dam  begun.  There  were  put  in  place  7,946.7  cubic  yards  rock, 
20,407  cubic  yards  brush  (including  14  M.  feet  lumber  commuted  to 
brush),  and  11,849  cubic  yards  sand,  which  latter  was  supplied  by 
pipe-line  dredge  Maijon  in  building  the  deep-water  portions  of  the 
dam  extensions  to  an  approximate  elevation  of  low  water ;  total  ma- 
terial, 40,202.7  cul)ic  yards;  total  rock  and  brush,  28,353.7  cubic 
yards.  The  cost  of  the  rock  and  brush  in  place  was  $67,715.77,  or  an 
average  of  $2.31  per  yard,  of  which  $392.47  was  for  maintenance. 
Considering  sand  as  a  constituent  material,  the  cost  was  $82,776,  or 
an  average  of  $2,059  per  yard. 

Channel  dredging  was  done  bv  the  Mayon  in  vicinity  of  Keiths- 
burg to  the  amount  of  126,180  cubic  yards. 
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At  the  United  States  boat  yard  at  Milan  considerable  repair  work 
was  done  on  the  floating  plant,  as  follows:  Lai^ge  repairs  to  towboat 
Marion^  current  repairs  to  towboats  Minneapolis^  Le  Claire^  and 
Ruth^  31  barges,  "2,  fuel  flats,  1  spud  boat,  3  launches,  6  motor  skiffs, 
G  quarter  boats,  1  store  boat,  1  pile  driver,  and  11  skiffs,  also  a  large 
number  of  small  pieces.  The  cost  of  repairs  and  additions  to  boat 
yard  during  calendar  vear  1919  was  $2,096.84,  and  the  operating  cost 
of  the  work  performed  on  the  floating  plant  $27,290.84. 

Early  in  1920  the  charge  of  this  secticni  was  transferred  to  Asst. 
Engineer  A.  L.  Richards.  Xo  field  work  was  performed  prior  to 
June  30  except  4  short  surveys,  tht  notes  of  which  are  being  plotted. 
The  localities  surveyed  are :  Horse  Island,  Buffalo,  Montpelier,  and 
Port  Louisa. 

Burlimjton  to  Ilantubal  {98  miles). — This  section  was  in  charge  of 
United  States  Civil  Engineer  M.  Meigs.  No  work  was  done  between 
Burlington  and  Keokuk,  as  the  backwater  of  the  power  dam  at  Keo- 
kuk affords,  for  a  stretch  of  about  50  miles,  sufficient  depth  for  a 
6-foot  channel  project  and  also  eliniini\tes  the  estimated  cost  of  its 
improvement,  amounting  to  about  $1,0<K),000.  Maintenance  by 
dredging  may  have  to  be  resorted  to  at  the  upper  end  of  the  lake  at 
some  future  day. 

Hired  labor  work  with  (Jovernment  i)lant,  towboat  Muscatine 
bein«:  employed  for  the  towing,  began  July  9  with  shore  protection 
on  fox  Island  and  was  continued  at  several  localities  between  Fox 
Island  (mije  491)  and  f(M)t  of  Hogback  Island,  below  La  (Irange 
(mile  517)  until  November  UK  when  the  fleet  was  laid  up  at  Keokuk. 
Material  was  purchased  in  open  market  at  the  following  prices  on 
United  States  barges:  Rock,  $1.:U  and  $1.39  per  cubic  yard;  brush 
at  85  and  3*2^  cents  (a  small  quantity  at  19  cents)  per  cubic  yard. 
Kock  quarried  and  loaded  by  hired  labor  under  adverse  circum- 
stances cost  $3.05  per  cubic  yard  imd  brush  50^  and  78i  cents.  The 
work  consisted  of  290  linear  feet  of  shore  protection  on  Fox  Island, 
repairs  to  1  wing  dam  at  the  same  locality,  2  wing  dams  at  Hogback 
Island  (1,775  linear  feet),  one  of  which.  No.  22,  has  a  sand  base 
pumped  by  pipe-line  dredge  Apo  (3,752  cubic  yards) ;  both  of  these 
dams  have  a  6- foot  crest.  One  wing  dam  at  Island  No.  419,  above  La 
Grange,  built  in  1914,  was  repaired  (maintenance).  There  were 
placed  in  above  described  work  4,906.2  cubic  yards  rock  and  11,957 
cubic  yards  brush,  total  16,803.2  cubic  yards,  at  a  cost  including  all 
charges  of  $44,671.96,  or  an  average  of  $2,649  per  yard.  Of  the 
above  amount,  $2,569.27  was  for  maintenance.  Considering  the  sand 
pumped  in  Dam  No.  22,  3,752  cubic  yards,  as  a  constituent  part  of 
the  dam,  the  quantities  are  increased  to  20,615  cubic  yards,  the  cost 
to  $450.92,  and  the  average  cost  reduced  to  $2.19. 

One  barge  of  rock  (103  cubic  yards)  was  brought  up  from  the 
United  States  quarry  at  Hannibal  to  Dam  No.  13  (mile  529)  and 
given  to  the  commissioners  of  the  South  Quincy  levee  to  protect  the 
bank.  The  commissioners  used  the  rock  and  took  the  barge  up  to 
Quincy  Bay  for  winter  storage. 

Channel  dredging  and  extra  pumpage  to  the  amount  of  37,685 
cubic  yards  sand  was  performed  in  this  section  at  a  cost  of  $4,220. 

At  Keokuk  drydock,  repairs  were  made  in  1919  to  5  commercial 
steamboats,  1  lighthouse  tender  and  barge,  4  quarter  boats,  5  office 
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boats,  6  Goyernment  towboats,  11  barges,  1  coal  flat,  2  building  boats, 
and  8  launches.  Twelve  large  barges  were  built  for  the  Memphis 
section.  CJost  of  repairs  of  Government  plant,  including  all  charges, 
was  $10,513.26,  and  of  the  Memphis  barges  $82,213.30;  total, 
$92,726.56. 

No  field  or  construction  work  was  performed  in  this  section  prior 
to  June  30,  the  delay  being  chiefly  due  to  high- water  stages. 

Hannibal  to  Hamburg^  {53  miles). — ^TMs  section  was  in  charge 
of  Asst.  Engineer  A.  L.  Kichards,  and  all  the  work  of  the  season  of 
1919  in  construction  of  dams  and  shore  protections  was  performed  by 
hired  labor  and  use  of  Government  plant,  the  U.  S.  tow- 
boats  Grace  and  Nauvoo  doing  the  towing,  the  latter  being  fre- 
quently out  of  commission  with  defective  boiler  flues.  Kock  was 
purchased  in  open  market  on  United  States  barges  at  $1.45  per  cubic 
yard  at  Louisiana  and  $1.34  per  yard  at  the  McManus  quarries  above 
Keokuk,  the  latter,  requiring  a  long  downstream  tow,  was  not  in 
fact  as  cheaply  placed  in  the  work  as  the  former.  Brush  was  also 
bought  in  open  market  of  several  parties  and  at  a  number  of  lo- 
calities at  35  cents  per  yard  on  United  States  barges.  Rather  late 
in  the  season  a  quarry  at  Hannibal  was  opened  and  operated  from 
September  15  to  November  15  by  hired  labor,  from  which  quarry 
1,306.8  cubic  yards  of  rock  was  obtained  at  an  approximate  cost  of 
$3  per  yard.  It  was  considered  desirable  to  open  tne  quarry  to  pro- 
vide additional  rock  for  use  of  the  working  lorce,  as  the  rock  men 
were  unable  to  furnish  sufficient  material.  The  short  duration  of 
operation,  the  work  in  building  a  road  and  opening  the  quarry,  the 
long  haul,  and  high  cost  of  labor  were  responsible  for  the  excessive 
cost  of  the  rock. 

With  a  single  plant,  work  was  carried  on  in  vicinity  of  Pharrs 
Island,  where  three  closing  dams  were  raised  and  repaired  in  vicinity 
of  Criders  Island,  where  one  wing  and  one  closing  dam  were  built  and 
1,075  linear  feet  of  shore  protection,  and  at  Buffalo  Island,  where  the 
existing  shore  protection  was  repaired.  A  bad  break,  about  150  feet 
in  length,  occurred  in  the  long  closing  dam  (No.  3),  and  the  bank 
was  badly  abraded  for  about  500  feet,  threatening  the  Sny  Levee  a 
short  distance  back.  The  shore  was  partly  protected — sufficiently, 
however,  to  hold  during  the  winter,  it  being  expected  to  complete 
work  and  close  the  hole  in  the  dam  as  early  as  practicable  in  1920. 

The  material  put  in  place  during  the  season  amounted  to  12,741 
cubic  yards  rock  and  22,232.8  cubic  yards  brush ;  total,  34,973.8  cubic 
yards,  at  a  cost,  including  all  charges,  of  $64,931.87,  or  $1,856  per 
cubic  yard.    Of  above  amount,  $327.40  was  for  maintenance. 

No  sand  fills  were  made,  but  pipe-line  dredge  Apo  was  engaged 
in  channel  dredging  in  vicinity  of  Criders  Island  from  August  13  to 
September  4,  during  which  period,  as  reported  by  Asst.  Elngineer 
Monroe,  48,079  cubic  yards  sand  was  removed  and  deposited  outside 
of  channel.    A  number  of  short  surveys  were  made. 

Early  in  the  spring  this  section  was  combined  with  that  from 
Hamburg  to  the  Missouri  Eiver  as  it  was  in  former  years.  Asst.  En- 
gineer A.  L.  Eichards  was  transferred  to  the  Rock  Island  to  Burling- 
ton section  and  Asst.  Engineer  Robert  lakisch  was  put  in  charge  of 
the  combined  section  Hannibal  to  the  Missouri  River.  No  work  was 
done  above  Hamburg  except  some  shore  protection  repairs  at  the 
east  end  of  Closing  Dam  3  at  foot  of  Pharrs  Island  Chute. 
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Hamburg  to  mouth  of  Missouri  River  {63  miles) . — ^This  section  was 
in  charge  of  Asst  Engineer  Robert  lakisch,  and  all  work  was  done 
by  hirea  labor  and  use  of  Government  plant,  commencing  July  7  and 
continuing  to  November  30,  1919,  when  the  construction  plant  was 
laid  up  for  the  winter  in  Alton  Slough.  Only  one  outfit  was  used, 
and  the  towing  was  performed  by  U.  S  towboats  Coal  Bhifl  and 
Lucia,  assisted  for  a  few  days  by  towboats  Le  Claire  and  Nauvoo. 
Materials  purchased  on  barges  cost — for  rock  $1.12  and  $1.13  per 
cubic  yard,  and  for  brush  40  cents. 

Work  was  carried  on  in  vicinities  of  Iowa,  Scjuaw,  and  Maple 
Islands  and  Grafton.  Two  closing  dams  and  1  piece  of  shore  pro- 
tection were  repaired,  1  wing  dam  with  sand  fill  was  built  (850  linear 
feet),  and  1  piece  of  shore  protection  (1,810  linear  feet),  which  was 
built  to  a  10- toot  stage  in  1918,  was  rocked  to  the  top  of  the  bank  and 
extended  (mat  only)  1,650  feet.  There  were  put  in  place  12,160.2 
cubic  yards  rock  and  17,892.8  cubic  yards  brush ;  total,  30,053  cubic 
yards,  at  a  cost,  including  all  charges,  of  $70,912.54,  or  an  average 
of  $2.36  per  yard.    Of  above  amount,  $3,878  was  for  maintenance. 

Considering  the  sand  fill  in  Dam  65  (mile  656),  8,775  cubic  yards, 
a  constituent  part  of  the  dam,  quantities  are  increased  to  38,828  cubic 
yards,  and  the  cost,  adding  $8,855  for  pipe-line  dredge  I'aal,  to  $79,- 
767.54,  or  an  average  of  $2,054  per  yard.  In  placing  the  sand  fill  the 
Tool  pumped  86,084  cubic  yards. 

Pipe-line  dredge  Tool,  November  10  to  20,  in  Alton  Slough,  pumped 
for  the  winter  harbor  2,629  cubic  yards,  at  an  approximate  cost  of 
$220,  or  8  cents  per  yard.  She  covered  an  area  oi  15,950  square  feet 
and  dredged  to  a  depth  of  6.25  feet  at  low  water.    The  spoil,  chiefly 

fumbo  mud,  was  deposited  on  Missouri  shore  below  mouth  of  Alton 
lough.  The  Taal  was  also  employed  in  channel  dredging  in  vicini- 
ties of  Squaw  and  Maple  Islands,  from  August  23  to  September  26, 
covering  areas  of  28,820  and  187,550  square  feet,  and  making  a  depth 
of  13.7  and  10.1  feet  at  low  water,  respectively.  The  total  quantity 
dredged,  chiefly  sand,  was  46,458  cubic  yards,  at  an  approximate 
average  cost  of  8  cents  per  yard.  Further  details  of  the  Taal^s  work 
may  be  found  in  report  of  Asst.  Engineer  R.  Monroe  (see  p.  — ). 

Dipper-dredge  Keokuk  was  employed  in  improving  the  landing  at 
Hamburg  from  September  25  to  October  5,  making  a  cut  500  feet 
lon^,  40  feet  wide,  and  8  feet  deep  at  low  water,  and  removing  6,565.9 
cubic  yards  of  gumbo  mud  and  -gravel,  which  was  dumped  along  the 
Illinois  shore  below  town.  The  dredge  then  removed  the  remainder 
of  Dam  6  (mile  609) ,  consisting  of  2,239.2  cubic  yards  of  sand,  brush, 
and  rock,  and  procfeeded  to  Trailing  Dam  14  (mile  609),  which  was 
entirely  removed  by  November  5  to  a  depth  of  8  feet  at  low  water, 
the  spoil  being  5,580  cubic  yards  of  mixed  material  as  above.  From 
November  6  to  8  the  Keokuk  was  engaged  in  removing  a  wreck  which 
partly  blocked  the  entrance  to  Alton  Slough.  She  then  removed  a 
small  patch  of  rock  (151.5  cubic  yards)  opposite  head  of  Maple  Island 
and  was  laid  up  in  winter  quarters  in  Alton  Slough,  November  12. 
The  total  quantity  of  material  removed  by  the  Keokuk  was  14,536.6 
cubic  yards,  at  a  cost  of  $8,438.85,  or  an  average  of  58  cents  per  cubic 
yard. 

A  contract  with  the  Miller  Engineering  Co.,  dated  March  26, 1917, 
for  building  dams  and  shore  protections,  was  canceled  in  1919  on  ac- 
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count  of  abnormal  conditions,  and  the  retained  percentage,  $3,575.34, 
was  paid  contractors  under  authority  from  the  department. 

The  Coal  Bluff  was  employed  74  days  during  the  season  moving 
coal  on  barges  from  East  St.  Louis  to  Keokuk  and  intermediate  points. 
The  coal,  5,038  tons  (not  including  that  used  by  the  towboat),  was 
towed  upstream  an  average  distance  of  119  miles,  at  an  operating 
cost  of  1  cent  per  ton  per  mile. 

Repairs  to  the  floating  plant  used  in  this  section  were  made  between 
January  1  and  July  1  before  going  into  commission.  Some  repairs 
were  made  to  6  towboats,  2  suction  dredges,  1  dipper  dredge,  1  launch, 
2  motor  skiffs,  3  quarter  boats,  1  office  boat,  1  store  boat,  1  derrick 
boat,  1  pile  driver,  1  building  boat,  2  dump  boats,  15  barges,  and  a  large 
number  of  small  pieces,  all  of  which  work  was  done  in  Alton  Slough. 

Several  local  surveys  were  made,  as  well  as  the  usual  channel  sound- 
ings and  examination  of  condition  of  works. 

Early  in  the  spring  this  section  was  combined  with  that  just  above 
and  the  entire  stretch  of  river,  Hannibal  to  the  Missouri  Kiver,  was 
put  in  charge  of  Asst.  Engineer  Robert  lakisch.  No  field  or  construc- 
tion work  was  carried  out  prior  to  June  30,  but  the  plant  to  be  used 
during  the  season  was  repaired.  High  stages  of  the  river  delayed 
commencement  of  work. 

Ilydraulic  dredgim/^  Minneapolis  to  mouth  of  Missouri  River. — 
The  pipe-line  dredges  were  in  charge  of  Asst.  Engineer  R.  Monroe, 
from  whose  report  extracts  are  made.  The  Pelee  and  Vesuvius  were 
transferred  to  the  St.  Paul  district  December  1,  1919,  but  subsequent 
to  that  date,  during  the  calendar  year,  no  work  was  performed  by 
them. 

The  eight  i)ii)e-Uue  dredges  iu  tliis  district,  Gei/f<er,  Hccia,  Pelee,  Vesuvius, 
Etna,  Mayon,  Taal,  and  Apo,  were  in  openition  a  part  of  the  year.  Mlscel- 
huieous  repairs  were  made  during  the  winter  of  1918-19  to  machinery  and 
discharge  pipe  lines  and  minor  cal Icing  was  done  to  aU  the  dredges  and  plant. 

Dredging  operations  were  begun  April  11  and  continued  throughout  the 
season  to  November  16. 

The  Oeyser  (12-lnch)  was  in  operation  between  April  11  and  May  14  in 
the  vicinity  of  Moline,  III.,  dredging  the  upper  approach  to  the  power  plant 
for  the  Ordnance  Department,  removing  49,174  cubic  yards  of  mud  and  sand 
and  depositing  in  old  stone  quarrj'  southeast  of  Arsenal  power  plant  and  inside 
of  rock  waste  wall.  Dredge  was  then  laid  up  below  the  fixed  bridge  in  Moline, 
waiting  for  a  suitable  low  stage  of  water  to  move  dredge  under  the  bridge. 
The  Geyser  was  again  placed  in  operation  September  20  to  Novemlier  6  in  the 
vicinity  of  Guttenberg  (mile  232)  on  auxiliary  dredging,  removing  77,546 
cubic  yards  of  sand  and  depositing  along  shore  and  outside  of  channel  lines. 

The  Hecla  (12-inch)  was  in  operation  between  May  14  and  November  15  at 
I^Claire  Canal,  pumping  water  from  pits  and  dredging  121,658  cubic  yards 
of  sand  for  cofferdams,  lock  gi'ounds,  and  longitudinal  dam. 

The  Pelee  (15-inch)  was  in  operation  between  May  24  and  October  27  in  the 
"Mississippi  River,  dredging  steamboat  channel  in  eight  localities.  The  material, 
amounting  to  200,129  cubic  yards,  was  largely  sand  and  was  deposited  along 
shore  and  outside  of  channel  lines. 

The  Vesuviun  (15-inch)  was  in  oi>eration  between  August  1  and  October  24, 
dredging  channel  in  five  localities.  The  material,  246,301  cubic  yards,  was  sand 
and  was  deposited  along  shore  and  outside  of  channel  lines. 

The  Etna  (18-inch)  was  in  operation  between  June  17  and  November  10, 
dredging  steamboat  channel  and  for  sand  dams.  The  material  was  sand  and 
in  the  case  of  channel  dredging  was  deposited  along  shore  and  outside  of  chan- 
nel lines,  and  when  constructing  dams  the  deposit  was  made  to  form  the  base 
of  same.    Quantity  dredged,  317,464  cubic  yards. 

The  Ma  yon  (18-lnch)  was  in  operation  between  July  2  and  November  12, 
driHlging  steamboat  channel  and  on  stmd  dams.     The  material  was  sand  and 
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in  the  case  of  chaiiiu*!  dredging  was  deposited  outside  of  channel  lines  between 
spur  dams,  and  when  constructing  dams  the  deposit  was  made  to  form  tlie  base 
of  spur  dams.    Quantity  dredged,  174,853  cubic  yards. 

The  Taal  (18-inch)  was  in  operation  between  August  23  and  November  13, 
dredging  steamboat  channel  and  on  sand-till  dams.  The  material  was  mostly 
sand  and  in  the  case  of  channel  dredging  was  deposited  outside  of  channel 
lines,  and  when  constructing  dams  the  deposit  was  made  to  form  the  base  of 
spur  dams.    Quantity  dredged,  135,268  cubic  yards. 

The  Apo  (18-lnch)  was  in  operation  between  August  15  and  Noveniljer  15, 
dredging  steamboat  channel  an<l  on  sand-flU  dams  and  In  experimental  dredging 
on  the  Illinois  River.  The  material  was  sand  in  the  Mississippi  Kiver  and 
in  the  case  of  channel  dredging  was  deiK)sited  outside  channel  lines  and  be- 
tween clams,  and  in  the  case  of  constructing  dams  the  deposit  was  made  to 
form  the  base  of  spur  dams.  On  the  IlllnoLs  River  the  material  was  mostly 
mud  and  mussel  shells,  and  deiMKslt  was  made  along  shore.  Quantity  dredged, 
94,569  cubic  yards. 

• 
Hydraulic  dredging  summary y  aeason  of  1919. 

[Cubic  yards.] 

Mississippi  River  (Lock  No.  1  to  Omaha  Bridge) 76,531 

Mississippi  River,  dams 200,749 

Alton  Slough  (approach  to  United  States  harbor) 2,629 

LeClalre  Canal  (dams  and  lock  grounds) 121,658 

Mississippi  River,  channel  dredging 962,168 

Sylvan  Pool  (for  Ordnance  Department) 49,174 

Illinois  River  (experimental  dredging) 5,053 

Total  for  season 1,417,962 

The  cost  of  all  hydraulic  dredging  during  1919  for  general  im- 
provement, including  all  charges,  was  $159,112.95,  or  $0,112  per  yard, 
the  quantity  pertaining  to  general  improvement  being  1,363,735  cubic 
yards. 

Hydraulic  dredgimj  January  1  to  June  30^1920. 

The  Geyser  began  operations  with  a  double  crew  on  May  22  and 
continued  until  June  30,  dredging  in  Moline  Pool  in  the  approach 
to  the  lock  above  and  below  the  head  of  Arsenal  Island  and  removed 
56.531  cubic  yards  of  mud  and  deposited  it  in  the  main  channel. 

The  Ilecla  was  in  commission  with  a  double  crew  between  June  12 
and  30  at  the  lower  approach  to  the  proposed  Smith  Island  Lock, 
dredging  sand  for  filling  cofferdam  and  lock  grounds,  etc.,  12.3{K) 
cubic  yards  sand. 

The  Etna  was  in  commission  with  a  double  crew  June  1  to  30, 
dredging  in  the  steamboat  channel  in  the  Mississippi  River  at  Gut- 
tenberg  (mile  229).  82,760  cubic  yards  sand  removed  and  deposited 
between  spur  dams. 

The  Mayon  was  put  in  commission  with  a  double  crew  on  May  10 
and  continued  until  June  11,  dredging  to  repair  Bay  Island  Levee 
near  New  Boston,  111.,  the  operating  expenses  for  which  were  paid  by 
the  levee  commissioners.  On  June  12  and  13  the  dredge  assisted  the 
steamer  Majestic  to  get  off  a  sand  bar  near  the  foot  of  Bogus  Island. 
The  dredge  was  then  moved  up  river  and  employed  the  remainder  of 
the  month  dredging  sand  for  nlling  the  proposed  Smith  Island  Lock 
grounds,  95,135  cubic  yards  of  sand  and  mud. 

The  taal  and  Apo  remained  in  winter  quarters  at  Alton  Slough 
undergoing  winter  repairs. 
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Plant. — ^In  the  improvement  of  Mississippi  River  from  Missouri 
River  to  St.  Paul  there  has  been  expended  to  December  31,  1919, 
since  the  inauguration  of  the  improvement  in  1878 : 

For  floating  plant,  Including  boat-yard  stocks $8, 250, 285. 76 

For  boat-yard  plant,  including  land  ($3,600) 122,021.68 

For  quarry  plant 52, 743. 53 

Total  for  plant 3,425,030.07 

Undistributed  value  of  above  Dec.  31,  1919 696, 810. 55 

Estimated  fair  value  of  floating  plant  Dec.  31, 1919 1, 700, 000. 00 

Note. — Quarry  has  been  abandoned. 

WINTER  WORK  IN  1920 — ^WINONA  TO  WISCONSIN  RIVER. 

In  }¥inter  work  on  the  ice,  details  of  construction  and  repair  of 
dams  and  shore  protections  are  similar  to  those  of  open-river  work, 
but  no  floating  plant  is  required,  so  that  the  expense  of  towboats, 
barges,  quarter  boats,  etc.,  used  in  open  river  is  eliminated.  Ice  con- 
ditions being  favorable,  considerable  work  was  done  during  the 
winter  of  1919-20,  as  shown  in  the  following  table.  All  work  was 
done  under  competitive  agreements.  All  dams  were  built  to  an  ele- 
vation of  4  feet  above  low  water. 


Description  and  location. 


StctUm  MinneapoWt  to 
Winona. 

Id  Betsy  SloiiRfa,  3  wIb^ 
dams  were  built  and  3 
were  repaired. 


Section  Winona  to  Witcontin 
Bfocr. 

Vidnity  of  Brownsville, 
Minn.,  repaired  2  wing 
dams,  maintenance. 

Vidmtv  of  Heytman's 
Landing,  repaired  8  clos- 
ing dams  and  3  wing  dams, 
and  extended  1  dam. 

Vicinity  of  Lynxville,  Ww., 
built  2  closing  dams  and  4 
wing  dams. 


Period,  contractor, 
and  prices. 


Dec.,  1010,  and  Jan., 
1920:  Rock,  11.85; 
bruidi,  90.06  per  ca- 
ble yard.  Badger 
Stone  Co. 


Jan.  and  Feb.,  1920: 
Rock,  S1.50;  brush, 
SO.  50.    Geo.  Enos. 

Dec.,  1919,  Jan.  and 
Feb..  1920:  Rock, 
$1.09:  brush.  10.65. 
George  Boltiham- 
mer. 

Dec,  1919,  Jan.  and 
Feb.,  1920:  Rock, 
$1.54;  brush,  S0.64. 
Umberger  Bros. 


Rock. 

Materials. 

r 

Brash. 

Total. 

Cost  in- 
cluding 
general 
superin- 
ten^ce 
and  local 
office. 

2,iiL7 

Otf.mb. 
5,1(M.2 

CH.vda. 
7,2^.9 

87,883.28 

688.6 

1,669.7 

2,848.8 

2.000.41 

6,740.2 

13,060.1 

18,700.8 

19,618.06 

5,667.7 

15,296.8 

20,866.0 

18,168.83 

Averaga 
cost  per 

cubic 
yard  in 

place. 


81.090 


1.044 


.861 


JSatimate  for  a  S-foot  channel  at  low  water,  Mississippi  Biver,  St  Paul  to 
Missouri  River,  under  current  project,  showing  amounts  exp&^ded  to  Dec. 
SI,  1919,  under  each  item. 


Section. 


Estimate. 


Expended  to 
Dea31,1919. 


Look  No.  1  to  Omaha  Bridge:  > 

~^       ,  shore  protections,  and  repairs . 


879,600 
185,600 


m,  904. 86 
197,941.57 


Estimate  of  tentative  prqleot. , 


266,100 


875,84&4S 


I  The  section  Lock  No.  1  to  Omaha  Bridge  was  added  to  the  district  after  the  estimate  was  made.    A 
tentative  estimate  is  given,  but  it  was  not  included  in  the  original  project.   The  expenditures  on  this 
tr,  mchided,  subject  to  futuze  ooosideratioa. 


section  are,  however. 
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EMtimate  for  a  6-foot  cliannel  at  loic  water,  Mississippi  River,  etc, — C!ontinued. 


Seotlon. 


Estimate. 


Expended  to 
Deo.  31, 1019. 


St.  Paul  to  foot  of  Lake  Pepin: 

Danu,  shore  protections,  and  repairs  to  work  of  fonner  project  (new  work) 

Maintenance 

Dredging  (new  work) 

Total 

Lake  Pepin  to  Winooa: 

Dams,  shore  proteotions,  and  repairs  to  work  of  former  project  (new  work) 

ICaintenanoe ..•.......•.......•...............•.........•...•.>.. 

Dredging  (new  work) 


I8e6,02&00 

8o,ooaoo 

192,00a  00 


161,227.53 
22,740.88 
170,088.87 


1,138,02&.00 


254,013.07 


1,015,036.00 
140,000.00 
288,000.00  ; 


922,928.90 
16,801.80 
148,025.88 


Total 

Winona  to  Wiscensin  RiTer: 

Dams,  shore  protecticns,  and  repairs  to  work  of  former  project  (new  work) 

Maintenance 

Dredging  (new-work) 


1,443,085.00       1,087,751.68 


2,392,725.00 
180,000.00 
240,00a00 


Total 

Wisconsin  River  to  Le  Claire: 

Dams,  shore  proteotions,  and  repairs  to  work  of  fonner  prc^lect  (new  work) 

Maintenance 

Dredging  (new  work) 


2,812,725.00 


3,629,349.00 
220,000.00 
264,000.00 


Total.. 


4,113,849.00 


Rook  Island  Rapids:* 

Canal  and  rock  excavation  (new  work) 3,099,060.00 

'RoA  Island  to  BurUngton: 

Dams,  shore  protections,  and  repabis  to  work  of  farmer  project  (new  work)    2, 004, 918. 00 


Maintenance 

Dredging  (new  work) , 

Rock  excavation  (new  work).. 


Total.. 


Burlington  to  Montrose: 

Dams,  shoro  protections,  and  repairs  to  work  of  former  project  (new  work) 

Maintenance 

Dredging  (new  work) 


Total. 


Des  Moines  Rapids: 

Dam  above  guard  lock  (new  work). . 
Rock  excavation  (new  work). , 


Total 

Keokuk  to  Hannibal: 

'Dams,  shore  protections,  and  repairs  to  work  of  former  project  (new  work) 

Maintenance 

Dredging  (new  work) 

Rock  exoavation  (new  work) 


Total 

Hannibal  to  Missouri  River: 

Dams,  shore  protections,  and  repairs  to  work  of  fonner  pioif  ect  (new  work) 

Maintenance 

Dredging  (new  work) 


Total.. 


•.Total  of  project 

Expended  for  noating  plant  and  boat  yards,  not  yet  distributed  >. 


Total  amount  expended  on  project . 


50,ooaoo 

96,000.00 

ioo,ooaoo 


2,250,918.00 


675,168.00 

90,ooaoo 
48,ooaoo 


643,163.00 

9,000.00 
346,800.00 


355,^00 


1,100,514.00 
80,000.00 
48,000.00 
96,000.00 


1,276,514.00 


2,303,391.00 
150,000.00 
324,000.00 


2,867,391.00 
20,000,  OOa  00 


1,287,439.84 
31,251.71 
65,48&06 


1,384,126.61 


1,500,020.54 
38, 15a  36 
155,416.39 


1,783,587.29 


1,775,677.28 

935,933.97 
35,809.56 

153,692.96 
69,184.38 


1,194,630.82 


14,018.81 


15,626.25 


943,702.56 

8,700.50 

92,078.84 

67,894.86 


1,112,276.85 


1,605,878.56 
26,432.48 
130,166.06 


1,762,477.04 


696,3ia55 


11,342,213.77 


s  On  Rock  Island  Rapids  were  expended  to  Dec.  31, 1919,  for  Le  Claire  Canal,  1064,943.17;  for  rook  exca  - 
vatioo,  etc..  S810.734.ll. 

B  The  undistributed  value  of  floating  plant  for  section  Wisconsin  River  to  Minneapolis  is  8176,398.19; 
for  section  Missouri  River  to  Wisconsin  River,  1519,912.36:  the  fair  value,  1300,000  and  81,810,000, 
respectively. 

NoTB.—The  tQtal  amount  expended  to  Dec.  31, 1010,  since  the  6-foot  project  was  adopted,  is  $11,531,985.74, 
tram  which  is  to  be  deducted  as  not  pertaining  to  the  project:  Dredgmg  in  harbors  and  at  landing  places, 
tl67,422.60;  miscellaneous  expenditures  to  be  refonded,  $12,849.37;  total,  $179,771.97,  leaving  a  balanoe  of 
tlU42,213.77  chargMble  to  the  project. 

The  amount.  $2,878.31,  expended  in  December,  1919,  by  the  St.  Paul  office  for  work  above  the  Wisconsin 
Biver  is  induded  in  the  column  of  expmdftures. 

The  project  carries  an  estimate  of  $870,000  for  maintenance  during  construction,  of  which  $179,893.33 
has  been  expended  to  Dee.  31, 1919,  as  shown  distributed  among  the  varioos  sections. 


CONTRACTS   IN  FORCE. 

None. 
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WINTER  HARBOBR. 

There  are  seven  harbors  on  the  ui>i)er  Mississippi  River,  between  the  Missouri 
River  and  tlie  Wisconsin  River,  where  boats  can  remain  in  safety  during  the 
winter.  These  harbors  are  Dubuque  Ice  Harl)or  (265  miles  l>elow  St.  Paul), 
Moline  Pool  (359  miles),  Davenport  Ice  Harbor  (367  miles),  Illinois  &  Missis- 
sippi Canal  at  Milan  (367  miles),  Keokuk,  above  and  inflow  lock  (482  miles), 
Quincy  Bay  (521  miles),  and  Alton  Slough  (653  miles).  There  follows  a  state- 
ment showing  occupancy  of  above-mentioned  harbors  during  the  winter  of 
19ia-20: 
Dubuque  Ice  Harbor:  Government — 2  towboats,  1  store  boat,  4  office 

boats,  5  quarter  boats,  1  survey  boat,  2  building  boats,  1  grasshopper, 

3  gasoline  launches,  1  motor  skiff,  1  launch  house,  32  barges,  2  hy- 
draulic dredges,  1  catamaran,  26  pontons,  82  pieces,  about  6,076  gross 
tons.  Private — 1  towboat,  6  gasoline  cruisers,  60  gasoline  launches,  39 
launch  houses,  1  sand  pump,  6  barges,  5  ferry  docks,  1  swimming  pa- 
vilion, 5  oil  stations ;  124  pieces,  about  5,698  gross  tons.    Total  tonnage 

in  Dubuque  Ice  Harbor 11,774 

Le  Claire:  Government — 2  quarter  boats,  1  motor  skiff,  5  barges;  8 

pieces.    Tonnage  at  Le  Claire 783 

Moline  Pool :  Govemment — 1  snag  boat,  1  towboat,  1  drillboat,  1  dipper 
dredge,  2  derrick  boats,  1  spud  boat,  3  quarter  boats.  1  store  boat,  1 
magazine  boat,  1  office  boat,  11  barges,  3  motor  skiffs,  2  gasoline 
launches;  29  i)ieces,  about  2,685  gross  tons.     Private — 2  steamboats, 

1  gasoline  launch,  1  sand  pumi),  1  spud  boat,  10  barges;  15  pieces, 
aWbut  1,552  gross  tons.     Total  tonnage  in  Moline  Pool 4, 237 

Daveni)ort  Ice  Harbor — (ii)vernnient — None.  Private — 6  steamboats,  1 
gasoline  cruiser,  2  gasoline  launches,  1  derrick  boat,  1  building  boat,  4 
quarter  boats,  1  spud  boat,  2  grasshopi>ers,  1  coal  flat,  2  house  boats,  1 
wharf  boat,  23  barges;  45  pieces.  Total  tonnage  In  Davenport  Ice 
Harbor .\  772 

Milan  (Illinois  and  Mississippi  Canal)  :  Government — 3  towboats,  1  dip- 
per dredge,  2  hydraulic  dredges.  2  catamarans,  ,35  pontons,  4  launches, 

4  motor  skiffs,  7  quarter  boats,  3  office  boats,  2  store  boats,  3  spud 
boats,  1  gras.shopper,  3  fuel  flats,  2  supply  barges,  1  building  boat,  2 
loading  boats,  30  barges ;  105  pieces,  about  3,392  gross  tons.     Private — 

2  house  boats;  40  gross  tons.    Total  tonnage  at  Milan  boat  yard 3.432 

Keokuk  (above  and  below  lock)  :  (iovernment — 5  steamboats,  1  *«oundlng 

boat,  1  gasoline  dredge  tender,  2  motor  skiffs,  3  building  boats,  1  gaso- 
line launch,  2  quarter  boats,  3  fuel  flats,  1  boathouse,  1  gra.*«shopi)er,  3 
office  boats,  2  inspection  boats,  32  barges ;  57  pieces,  alK)Ut  6,457  gross 
tons.  Private — 14  small  launches.  9  boathouses,  2  barges,  1  gasoline 
towboat ;  26  pieces,  about  173  gross  tons.     Total  tonnage  at  Keokuk. __     6. 630 

Quincy  Bay :  Government — 2  quarter  boats,  2  fuel  flats,  15  barges,  1  office 
boat,  2  grasshoppers,  1  boathouse,  1  gasoline  launch ;  24  pieces,  about 
2,701  gross  ton.s.  Private — 3  steamlwats,  95  small  launches,  5  innitons, 
9  boathouses  2  sand  dredges,  9  bai-^es,  2  gasoline  towboats ;  125  pieces, 
about  1,512  gross  tons.    Total  tonnage  in  Quincy  Bay 4,213 

Alton  Slough:  Govemment — 3  steamboats,  1  gasoline  launch,  4  motor 
skiffs,  1  dipper  dredge,  2  hjdraulic  dredges,  2  catamarans,  2  small  flats, 
36  pontons,  6  quarter  boats,  2  office  boats,  1  store  boat,  1  pile  driver,  ^ 
1  grasshopper,  1  building  boat,  1  derrick  boat,  2  dump  boats,  30 
barges;  96  pieces,  about  6,843  gross  tons.  Private — 3  steamboats,  6 
barges;  9  pieces,  about  1,517  gross  tons.  Total  tonnage  at  Alton 
Slough 8, 360 


Total  gross  tonnage  (long  tons)  at  all  the  harbors 45,201 
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Comimrativc  cost  of  material,  J9t9  (per  cubic  yard). 


Rock. 

Brush. 

Locality. 

In  place. 

On  United 
States 
barges. 

In  place. 

On  United 
States 
barges. 

Betsy  Slough  (miles  111-112) 

11.85 
1.82 

IU.06 
.62 

Harpws  Qnit*  (mfiw  IW-IW) 

La  (^osse  to  LyiucvlUe '. 

$1.27 
1.27 

10.27 

TJnltfld  States  quarry  at  Oenoa 

[a  (Hrossetn  Lynxvftlft 

.245 

Do 1 

1.18 
1.15 

Do -  - 

Dubuque,  Iowa 

1.87 

.69 

Gordons  Ferry 

1.20 

.97 

1.37 

Do 

8a^ranTia 

(^vnnnit.  to  1^  Claire ,      

.276 

Do..^ :. 

.97 

Rook  Island  to  Burlinrton 

.32 

Kirchners  Quany  -                  

i.35 
1.34 

Ballinser.lowa  '                                                    .... 

1 

Keokuk,  iowa 

.35 

Ia  Orang«HMo 

.35 

Hoeback  Island 

.35 

H^nibalto  Clarksvllle      '  

.35 

Do 

.375 

Gilberts  Island 

.35 

T^miiQlftriA   l/Tn                                                                          

1.45 

FTATnhnrir  to  moiith  of  MUsmiri  River      

.40 

Do 

1.13 
1.12 

Do                                .              

LiMt  of  steamboats  and  barges  passing  through  the  various  bridgeSy  1919. 


Locality. 


St.  Paul  Park 

Hastings 

Prescott 

Reads 

Winona 

La  Crosse 

Dubuque 

Sabula 

Clinton 

Rock  Island . . 
Keithsburg... 
Burlington... 
Fort  Madison. 

Keokuk 

Qulncy 

Hannioal 

Louisiana 

.\lton 


Steamboats. 

Bar 

ges. 

Miles 
from 

St.  Paul. 

Up. 

Down. 

Up. 
99 

Down. 

11 

101 

101 

88 

28 

52 

52 

64 

61 

30 

36 

37 

40 

56 

78 

474 

474 

43 

44 

116 

87 

86 

121 

124 

143 

77 

81 

67 

77 

265 

176 

181 

162 

189 

310 

111 

113 

170 

172 

327 

424 

416 

320 

335 

363 

1,022 

1.024 

924 

911 

417 

157 

160 

64 

84 

441 

232 

240 

186 

175 

462 

221 

239 

67 

119 

484 

274 

288 

183 

267 

521 

224 

232 

125 

176 

540 

175 

186 

158 

187 

568 

280 

296 

250 

332 

652 

736 

725 

216 

270 

APPROPRIATIONS. 

Total  appropriations  under  all  former  projects  from  June  15, 
1844.  to  Mar.  4,  1912,  as  compiled  from  House  Document  No. 
1491,  Sixty-third  Congress,  second  session $19,1 

Less  amount  transferred  to  Lock  and  Dam  No.  2, 
Mississippi  River,  l)etween  Minneapolis  and 
St.  Paul  - ^49, 877. 07 

Returned  to  Treasury   (Hannibal) 237.33 


'<\  200.  02 


50, 114.  40 


Vy  'a->.  0S5.  62 
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For  current  6-foot  channel  project,  Missouri  River 
to  Minneapolis:' 

Mar.  2,  1907  (river  and  harbor) $500,000.00 

May  27,  1908  (river  and  harbor) 500, 000. 00 

Mar.  4, 1909  (river  and  harbor) 500, 000. 00 

June  25, 1910  (river  and  harbor) 500, 000. 00 

June  25,  1910   (sundry  dvil) 500,000.00 

Feb.  27,  1911   (river  and  harbor) 1,250,000.00 

July  25,  1912  (river  and  harbor) 1,250,000.00 

Mar.  4,  1913  (river  and  harbor) 1, 500, 000. 00 

Oct.  2, 1914  ( river  and  harbor) 800, 000. 00 

Mar.  4, 1915  (allotments)  (river  and  harbor)  *  1, 075, 000. 00 

July  27,  1916  (river  and  harbor) 1,500,000.00 

Aug.  8,  1917  (river  and  harbor) 1, 200, 000. 00 

July  18,  1918  (river  and  harbor) 500,000.00 

Mar.  2, 1919  (river  and  harbor) 500, 000. 00 

June  5, 1920  (river  and  harbor) — 

Rock  Island  district $400, 000. 00 

St  Paul  district 100, 000. 00 

■ 500,000.00 

$12, 575, 000. 00 

Net  total  of  appropriations 31,680,085.62 

June  30, 1920,  total  receipts  from  sales,  etc.,  $52,671.92. 


2.  OPERATING  AND  CARE  OF  LOCK  AND  DRY  DOCK  AT  KEOKUK,  IOWA 
(FORMERLY  DES  MOINES  RAPIDS  CANAL). 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  lock  was  open  for  navigation  from  July  1  to  December  1, 1919, 
and  from  April  1  to  June  30, 1920,  a  period  ot  244  days.  There  was  a 
fair  stage  oi  water  below  the  dam  during  1919  and  very  high  stages 
in  1920. 

United  States  Civil  Engineer  M.  Meigs,  in  local  charge  of  lock  and 
dry  dock,  reports  as  follows : 

During  the  past  fiscal  year  but  little  out  of  the  ordinary  has  occurred.  No 
accidents  to  the  lock  have  happened.  No  boat  has  been  delayed,  and  the 
machinery  in  its  seventh  year  has  functioned  properly.  The  taking  off  of  the 
through  line  of  steamers  to  St.  Paul  has  lessened  the  traffic  report  considerably. 
All  these  large  boats  of  the  Streckfus  Line  have  been  converted  into  excursion 
boats  and  are  reported  to  be  making  large  profits. 

The  leakage  in  the  tunnels  of  lock  by  expansion  and  contraction  of  the  mass  of 
concrete  reached  its  minimum  in  August,  100  gallons  per  day,  and  its  maximum 
at  the  end  of  January,  30,575  gallons  per  day.  This  represents  the  pumpage  of 
the  drainage  system. 

A  high-water  stage  occurred  in  the  spring  of  1920,  reaching  16,7  feet  above 
standard  low  water.  No  very  low  water  occurred  during  the  year.  The  broken 
discharge  valves  which  were  repaired  in  the  winter  of  1917-18  continue  to  work 
well  and  have  given  no  trouble.  A  pattern  was  secured  from  which  new  valves 
could  be  cast  if  required. 

A  heavy  south  wind  reaching  72  miles  i)er  hour  on  November  10  lowered  the 
water  above  the  lock  12  inches.  This  water  came  back  in  the  course  of  a  few 
hours. 

The  boom  below  the  lock  has  given  some  trouble  by  dragging  out  Its  anchor 
bolts  and  having  to  be  put  back  in  place.  Owing  to  deep  gravel  overlying  the 
bedrock  in  which  the  anchor  chain  pins  were  placed  the  pins  had  not  been 
properly  seated  and  pulled  out,  allowing  the  boom  to  swing  out  of  position. 
Anchors  made  of  rails  in  the  new  pattern  known  as  "  bulldog  anchors  "  were  used 
to  replace  the  pin  fastenings  and  have  given  good  results. 

»Apr.  2,  1016,  11,000,000;  Jan.  17,  1916.  $75,000. 
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Several  cases  of  surging  in  the  forebay  have  occurred  due.  to  the  action  of  the 
lightning  arresters  on  the  power  house.  When  these  act  the  flow  of  the  river  is 
momentarily  cut  ofl:  at  the  turbines  and  a  wave  results  that  at  times  reaches  a 
height  of  3  feet 

Infipection  of  the  air  chambers  in  the  gate  treated  with  lime  instead  of  paint 
shows  good  results.  The  lime  has  protected  the  steel  and  there  is  very  little 
corrosion  Inside  of  these  chambers. 

During  the  winter  the  lock  force  has  been  usefully  employed  painting  gates. 
making  adjustments  of  the  machinery,  putting  up  ice,  cleaning  out  the  tunnels, 
draining  pipes,  and  such  other  work  as  came  up. 

The  dry  dock  has  been  in  constant  use  the  past  year.  The  following  private 
boats  were  docked  and  repaired,  not  being  able  to  get  in  the  regular  com- 
mercial ways:  Steamers  Jllmo,  J.  8.,  8i.  Paul,  Dubuque,  and  City  of  Nauvoo. 
Dockage  fees  aggregated  $2,833.75. 

Ten  barges  were  built  for  the  Memphis  district. 

Repairs  were  made  to  boats  belonging  to  the  Rock  Island  district  as  follows : 
7  steamers,  8  barges,  1  building  boat,  1  quarter  boat,  and  1  office  boat. 

CONTRACTS  IN  FORCE. 

None. 


EXFENDrrURES.  . 

For  fiscal  year  ending  June  30,  1920 : 

Office  and  administration $3. 066. 30 

Operating  and  care  of  lock,  current  repairs,  and  painting 12, 288. 79 

Dry  dock,  care  of  dock  and  buildings 1, 548, 12 


Total   (outstanding  liabiUties  $118.71) *  17, 803. 21 

Increased  compensation  not  included  in  above  statement,  $6,483.67. 
By  various  acts  to  June  30  ,1913  (H  .Doc.  No.  1491,  63d  Cong.,  3d 

sess.),  when  new  lock  project  was  adopted $1,374,404.25 

By  act  approved  Mar.  3,  1909,  for  fiscal  year  ending 
June  SO: 

1914 $19, 257. 49 

1915 18, 967. 47 

1916 23, 602. 72 

1917 22, 139.  70 

1918 29, 973. 59 

1919 21, 921. 14 

1920 17, 803. 21 

153,665.32 


Total  expended : 1, 528, 069. 57 


3.  OPERATING  AND  CARE  OP  LOOK  AND  DAM  AT  MOLINE,  ILL. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

During  the  past  year  the  lock  was  in  operation  from  July  1  to  No- 
vember 30,  1919,  and  from  March  31  to  June  30,  1920,  a  period  of 
245  da}rs.  No  serious  accidents  occurred  to  the  lock  and  its  accessories 
nor  to  craft  using  the  lock  during  the  year. 

The  regular  operating  force  consists  of  one  lock  master  and  two 
lockmen,  out  an  additional  temporary  lockman  was  employed  for  a 

*■  Bxdasiye  of  receipts  from  sales,  |1,016.  62. 
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short  time  to  comply  with  the  eight-hour  law,  and  his  services  will 
be  required  for  several  months  in  1921.  This  force  takes  care  of  the 
ground  and  makes  minor  repairs  to  lock  machinery  and  accessories, 
including  the  electric  wiring  and  posts  for  power  and  light.  Harvest- 
ing ice,  shipping  and  caring  for  buoys  and  other  lighthouse  supplies, 
papering  and  painting  the  lock  houses  form  a  part  of  its  duties. 

September  4  to  10,  1919,  dipper  dredge  Keokuk^  with  single  crew 
was  employed  casting  rock  along  the  apron  of  the  pool  dam. 

Pipe-line  dredge  Geyser^  with  double  crew,  was  engaged  from  May 
22  to  June  30,  1920,  in  dredging  the  upper  approach  to  the  lock  both 
above  and  below  the  head  of  Arsenal  Island.  There  were  removed 
from  the  pool  channel  56,531  cubic  yards  mud,  which  was  deposited 
in  the  main  channel. 

The  outstanding  liabilities  were  approximately  $5,600. 

CONTRACTS  IN  FORCE. 

None, 


EXPENDITURES. 


For  fiscal  year  ending  Jiine  30, 1920. 

Allotted. 

Expended. 

Available,  including  liability  of  $139.58 

115,139.58 

$9,468.05 

By  act  approved  July  5,  1884,  expended  during  fiscal  year  en<llng — 

June  30,  1908 $4,  T99. 03 

June  30, 1909 ID,  000. 00 

By  act  of  Mar.  3,  1919— 

June  30,  1910 9.966.15 

June  30,  1911 5, 166.  58 

June  30,  1912 13,206.16 

.Tune  30,  1913 5,  908.  79 

June  30,  1914 8. 568. 48 

June  30,  1915 7. 330. 30 

June  30,  1916 7,322.09 

June  30,  1917 5, 828.  86 

June  30,  1918 11,069.78 

June  30,  1919 8,072.94 

June  30,  1920 -' 9,468.05 

Total 106, 707. 21 


4    OPERATING  SNAG  BOATS  AND  DREDGP:  BOATS  ON  UPPER 
MISSISSIPPI  RIVER  AND  TRIBUTARIES. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  work  performed  under  this  appropriation  consists  chiefly  in 
the  removal  of  sna^,  wrecks,  rocks,  and  other  obstructions  to  navi- 
gation.   The  operations  extend^from  Minneapolis  to  the  mouth  of  the 
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Missouri  River,  a  distance  of  669  miles,  and  on  the  Illinois  River 
from  its  mouth  to  La  Salle,  223  miles.  Work  will  also  be  performed 
m  the  improved  or  partially  improved  portions  of  the  Minnesota,  St. 
Croix,  Chippewa,  Black,  Galena,  and  Rock  Rivers. 

There  belongs  to  this  work  the  sna^  boat  David  Tiptoiu  built  in 
1900,  but  dredges,  drill  boats,  and  tenders  are  borrowed  from  other 
works  when  reijuired. 

The  snag  boat  was  placed  in  commission  June  17,  1919,  having  re- 
ceived nominal  repairs  durin«r  the  previous  winter  at  Moline  Pool, 
and  on  July  1  she  left  St.  Paul  for  down  river,  removing  snags  and 
other  obstructions,  and  arrived  at  St.  Louis  July  12;  returning  up  on 
the  16th,  performing  similar  work,  she  again  arrived  at  St.  Paul  on 
August  16 ;  down  river  from  St.  Paul  on  the  19th,  she  landed  at  Alton 
September  7.  From  Alton  she  made  a  trip  up  the  Illinois  River,  per- 
forming considerable  work  in  that  stream  between  its  mouth  and 
Peoria,  and  returning  to  (irafton  on  September  17,  and  thence  up 
river  to  Rock  Lsland.  I^ft  Rock  Island  on  an  inspection  trip  Sep- 
teml)er  25,  arriving  at  St.  Ijouis  Septeml)er  29;  again  proceeding  up 
river,  reached  Rock  Island  October  6  and  St.  Paul  October  15.  The 
boat  then  proceeded  down  river  to  Moline  Pool  and  was  laid  up  for  the 
winter  Octpber  31. 

The  snag  boat  having  received  large  repairs  during  the  w  inter,  was 
again  placed  in  commission  on  May  11,  and  proceeded  up  river  on  an 
inspection  trip,  arrived  at  St.  Paul  May  20,  1920,  and  returning 
reached  St.  Louis  May  80.  During  the  month  of  June  the  snag  boat 
was  employed  at  her  usual  work  between  Alton  and  Rock  Island. 

Summary  of  operntions  of  »tiaff  boat  '*  Dnri^l  Tipton.*" 


Designation. 


Snags,  piling,  and  stumps  removed !  127 

Leaning  trees  pulled  back ,  117 

Large  cuts  made  (over  8  inches  diameter) '  260 

Small  cuts  made  (under  8  inches  diameter) |  184 

Wrecks  removed 1 

Miles  run '  5,869 


Total. 


An  allotment  of  $2,000  from  the  permanent  appropriation  for 
*"  Operating  snag  boats  on  the  upper  Mississippi  River  and  tribu- 
taries "  was  made  on  November  8.  1919,  to  the  district  engineer  at 
Chicago  for  work  on  the  Illinois  River.  Tliese  funds  were  expended 
as  follows: 

For  transforming  n  dump  scow  into  a  derrick  barge $1,  755.90 

Removing  10  snntjs 64.75 

Superintendenct*  and  office  expenses 179.35 

Total - 2,000.00 

CONTRACTS   IN   FORCE. 

None. 
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EXPENDITURES. 


For  fiscal  year  ending  June  30,  liX20. 

Allotted.  1  Expended. 

Care,  repair,  and  operating  snag  boats,  Indudlng  S2,000  transferred  to  and  used 
on  Qlinoiis  River 

133,500.00 
1,500.00 

S23»40aO7 
1,27A.7$ 

Sunerintendence.  offioe  exiMwifiefl  and  oontincendes 

Total 

25,ooaoo 

34,687.82 

Approximate  liabilities  at  end  of  fiscal  year,  $1,300. 
For  increased  compensation,  $1,236.83  additional. 


Expended  by  act  of — 

Mar.  2,  1807 

July  25,  1868 

Apr.  10,  1869 

July  11,  1870 

Mar.  3,  1871 

June  10, 1872 

Mar.  3,  1873 

June  23, 1874 

Mar.  3,  1875 

Aug.  14,  1876 

June  18, 1878 

Mar.  3,  1879 

June  14, 1880 

Mar.  3,  1881 

Aug.  2,  1882 

Aug.  5,  1886 

Aug.  11,  1888 

By  act  of  Aug.  U,  1888, 
expended  during  fiscal 
year  ending — 

June  30, 1890 

June  30, 1891 

June  30, 1892 

June  30, 1803 

June  30, 1894 

June  30, 1895 

June  30, 1896 

June  30, 1897 


$96,000.00 
26,000.00 
35,640.00 
36, 000. 00 
42,000.00 
42,000.00 
25,000.00 
25,000.00 
25,000.00 
30,000.00 
41, 500.  00 
20,000.00 
8,000.00 
25,000.00 
25,000.00 
22,500.00 
25,000.00 


25,000.00 
25,000.00 
25,000.00 
25,000.00 
25,000.00 
25, 000. 00 
25, 000. 00 
25,000.00 


By  act  of  Aug.  11,  1888, 
expended  during  fiscal 
year  ending — 

June  30, 1898. 

June  30, 1899 

June  30, 1900 

June  30, 1901 

June  30, 1902 

June  30, 1903 

June  30, 1904 

June  30, 1905 

June  30, 1906 

June  30, 1907 

June  30, 1908 

June  30, 1909 

June  30, 1910 

June  30, 1911 

June  30, 1912 

June  30, 1913 

June  30, 1914 

June  30, 1915 

June  30, 1916 

June  30, 1917 

June  30, 1918 

June  30, 1919 

June  30, 1920 


$25,000.00 
25,000.00 
24,944.00 
25,000.00 
.  25,000.00 
25,000.00 
25,000.00 
25,000.00 
25,000.00 
25,000.00 
25,000.00 
25,000.00 
25,000.00 
24,391.00 
23,442.40 
26, 557. 60 
24,475.17 
23,457.05 
19,429.41 
23, 860. 19 
27,708.43 
10,742.96 
24, 687.  82 


Total 1,312,331.03 


Note. — ^All  acts  mentioned  In  this  table  are  river  and  harbor  acts. 


5.  OPERATING  AND  CARE  OF  LOCK  AND  DAM  IN  GALENA  RIVER,  ILL. 
OPEBATION8  DURING  THE  FISCAL  YEAR. 

During  the  past  fiscal  year  the  lock  was  open  to  navigation  from 
July  1  to  November  16,  1919,  and  from  April  1  to  June  30,  1920,  a 
total  of  230  days.  During  the  fiscal  year  the  lock  force  consisted  of 
three  men,  two  during  the  entire  year  and  one  laid  off  during  the 
winter  months.  On  account  of  the  crude  apparatus  for  handling  the 
gates,  three  men  are  needed.  The  lock  was  used  from  6  a.  m.  to  10 
p.  m.  Traffic  was  very  small,  mostly  sand  and  gravel.  Repairs  were 
nominal  and  chiefly  made  by  the  lock  force. 

No  dredging  was  done  during  the  year. 

Floods  in  Galena  River  occurred  July  10  to  September  10,  Sep- 
tember 19,  October  4  to  November  10,  1919;  April  18  to  May  22  and 
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June  1, 1920.  No  damage  was  done  to  United  States  property,  but 
extra  labor  was  employed  in  cleaning  up  the  lock  grounds  and 
removing  mud  from  the  miter  sills. 

Eeport  in  House  Document  No.  1061,  Sixty- fourth  Congress,  first 
session,  recommends  the  abandonment  of  this  improvement. 

At  tne  close  of  the  fiscal  year  there  were  no  liabilities. 

CONTRACTS  IN  FORCE. 

None. 


EXPENDITUBES. 

For  fiscal  year  ending  June  30,  1920 : 

Office  and  administration $65. 00 

Lock  and  approaches 2, 725. 18 

Total 2, 790. 18 

Note. — In  addition  to  above  there  was  expended  $695.67  from  appropriation 
for  "Increase  of  compensation,  rivers  and  harbors,  1920,"  making  a  total  of 
$3,485.85. 

Total  expenditure  under  former  project  as  compiled  from  House 

Document  No.  1491,  Sixty-third  Congress,  second  session.. $66, 000. 00 

River  and  harbor  act,  Sept.  19,  1890,  purchase  of  improvement |00, 000. 00 

Total 166,000.00 

By  act  approved  July  5, 1884,  expended  during  fiscal  year  ending- 
June  80,  1894 ^      635. 68 

.Tune  30,  1895 I: 5,000.00 

June  30,  1896 3, 400. 00 

June  30,  1897 8,588.20 

June  30,  1898 5, 890. 05 

June  30,  1899_: 3,226.87 

June  30,  1900 8.  750. 94 

June  30,  1901 12, 077. 01 

June  30,  1902 9. 166. 68 

June  30,  1903 2, 937. 27 

June  30,  1904 2, 916. 49 

June  30,  1905 3, 833.  28 

June  30,  1906 2, 679. 91 

June  30.  1907 2, 805. 06 

June  30,  1908 1 4, 000. 00 

June  30,  1909 4,  500. 00 

.Tune  30,  1910  (act  approved  Mar.  3,  1909) 13,608.06 

June  30,  1911 4, 960. 52 

June  30,  1912 7, 258. 68 

June  30,  1913 5, 854. 04 

June  30,  1914 3, 545. 96 

June  30,  1915 12, 753. 45 

.Tune  30,  1916 3, 387.  01 

June  30,  1917 2, 786. 28 

June  30,  1918 4, 075. 48 

June  30,  1919 3, 174.  50 

June  30,  1920 2, 790. 18 

Total 145, 601.  60 
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G.  OPERATING  AND  CARE  OF  ILLINOIS  AND  MISSISSIPPI  CANAL,  ILL. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

MUau  section. — During  the  fiscal  year  the  Milan  section  was  open 
to  navigation  from  Julv  1  to  December  6, 1919,  and  from  March  26  to 
June  30,  1920,  a  period  of  281  days.  The  operation  and  care  of  this 
section  were  im  charge  of  Asst.  Engineer  J.  C.  McElherne.  The  traffic 
originating  in  this  section  was  very  small  and  mostly  local. 

The  regular  force  cared  for  plant,  operated  locks  and  bridges,  made 
miscellaneous  repairs,  and  with  extra  help  mowed  weeds  anil  grass  on 
canal  banks,  trimmed  trees,  removed  mud  from  lock  gates,  cleaned 
out  drain  ditches,  made  repairs  to  buildings,  telephone  lines,  road- 
ways, sidewalks,  cribs,  and  fences ;  and  cut  and  burned  brush  in  South 
Slough.  Buoys  and  channel  marks  in  Eock  River  Pool  were  main- 
tained. 

Current  repairs  were  made  to  buildings  and  fences,  for  which  lat- 
ter 270  concrete  posts  were  made.    Special  repairs  were  made  to  the 
highway  bridge  at  Milan  in  renewing  the  floor  and  50  per  cent  of  the 
stringers,  at  a  cost  of  $2,685.76.    Cribs  at  the  highway  and  railway , 
draworidges  were  rebuilt  in  part  and  repaired  at  a  cost  of  $3^37.52. 

A  supply  of  ice  was  put  up  for  the  use  of  Government  employees 
at  the  locl^  and  boat  yard. 

The  expenditure  for  the  fiscal  year  1920  was  $12,773.70. 

At  the  close  of  the  fiscal  year  the  outstanding  liabilities  ^f  the 
Milan  sAtion  were  $281.85. 

The  usual  dredging  statement  being  the  same  as  that  of  the  previ- 
ous year,  no  dredging  having  been  done,  is  omitted. 

Eastern  and  wester^n  section  and  feeder. — These  portions  of  the 
canal  were  open  to  navigation  practically  the  same  in  point  of  time 
as  the  Milan  section,  281  days,  and  were  in  charge  of  Asst.  Engineer 
L.  L.  Wheeler.  The  routine  work  was  similar  to  that  of  the  Milan 
section. 

On  June  1,  1920,  a  phenomenal  rain  occurred  over  a  small  area 
west  of  Geneseo.  The  streams  from  that  area  all  pass  under  the 
canal,  except  a  small  area  just  west  of  Lock  24,  which  drains  into  the 
canal.  So  far  as  known  there  were  no  measurements  of  the  amount 
or  rate  of  rainfall.  The  drainage  culverts  in  that  vicinity  were  over- 
taxed and  in  a  few  places  the  water -came  over  the  south  bank  into 
the  canal.  Aqueduct  No.  7  acted  as  a  spillway,  so  that  the  water  in 
the  canal  did  not  rise  above  north  bank.  Four  hundred  cubic  yards 
were  taken  out  of  the  south  bank  on  mile  53,  which  has  mainly  been 
repaired.  This  is  the  first  instance  in  which  drainage  structures  have 
not  proved  ample  to  care  for  floods.  Minor  changes  will  be  made  at 
several  aqueducts,  to  give  them  greater  capacity  as  spillways. 

The  spring  floods  brought  down  a  large  amount  of  brush  and 
trash  to  several  of  the  aqueducts.  At  aqueduct  8  this  was  mainly 
due  to  dredging  operations  in  Grfeen  River  above  the  aqueduct,  but . 
at  aqueduct  5  it  was  mainly  (hie  to  the  cutting  of  brush  on  the  ditch 
banks  and  leaving  the  brush  to  be  carried  off  by  high  water.  At 
aqueduct  8  the  clearing  of  obstructions  was  done  by  hand  but  at 
other  aqueducts  the  1^-yard  excavator  was  used. 

The  1^-yard  excavator  was  in  commission  at  the  beginning  of  the 
year.     It  was  laid  up  for  the  winter  at  Lock  23,  and  placed  in  corn- 
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mission  again  April  10,  1920.  It  removed  3,550  cubic  yards  from 
creek  channel  at  aqueduct  4  and  8,250  cubic  yards  at  aqueduct  6.  In 
addition  it  removed  berms,  reinforced  banks,  removed  bars  below 
locks  and  deposit  from  lock  chambers  amounting  to  10,110  cubic 
yards. 
On  June  30,  1920,  the  outstanding  liabilities  were  $5,698.81. 

CONTRACTS  IN  FORCE. 

None. 


•  EXPP]NDITURES. 

For  fiscal  year  ending  June  30,  1920 : 
Milan  section — 

Office  and  administration $1,212.77 

Canal  and  locks 11,560.93 

Total 12, 773. 70 

Main  canal  and  feeder — 

Oifice  and  administration  (canal  and  locks) 62,497.40 

Grand    total 75, 271. 10 


Designations. 


Milansection. 


Feeder,  east- 
ern and  west- 
em  sections. 


Total  for  en- 
tire canal. 


By  act  of  July,  1884,  expended  from  June  30, 1902  (8  years). ...  $39, 324. 80 

June  30, 1903 ;  11,398.94 

June30,1904 '  13,198.47 

June  30, 1905 \  13,601.96 

June30,1906 9,694.47 

June30, 1907 8,423.46 

June  30, 1908 13,428.19 

June  30, 1909 i  19,700.00 

June30, 1910(actofMar.3, 1909) 18,908.01 

June30,19U !  28,863.39 

June  30, 1912 17,811.97 

June30,1913 1  30,913.88 

June30,1914 20,947.53 

June80,1915 18,993.31 

JuneSO,  1916 '  14,681.43 

June  30, 1917 ,  13,438.02 

Juno  30, 1918 1  13,685.36 

June  30, 1919 19,256.28 

June30, 1920 1  62,497.40 

Total ;  388,665.96 


S86,006.92 
170,398.93 
172,756.80 
168,537.76 
170,299.40 
173,585.95 
111,065.96 
114,649.21 
90,768.54 
73,645.09 
77,013.02 
71,711.42 
12,773.70 


S39,324.89 

11,398.94 

13,198.47 

13,«01.96 

9,694.47 

8,423.46 

99,434.11 

190,09^98 

191,663.81 

197,401.15 

188,111.37 

204,499.83 

132,033.49 

133,642.52 

105,449.97 

87,083.11 

90,698.38 

90,966.70 

76,271.10 


1,493, 23a  70 


1,881,806.66 
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IMPROVEMENT  OP  RIVERS  AND  HARBORS  IN  THE  ST.  PAUL,  MINN.,. 

DISTRICT. 


REPORT  OF  MAJ,  HENRY  C.  JEWETT,  CORPS  OF  ENGINEERS. 


IMFB0VEMENT8. 


[The  letters  and  flgares  in  parentheses  indicate  the  group  and  the  numerical  order  in  the 
group  to  which  the  respectlye  improyements  belong  for  purposes  of  appropriation.]   ^ 


1.  Mississippi     River     between 

mouth  of  Wisconsin  River 
and  Minneapolis,  Minn 

2.  Mississippi  River  between  St. 

Paul     and     Minneapolis, 

Minn.  (Al) 

8.  Mississippi  River  between 
Brainerd  and  Grand  Rapids, 
Minn.  (A2) 

4.  Mississippi  and  Leech  Rivers, 

Minn.  (A3) 

5.  Reservoirs  at  headwaters  of 

Mississippi  River  (A4) 

6.  Operating  and  care  of  Twin 

City  Lock  and  Dam,  Missis- 
sippi River 


Page. 

2533 

2633 

2535 
2535 
2536 

2637 


7.  Operating  and  care  of  reser- 

voirs   at    headwaters    of 
Mississippi  River 

8.  Gauging    Mississippi    River 

and  its  tributaries  at  or 
near  St.  Paul,  Minn 

9.  St.  Croix  River,  Wis.   and 

Minn.  (Bl) 

10.  Minnesota     River,     Minn. 

(B2) 

11.  Lake   Traverse,    Minn,    and 

S.  Dak.  (B3) 

12.  Red    River    of    the    North, 

Minn,  and  N.  Dak.  (B4)- 


Page. 
2588 

2539 
2539 
2540 
2640 
2541 


FOB  DESCBIFTION  OF  IMPROVEMENTS  IN  THIS  DISTRICT,  SEE  PAGES  1226  TO  124f 


1.  MISSISSIPPI  RIVER  BETWEEN  MOUTH  OF  WISCONSIN  RI^nER  AND 

MINNEAPOLIS,  MINN. 

This  improvement  is  included  in  that  of  the  Mississippi  River  be- 
tween the  mouth  of  the  Missouri  River  and  Minneapolis,  Minn.,  the 
report  for  which  will  be  found  on  page  2505. 

MISSISSIPPI  RIVER  BETWEEN  ST.  PAUL  AND  MINNEAPOLIS  AND 
BETWEEN  BRAINERD  AND  GRAND  RAPIDS,  MINN.,  MISSISSIPPI 
AND  LEECH  RIVERS,  AND  RESERVOIRS  AT  HEADWATERS  OP  MIS- 
SISSIPPI RIVER.     (GROUP  A.) 

2.  MISSISSIPPI  RIVER  BETWEEN  ST.  PAUL  AND  MINN-EAPOLIS, 

MINN.     (Al.) 

OPERATIONS  DUBINO  THE  FISCAL  TEAR. 

Lock  and  Dam  No.  1, — ^The  construction  of  the  lockman's  dwelling 
was  practically  completed.  What  little  remains  to  be  done  has  been 
delayed  on  account  of  inability  to  obtain  materials.    The  lockman  is; 

2533 


Digitized  by  VjOOQIC 


2534        REPORT  OF   CHIEF   OF  ENGINEERS,   U.   S.   ARMY,  1920. 

now  occupying  the  house,  however,  having  moved  in  June  29.  The 
permanent  electric  wiring  for  lock  operation  and  lighting  the  prem- 
ises was  completed.  The  improving  and  parking  of  the  site  was 
completed.  The  cableway  was  taken  down  and  the  premises  cleaned 
up.  Condemnation  proceedings  for  the  acquisition  of  the  balance 
of  the  flowage  rights  required  have  been  instituted  but  are  still 
pending. 

The  following  is  the  cost  of  the  principal  items  of  work  done 
during  the  year: 

Lockman's  dweUing $6, 245. 59 

Electric  rewiring 1, 753.  56 

Improving  and  parking  site: 

Concrete  stairway . 3, 245. 06 

Ramp 3, 789. 72 

Roadway 6, 363. 08 

•"       Grading 2, 289. 69 

Top  soil  for  terreplein 1, 462. 15 

Fencing 1,  526.  72 

Cleaning  up,  including  dismantling  cableway 2,754.62 

Total ^,  430. 19 

The  following  work  remains  to  be  done  under  the  project: 

Complete  the  acquisition  of  flowage  rights. 

Construct  a  sheer  boom  for  the  protection  of  the  powerhouse  foundation  and 
sluices  in  dam.  This  item,  however,  will  not  be  needed  until  the  hydro- 
electric plant  is  Installed. 

The  total  expenditures  during  the  year  were  $39,797.36,  all  for  new 
work.    The  work  was  done  by  hired  labor  with  Government  plant. 

CONTRACTS  IN  FORCE. 

« 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  seas.,  p.  489)-  *  $1,406, 467 

Present  project: 

June  25,  1910 $59,548 

June  25,  1910 600 

Feb.  27,  1911 250, 000 

July  25,  1912 200, 000 

Mar.  4,  1913 185,000 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 150,000 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 65,000 

Mar.  4, 1915  (allotted  Jan.  7, 1916) 75,000 

July  27,  1916 170. 000 

Mar.  4,  1915  (allotted  Oct.  31,  1917) 21,700 

Mar.  4.  1915  (allotted  Nov.  8,  1917) 27,000 

July  18,  1918 80,000 

Mar.  2,  1919 10,000         

1,298.843 

Total 2, 700, 300 

Receipts  from  sales,  etc.,  $28,963.49. 

*  This  amount  Is  ezcloslTe  of  the  appropriation  of  |25,000  by  the  act  of  Mar.  3.  1878, 
which  was  not  used  and  was  turned  back  to  the  Treasury  in  1885,  but  it  does  Include 
$49,877.67  of  the  appropriation  of  July  18,  1892.  for  section  from  ICinneapolis  to  Missouri 
Birer  allotted  to  this  work  by  act  of  Aug.  18,  1894. 
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3.  MISSISSIPPI   RIVER   BETWEEN   BRAINERD   AND   GRAND   RAPIDS, 

MINN.     (A2.) 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  dredging  or  similar  work  was  done.  The  plant  was  cared  for 
at  Sandy  Lake  Dam.  By  authority  of  the  Secretary  of  War  the 
bucket  machinery  of  the  snag  boat  Oriole  was  removed  last  year  and 
installed  on  the  i)ipe-line  dredge  Warroad  (Duluth,  Minn.,  district) 
as  auxiliary  equipment.  The  steamboat  machinery  of  the  Oriole 
was  also  removed  and  placed  in  storage  at  Sandy  Lake  Dam,  and 
authority  has  been  granted  for  its  sale.  These  transfers  were  made 
on  account  of  the  poor  condition  of  the  hull  of  the  Oriole^  which 
would  have  to  be  rebuilt  before  the  boat  could  be  used  again.  The 
rebuilding  of  the  hull  is  not  considered  advisable,  as  there  appears  to 
be  little  prospect  of  further  improvement  being  necessary  on  this 
stretch  of  river.  The  hull  has  been  listed  for  condemnation.  The 
expendit^res  during  the  year  were  $46.83,  for  maintenance. 

CONTRACTS  IN  PORCE. 

None. 


APPROPRIATIONS. 

Prior  to  June  25,  1910  (see  H.  Doc.  No.  1491,  63d  Gong.,  3d  sess., 

p.  488) $19,000.96 

Present  project: 

June  25,  1910 $22,555.00 

Oct  2,  1914  (allotted  Oct  7,  1914) 4,000.00 

Mar.  4,  1915  (allotted  Apr.  2, 1915) 6, 000. 00 

July  27,  1916 2,000.00 

Aug.  8,  1917 2, 000. 00 

36,555.00 

Total 55, 555. 96 

Receipts  from  sales,  etc.,  $69.78. 


4.  MISSISSIPPI  AND  LEECH  RIVERS,  MINN.     (A3.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Owing  to  the  low  stage  of  water  no  dredging  was  done  during  the 
1919  season.  The  plant  was  cared  for  and  ordinary  repairs  made. 
A  new  deck  was  built  on  the  barge  Nawapon. 

The  dredge  fleet  was  put  in  commission  early  in  May.  Cut  No.  33, 
in  the  Mississippi  River,  was  redredged.  It  was  decided  that  it 
would  be  advisable  to  finish  the  dredging  in  Leech  River  before  pro- 
ceeding further  up  the  Mississippi  River.  The  fleet  was  therefore 
moved  to  Leech  River.  Considerable  difficulty  was  experienced  in 
moving  the  fleet  up  Leech  River  on  account  oi  the  sharp  bends  and 
so  when  Mud  Lake  was  reached  it  was  decided  to  cut  a  channel  across 
it,  which  while  it  would  take  longer  than  working  up  the  river  would 
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ultimately  save  time  and  the  resulting  channel  be  of  great  benefit  in 
the  improvement.  By  the  end  of  the  fiscal  year  a  total  of  88,408 
cubic  yards  of  sand  and  muskeg  had  been  excavated.  The  cuts  made 
totaled  9,600  feet  in  length  and  were  60  feet  wide  and  6  feet  deep  at 
mean  low  water.  Five  and  one-half  miles  of  river  were  worked  over. 
The  following  is  a  statement  of  the  expenditures  for  the  year,  of 
which  $3,876.84  was  for  new  work  and  $6,921.53  for  maintenance : 

Dredging _ $2, 873. 00 

Plant :  ' 

Renewals 327. 30 

Repairs  and  maintenance 3,353.  52 

Care  of  fleet  when  laid  up 1, 092. 50 

Administration,  engineering,  and  superintendence 3, 152. 05 

Total 10, 798.  37 

The  work  was  done  by  hired  labor  with  Government  plant.. 

CONTRACTS   IN   FORCE. 

None. 


APPROPRIATIONS. 

Mar.  4,  1913 $116, 000 

July  27,  1916 .   60,000 

Aug.  8,  1917 50,000 

Total 226,000 

Receipts  from  sales,  etc.,  $1,944.38. 


5.  RESERVOIRS  AT  HEADWATERS  OF  MISSISSIPPI  RIVER.      (A4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Negotiations  for  the  balance  of  flowage  rights  required  were  com- 
menced. Deeds  were  obtained  for  501.9  acres  at  a  total  cost  of 
$4,478.20.  There  are  still  about  1,500  acres  to  be  acquired  and  nego- 
tiations for  part  of  this  area  are  pending. 

The  expenditures  during  the  year  were  $2,337.33  for  new  work. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  492) _     $930, 500. 00 

Present  project: 

Mar.  3,  1899 .$210,000.00 

June  13,  1902 250,000,00 

Mar.   3,   1905 160,000.00 

Mar.  2.  1907 145,000.00 

June  25.   1910 61,200.00 

Feb.  27,  1911 10,000.00 

July  25.  1012 15,000.00 

July  18,  imS 32,000.00 

883,200.00 

Total  of  appropriations 1,813,700.00 
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Deduct  amonnt  expended  for  "  Improving:  Mississippi 
River  between  Bralnerd  and  Grand  Rapids,  Mlnn."_    $19, 000. 96 

Balance  of  acts  of  June  26,  1910,  and  Feb.  27,  1911, 
repealed  by  act  of  Mar.  4,  1915 69, 844. 33 

Transferred  under  act  of  Mar.  4,  1915 19, 500. 00 

Balance  of  act  of  July  25,  1912,  repealed  by  act  of 

July  27,  1916 1,976.30 


$110, 321. 59 


Net   total . 1, 703, 378. 41 

Receipts  from  sales,  etc.,  $2,361.35. 


6.  OPERATING  AND  CARE  OF  TWIN  CITY  LOCK  AND  DAM,  MISSISSIPPI 

RIVER. 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  lock  was  operated  93  timee,  the  lockages  being  45  up  and  48 
down.  Of  these,  one  up  and  one  down  were  for  a  private  pleasure 
boat  and  two  up  and  two  down  for  excursion  boats,  the  balance  being 
for  Government  boats  engaged  in  dredging  below  and  depositing 
the  material  above  the  dam. 

The  work  of  banking  the  river  wall  of  lock  to  prevent  outward 
movement  was  completed,  about  803  cubic  yards  of  rock  being  placed. 
About  6,729  cubic  yards  of  rock  filling  was  placed  below  power-house 
foundation  and  apron  of  dam,  and  145  cubic  yards  along  the  bank 
of  ttie  river  about  250  feet  below  the  power-house  foundation,  to  pre- 
vent erosion.  This  dumping  was  done  with  the  cableway,  to  which 
extensive  repairs  had  to  be  made  to  put  it  in  proper  condition. 
Necessary  work  of  adjustment  of  the  quoin  bearings  of  the  upper 
arms  of  the  lower  lock  gate  was  in  progress  at  the  end  of  the  year. 
Necessary  minor  repairs  were  made  to  the  various  structures.  The 
work  was  done  by  hired  labor  with  Government  plant. 

The  following  is  a  brief  statement  of  the  liabilities  incurred  during 
the  year : 

Operation  and  care $4, 988. 80 

Repairs  and  maintenance 4, 147. 48 

Administration,  superintendence,  etc 3,166.55 

Banking  river  waU  of  lock,  dumping  below  apron,  etc 16, 857. 91 

Total 29. 160. 74 

Of  this  amount  $928.66  was  outstanding  at  the  end  of  the  year. 

CONTRACTS  IN  FORCE. 

None. 


EXPENDITURES. 


During  fiscal  year : 

1908 $6, 578. 45 

1909 1, 826. 83 

1910 1,697.82 

1911 1, 520. 35 

1912 ,  2, 377. 12 

1913 601. 08 

1914 455. 60 

1915 360. 00 


During  fiscal  year — Continued. 

1916 : $450. 04 

1917 85. 00 

1918 15, 923. 13 

1919 32,  851.  79 

1920 30, 882. 16 


Total 94,609.37 
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7.  OPERATING  AND  CARE  OF  RESERVOIRS  AT  HEADWATERS  OF 
MISSISSIPPI  RIVER, 

OPERATIONS  DURING  THE  MSCAL  YEAR. 

Winnibigoshish,  Leech  Lake,  Pokegama,  Pine  River,  Sandy  Lake^ 
and  Gull  Lake  Reservoirs  were  in  operation  during  the  entire  year* 
Repairs  were  made  to  the  dams,  buildings,  dikes*  booms,  roads,  and 
telephone  lines  as  required.  At  Sandy  Lake  6am  there  were  2T 
lockages,  being  18  up  and  9  down. 

Electric-light  plants  were  installed  at  Winnibigoshish  and  Poke- 
gama Dams,  and  at  the  other  dams  extensions  were  made.  The 
plant  at  Leech  Lake  Dam  is  now  complete,  but  at  the  other  dams  the 
plants  could  not  be  completed  on  account  of  difficulty  in  obtaining 
materials. 

Fourteen  miles  of  the  telephone  line  between  McGregor  and  Sandy 
Lake  Dam  was  removed  from  its^old  location  and  rebuilt  along  a 
new  road  which  had  been  built,  the  old  one  having  been  abandoned. 
The  line  was  thereby  shortened  about  2  miles. 

The  work  was  done  by  hired  labor  with  Government  plant. 

The  following  is  a  brief  statement  of  the  cost  of  the  work  during 
the  year : 

Operation  and  repairs  to  dams,  buildings,  and  lines  of  communica- 
tion  $15, 928. 53 

Electric  lighting  plants 2,585.15 

Hydrologlcal  observations — ^ 325. 00 

Administration,  traveling  escpenses,  etc 7,080.36 

Total 25, 919. 04 

Of  this  amount  $2,610.34  was  outstanding  at  the  close  of  the  year» 
The  following  table  shows  the  discharge  and  difference  in  storage 
for  the  year : 


Reservoir. 


Winnibigoshish  i 

Leech  Lake  1 

Pokegama , 

Sandy  Lake 

PineKiver 

OoULake 


Oage  in  lake. 


Standard 

flowage 

line. 


14.20 
5.24 
12.00 
11.00 
18.60 
7.00 


Total. 


June  30, 
1919. 


JPeet. 
4.20 
1.32 
10.05 
10.79 
11.13 
6.21 


June  30, 
1920. 


FUl, 
7.93 
1.82 
11.03 
11.75 
16.00 
6.98 


Average 
discharge. 


Second-feet. 
545 
432 
1,025 
253 
117 
130 


Total  storage 
June  30, 1920. 


CiMcfett. 
19,400,000,000 
12,200,000,000 
4,300,000,000 
3,600,000,000 
6,050,000,000 
3,050,000,000 


48)500,000,000 


Increase  in 
storage  since 
June  30, 1919. 


CuXHefeet, 

10,000,000,000 

2,800,000,000 

900,000,000 

500,000,000 

2,850,000,000 

400,000,000 


17,450,000,000 


1  The  water  from  these  two  reservoirs  flows  into  Pokegama  Reservoir. 

Total  average  discharge  from  Pokegama,  Sandy  Lake,  Pine  River,  and  Gull  Lake  Reservoirs,  1,525 
cubic  feet  per  second. 

CONTRACTS   IN  FORCE. 

None. 
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EXPENDITURES. 


During  fiscal  year: 

1895 $5,  704.  86 

1896 26, 801. 98 

1897 37, 155.  73 

1898 20, 497. 19 

1890 13. 925.  92 

1900 19, 378.  23 

1901 16, 655.  78 

1902 17,  576. 47 

1903 10,  854.  63 

1904 12,  658.  35 

1905 12,  855.  57 

1906 22, 268. 40 

1907 18, 469.  55 

1908 16, 448.  92 


During  fiscal  year — Continued. 

1909 $27,932.08 

1910 35, 380. 62 

1911 43, 012.  34 

1912 48, 281. 31 

1913 48, 737.  21 

1914 33, 221.  90 

1915 20, 222.  72 

1916 18, 179,  32 

1917 17,  996.  77 

1918 28, 147.  98 

1919 26, 851.  95 

1920 25,  280.  99 

Total 624, 496.  77 


8.  GAGING  MISSISSIPPI  KIVER  AND  ITS  TRIBUTARIES  AT  OR  NEAR 

ST.  PAUL,  MINN. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Gages  were  read  at  Montevideo  and  Mankato,  on  the  Minnesota 
Kiver,  during  the  entire  year.  The  work  was  done  by  hired  labor. 
The  total  expenditures  during  the  year  were  $154. 

EXPENDITURES. 


During  fiscal  year: 

1890 $600. 00 

1891 620.  93 

1892 1, 133. 85 

1893 431.  23 

1894 592.  06 

1895 521. 93 

1896 500. 00 

1897 500. 00 

1898 500. 00 

1900 320.  06 

1003 500.  00 

1904_- 98.  67 

1905 192. 15 

1908 641. 84 


During  fiscal  year— Continued. 

1909 $549.  81 

1910 59.  27 

1912 270.  78 

1913 248. 72 

1914 180.  50 

1915 40. 00 

1916 258.  66 

1917 237.  67 

1918 156. 00 

1919 _\..  175. 31 

1920 154.  00 


Total  expenditures  ___  9, 483. 44 


ST.  CROIX  RIVER,  WIS.  AND  MINN.;  MINNESOTA  RIVER,  MINN.; 
LAKE  TRAVERSE,  MINN.  AND  S.  DAK.;  AND  RED  RIVER  OF  THE 
NORTH,   MINN.   AND  N.  DAK.    (GROUP  B.) 

9.  ST.  CROIX  RIVER,  WIS.  AND  MINN.    (Bl.) 

A  gage  at  Taylors  Falls  was  read  daily  from  July  1  to  October  13 
and  from  May  1  to  June  30,  in  order  to  determine  whether  the  regu- 
lations for  the  discharge  past  the  dam  at  St.  Croix  Falls  were  being 
observed.    The  expenditures  were  $41,  for  maintenance. 


CONTRACTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 


June  18,  1878 ^ $10,000 

Mar.  3,  1879 8,000 

June  14,  1880 10, 000 

Mar.  3,  1881 8, 000 

Aug.   2,  1882 - 30,000 

July  5,  1884 9,000 

Aug.  5,  1886 7,  500 

Aug.   11,  1888 10,000 

Sept.  19,  1890 8,000 

July  13,  1892 8, 000 

Aug.  18,  1894 4, 000 

June  3,  1896 15,000 

Mar.  3,  1899 9,000 


June  13,  1902 , $2,000 

Apr.   28,   1904    (allotment   of 

June  10,  1904) 865 

Mar.  3,  1905 4,000 

Mar.  2,  1007 4,000 

Mar.    3,    1909    (allotment    of 

Apr.  17,  1909) 3,600 

June  25,  1910 4.000 

Feb.  27,  1911 3, 600 

July  18,  1918 200 

Total 158, 765 


10.  MINNESOTA  RIVER,  MINN.     (B2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

About  935  cubic  yards  of  sand  and  gravel  ^ere  dredged  in  the  Fort 
Snelling  Chute  in  order  to  make  the  channel  available  for  launch 
navigation.  The  work  was  done  by  hired  labor  with  Government 
plant.  The  expenditures  during  the  year  were  $255.58,  for  mainte- 
nance. 

CONTRACTS  IN  TORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  487)  _  $127, 500. 00 

Present  project: 

June  3,  1896 $4,000.00 

Mar.  3,  1899 1,000.00 

June  13,  1902 2.500.00 

Mar.  3,/ 1905 3, 000. 00 

Mar.  2,  1907 2, 000. 00 

Mar.  3,  1909  (aUotment  of  Apr.  17,  1909) 2, 000. 00 

June  25,  1910 2, 200. 00 

Feb.  27,  1911 2,000.00 

18, 700. 00 

Total  of  appropriation^ 146,200.00 

Returned  to  Treasury   (unexpended  balance  of  act  of  June  13, 
1902) 21. 32 

Net  total 146, 178. 68 


11.  LAKE  TRAVERSE,  MINN.  AND  S.  DAK.     (B3.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  was  done  nor  expenditures  made. 

CONTRACTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 

July  25,  1912 i $7,510 

Transferred  by  river  and  harbor  act  of  Mar.  4,  1915 i 7,040 

Net  total 470 


12.  RED  RIVER  OF  THE  NORTH,  MINN.  AND  N.  DAK.      (B4.) 
OPERATIONS  DIKING  THE  FISCAL  YEAR. 

Operations  were  confined  to  reading  the  gage  at  Grand  Forks. 
The  expenditures  during  the  year  were  $84. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Aug.  14,  1876 $10,000.00 

June  IS,  1878 30,000.00 

Mar.  3, 1879 25, 000.  00 

June  14,  laSO 20,000.00 

Mar.  3,  1881 20,000.00 

Mar.  3,  1881 18,000.00 

Aug.  2,   1882 30,000.00 

Aug.   2,  1882 10,000.00 

July  5,  1884 10, 000. 00 

Aug.  11,   1SS8 20,000.00 

Sept.  10,  1800 25,000.00 

July  13,  1892 25,000.00 

Aug.   18,  1894 15,000.00 

June  3.  1806-* 20,000.00 

Mar.  3,  1809 25.000.00 

June  13,  1902 10.000.00 

Apr.  28, 1904  (aUotment  of 

June  10,  1004) 1,623.00 


Mar.  3,  1905 $9,000.00 

Mar.  2,  1907 .  15, 000. 00 

Mar.  3,  1909  (allotment  of 

Apr.  17,  1909) 7,600.00 

June  25,  1910 7, 500. 00 

Feb.  27,  1911 7, 500. 00 

July  25,  1912 17. 000. 00 

Mar.  4,  1913 7,500.00 

Total  of  appropria- 
tions  385, 623. 00 

Amounts    transferred    un- 
der act  of  Mar.  4,  1915.      7.000.00 

Net  total 378, 623. 00 

Receipts. from  sales,  etc.,  $229.14. 
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IMPROVEMENT  OF  RIVERS  AND  HARBORS  IN  THE  KANSAS  CITY,  MO., 

DISTRICT. 


REPORT  OF  MAJ,  R,  T.  WARD,  CORPS  OF  ENGINEERS, 


IMPROVEMENTS. 


[The  letters  and  flgnres  in  parentheses  indicate  the  group  and  the  numerical  order  in  the 
group  to  which  the  respectiye  improyements  Ix^long  for  purposes  of  appropriation.] 


Page. 

1.  Missouri  River,  Kansas  City 

to  mouth   (Al) 2543 

2.  Missouri  River,  Kansas  City 

to  Sioux  City,  Iowa  (A2)-    2562 

3.  Missouri  River,  Sioux  City  to 

Fort  Benton,  Mont.  (A3) _«    2564 

4.  Kansas  River,  Kans.   (Bl)_-    2566 


Page. 

5.  Osnge  River,  Mo.  (B2) 2567 

6.  Gasconade  River,  Mo.  (B3)—    2569 

7.  Operating   and   care  of  lock 

and    dam     No.     1,     Osage 
River 2570 

8.  Bank  preservation.  Fort  Riley 

Military  Reservation,  Kans-    2572 


FOB  DESCRIPTION  OF  IMPKOVEMKXTS  IN  THIS  DfSTKKT,   SEE  PAGES    1250  TO   1279. 


MISSOURI  RIVER.     (GROUP  A.) 

A  general  map  of  the  Kansas  City  district,  showing  Missouri  River 
and  tributaries,  is  shown  on  plate  1.^ 

In  recent  years  Congress  has  made  appropriations  for  improve- 
ment of  the  Missouri  Kiver  in  three  sections,  which  makes  it  desir- 
able to  report  separately  for  each  section,  as  xoUows :  1.  Kansas  City 
to  the  mouth  (398  miles) ;  2.  Kansas  City  to  Sioux  City  (409  miles) ; 
3.  Sioux  City  to  Fort  6enton  (1,478  miles).  The  river  and  harbor 
act  of  August  8,  1917,  fixed  the  upstream  limit  of  improvement  on 
the  section  Kansas  City  to  the  mouth  at  the  upper  end  of  Quindaro 
Bend  (398  miles).  The  part  of  the  river  from  Kansas  City  to  the 
mouth  was  divided  into  three  subsections :  Kansas  City  to  Waverly 
(99  miles) ;  Waverly  to  the  mouth  of  the  Osage  River  fl62  miles), 
and  from  the  mouth  of  the  Osage  River  to  the  mouth  (137  miles). 
The  work  in  these  subsections  was  under  the  local  charge  of  Asst. 
Engineers  E.  C.  Constance,  F.  Y.  Parker,  and  A.  O.  Rowse,  respec- 
tivSy.  The  part  of  the  river  from  Kansas  City  to  Sioux  City  and 
from  Sioux  City  to  Fort  Benton  were  made  one  subsection,  under  the 
local  charge  of  Asst.  Engineer  E.  C.  Constance. 

Asst.  Engineer  G.  C.  Haydon  was  assigned  to  work  as  principal 
assistant  in  the  Kansas  City  main  office,  in  general  supervision  and 
advisory  to  the  district  engineer.  By  request,  Asst.  Engineer  Harry 
Hodgman  was  transferred  by  furlough,  September  15,  1919,  to  the 
Detroit  (Mich.)  district. 

1.  MISSOURI   RIVER,   KANSAS   CITY   TO   THE   MOUTH.     (Al.) 

For  map  of  this  section  see  plate  2.^ 

All  work  carried  on  from  funds  appropriated  bv  act  of  June  25, 
1910,  and  later  acts  has  been,  in  accordance  with  the  projects,  for  a 


»  Not  printed. 
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permanent  6- foot  channel,  and  has  been  done  under  formal  contract 
and  by  hired  labor  with  Government  plant. 

OPERATIONS  DITRING  FISCAL  YEAR. 

The  details  of  the  work  during  the  fiscal  year  are  as  follows: 

Sissons  Bend  {left  hank^  mile  S78^). — Two  2-row  clump  dikes;  in 
all,  1,500  linear  feet.  (See  paragraph  for  work  in  cooperation  with 
local  interests.) 

Little  Bins  Bend  (left  hank^  mile  358), — A  system  of  four  2-row 
clump  dikes,  in  all  2,800  linear  feet,  by  hired  labor  and  Government 
plant.  The  work  began  October  1,  1917,  and  that  done  consisted  of 
one  dike  228  feet  long,  completed  January  25,  1918,  at  a  field  cost 
of  $2,041.65  to  date.  The  work  is  about  8  per  cent  completed  and  has 
been  suspended  pending  the  completion  of  more  urgent  work  in  other 
localities. 

Fishing  River  Bend  {left  hank^  mUe  346), — The  modified  plan  for 
work  at  this  locality  provided  for  a  svstem  of  seven  clump  pile  dikes, 
in  all  9,450  linear  feet,  at  a  total  field  cost  of  $261,229.57,  by  hired 
labor  and  Government  plant. 

Prior  to  the  present  fiscal  year,  7,700  linear  feet  of  this  svstem, 
which  required  985  linear  feet  of  revetment  protection,  had  been 
completed. 

Longitudinal  extension  to  dike  346.8 :  Erosion  and  channel  changes 
necessitated  a  longitudinal  extension  to  form  jimction  with  the  head 
of  the  island.  The  work  began  May  12,  1919,  and  was  previously 
reported  as  about  50  per  cent  completed.  The  dike  extension  work, 
1,t50  linear  feet  of  two-row  clump,  was  completed  December  20, 
1919,  at  a  field  cost  of  $45,913.54,  of  which  $25,474.40,  was  for  expen- 
ditures during  the  fiscal  year. 

Eevetment :  This  revetment  has  head  at  foot  of  the  longitudinal 
extension  of  dike  346.8  and  junction  with  the  protection  revetment 
across  the  head  of  the  island.  It  consists  of  2,250  linear  feet  of 
standard  and  concrete  paved  bank  revetment.  The  work  began 
April  19,  1919,  and  was  pjreviously  reported  as  about  30  per  cent 
completed.  That  done  during  the  year  consists  of  1,075  feet  of  bank 
graded,  1,245  feet  of  bank  paved  and  1,590  feet  of  mattress  in  place. 
The  work  is  about  94  per  cent  completed,  at  a  field  cost  of  $45,807.93, 
of  which  $29,688.84  was  for  expenditures  during  the  fiscal  year,  and 
has  been  suspended  pending  the  completion  of  more  urgent  work  at 
other  localities. 

Euphrase  Bend  {right  hank^  7nile  233), — ^Ten  thousand  feet  of 
combined  willow  mattress  and  concrete  paving  revetment,  unfin- 
ished work  from  last  year,  by  hired  labor  and  Government  plant. 
The  work  began  July  24,  1918,  and  was  previously  reported  as 
about  25  per  cent  completed.  That  done  during  the  year  consists 
of  1,670  feet  of  bank  graded,  1,962  feet  of  bank  paved,  and  1,730  feet 
of  mattress  in  place.  The  work  is  about  38  per  cent  completed,  or 
3,830  linear  feet  in  place  at  a  field  cost  of  $93,042.17  to  date,  of  which 
$41,784.14  was  for  expenditures  during  the  nscal  year,  and  was  sus- 
pended October  31,  1919,  pending  the  completion  of  more  urgent 

^  Wherever  In  this  report  expressions  like  "  mile  878  '*  appear,  the  flgnre  is  the  number 
of  miles  above  the  month  of  the  river. 
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work  at  other  localities,  and  because  of  the  lack  of  funds  work  was 
not  resumed  in  1920. 

Lumia  Reach  {left  hank,  mile  183). — Two  two-row  clump  dikes, 
in  all  1,660  linear  teet,  by  hired  labor  and  Government  plant.  The 
work  began  November  11,  1919,  and  was  soon  suspended  on  account 
of  winter  conditions.  The  work  was  resumed  May  24,  1920,  and 
that  done  during  the  year  consists  of  630  feet  of  dike  driven  in 
place,  640  feet  of  mattress,  and  432  feet  of  dike  braced.  The  work 
IS  about  44  per  cent  completed  at  a  field  cost  of  $14,871.83  to  date. 
These  dikes  are  supplemental  to  those  built  in  .1916  and  are  to  com- 
plete the  rectification  of  the  left  bank  at  this  locality. 

Stanley  Bend  {right  hank^  rmle  169). — Six  thousand  linear  feet 
of  standard  revetment  with  concrete  block  curtain,  unfinished  work 
from  last  year,  by  hired  labor  and  Government  plant.  The  work 
began  May  5,  1919,  and  was  previouslv  reported  as  about  5  per  cent 
completed.  The  work  was  completed  April  30, 1920,  at  a  field  cost  of 
$180,028.53,  or  $21.67  per  linear  foot.  The  expenditures  during  the 
fiscal  year  amounted  to  $116,992.71. 

Murray 8  Bend  {rigJit  hank^  mile  167), — Seventy-five  linear  feet 
of  three-row  clump  pile  dike,  by  hired  labor  and  Government  plant. 
The  work  began  October  9,  1919,  and  was  completed  November  11, 
1919,  at  a  field  cost  of  $5,107.51,  which  includes  the  cost  of  170  linear 
feet  of  revetment  bank  protection.  This  dike  is  supplemental  to 
those  built  under  contract  in  1916,  and  is  to  complete  the  rectification 
of  the  right  bank  at  this  locality. 

I  shell  Send  {right  hank^  mUe  132). — The  proposed  plan  for  rectifi- 
cation of  this  locality  provided  for  a  system  of  five  2-row  and  3-row 
clump  pile  dikes,  and  the  work  was  previously  reported  as  about  46 
per  cent  completed,  but  on  account  of  the  lack  of  funds  work  was  sus- 
pended, and  that  done  to  date  is  listed  as  completed  and  described  as 
follows : 

A  system  of  four  2-row  and  3-row  clump  pile  dikes,  in  all  3,190 
linear  feet,  unfinished  work  froiri  last  year,  by  hired  labor  and  Gov- 
ernment plant.  The  work  began  October  14, 1918,  and  was  previously 
reported  as  2,355  feet  of  dike  in  place,^  of  which  520  feet  was  losti 
during  the  high  water  of  June,  1919,  and  was  replaced.  That  done 
during  the  year  consists  of  150  feet  of  2-row  and  1,205  feet  of  3-row 
dike  driven  in  place,  679  feet  of  mattress  in  place,  and  1,355  feet  of 
dike  braced.  The  dikes  were  completed  as  follows :  Dike  132.8  (2-row 
clump,  470  feet,  and  3-row  clump,  105  feet),  575  linear  feet,  Sep- 
tember 26, 1919 ;  dike  132.3  (2-row  clump,  320  feet,  and  3-row  clump, 
450  feet),  770  linear  feet,  August  25,  1919;  dike  132.0  (single-pile 
dike),  485  linear  feet,  completed  June  14,  1919,  and  was  constructed 
to  close  a  small  chute;  dike  131.7  (2-row  clump,  50  feet,  and  3-row 
clump,  1,310  feet),  1.360  linear  feet,  September  20,  1919.  A  total 
of  3,190  linear  feet  ot  dike  completed  September  26,  1919,  at  a  field 
cost  of  $90,687.06,  of  which  $38,395.17  was  for  expenditures  during 
the  fiscal  year.  This  system  of  dikes  was  built  to  prevent  a  cut-off 
and  to  rectify  the  right  bank  line  to  direct  the  channel  flow  into  the 
revetted  left  bank  of  St.  Aubert  Bend  below. 

Heckmann  Island  {left  hank,  mile  ii.^)  .—Closing  dike,  1,000 
linear  feet  of  three-row  clump  pile  dike  for  closing  Boatwriffht 
Chute.    Work  was  suspended  on  the  construction  of  this  dike  May 
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30,  1917,  with  415  linear  feet  of  mattress  in  place,  at  a  field  cost  of 
$2,808.29  to  date. 

Boeuf  Island  {left  hauk^  mile  85). — One  two-row  clump  pile  dike, 
850  linear  feet.  (See  paragraph  for  work  in  cooperation  with  local 
interests.) 

Dundee  Reach  {mile  77), — Clump  pile  dikes.  A  system  of,  three 
two-row  dikes  in  right  bank,  in  all  2,315  linear  feet.  The  work  was 
previously  reported  as  about  65  per  cent  completed  and  suspended 
pending  developments,  but  on  account  of  the  lack  of  funds  the  work 
done  to  date  is  listed  as  completed  with  lengths  and  at  a  field  cost  as 
reported  June  30,  1919. 

Revetment :  Eleven  thousand  linear  feet  of  combined  willow  mat- 
tress and  concrete  paving  revetment  on  left  bank  by  hired  labor  and 
Government  plant.  The  work  began  August  1,  1919,  and  was  sus- 
pended December  6,  1919,  on  account  of  winter  conditions.  That 
done  consists  of  6,495  linear  feet  of  bank  graded,  5,932  feet  of  mat- 
tress in  place,  and  5,572  feet  of  bank  paved.  The  work  is  about  53 
per  cent  completed,  at  a  field  cost  of  $77,545.82  to  date.  On  account 
of  the  lack  of  funds  and  more  urgent  work  at  other  localities,  the  work 
was  not  resumed  in  March,  1920. 

Marthasville  Bend  {left  hank^  miles  76-74-)  - — The  modified  plan 
for  improvement  of  this  bend  provided  for  dike  and  revetment 
protection  along  the  left  bank  at  Millers  Island  ^mile  76)  and 
revetment  along  the  left  bank  at  Watkins  Island  (mile  74),  un- 
finished work  from  last  year,  by  hired  labor  and  Government 
plant.  The  work  began  October  14,  1918,  and  was  previously  re- 
ported as  about  86  per  cent  completed,  after  which  the  lengths  were 
changed  to  fit  the  needs  of  protection.  The  revetment  was  com- 
pleted as  follows:  Millers  Island,  3,295  linear  feet,  September  30, 
1919,  at  a  field  cost  of  $37,760.41 ;  and  Watkins  Island,  1,665  linear 
feet,  August  29, 1919,  at  a  field  cost  of  $23,722.41.  In  all,  4,960  linear 
feet  of  revetment,  at  a  cost  of  $61,4Q2.82,  of  which  $28,559.28  was  for 
expenditures  during  the  fiscal  year. 

Pelican  Bend  {left  hank^  mile  13). — Eleven  thousand  seven  hun- 
dred and  fifty  feet  of  standard  revetment,  at  $0,435  per  foot  of 
anchor  piles,  $7.87  per  cord  of  willow  brush,  $19.84  per  cord  of 
cribbing  poles,  $0.46  per  block  for  placing  concrete  blocks,  $2,217 
per  cubic  yard  of  ballast  stone  for  mattress  work,  $0,542  per  cubic 
yard  of  grading,  $2,688  per  cubic  yard  of  paving  stone,  and  $2,778 
per  cubic  yard  of  spalls  for  bank  paving  (approximately  $15.05  per 
linear  foot  of  revetment) ;  unfinished  contract  from  last  year,  which 
has  been  extended  for  a  reasonable  time.  This  contract  is  dated 
June  12, 1918,  and  was  previously  reported  as  about  9  per  cent  com- 
pleted. That  done  during  the  year  consists  of  3,750  feet  of  bank 
graded,  2,957  feet  of  bank  paved,  3,780  feet  of  mattress,  342  anchor 
piles,  and  13,755  concrete  blocks  in  place.  The  work  is  about  40  per 
cent  completed,  at  a  field  cost  of  $70,254.49  to  date,  which  includes 
inspection  charges  and  the  cost  of  the  concrete  blocks  furnished  by 
the  Government  under  the  terms  of  the  contract.  Of  the  above 
amount,  $52,560.20  was  for  expenditures  during  the  fiscal  year. 

A  tabulated  statement  of  the  status  of  the  systematic  improvement 
follows : 
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Estimated  wnwunt  of  work  done  and  to  he  done  wider  present 
project, — It  is  estimated  that  under  present  conditions  upon  com- 
pletion of  the  present  project  there  will  be  in  place  along  the  river 
1,106,000  linear  feet  of  revetment  and  498,000  linear  feet  of  dike. 
These  amounts  may  be  further  divided  as  follows : 


«— 

Liii«?ar 
feet. 


Character. 


Revetment: 

Amount  completed  by  United  States  prior  to  1910.. 
Amount  completed  by  United  States  since  1910 


Amount  completed  by  United  States. . . 
Amount  completed  by  private  interests. 

Total  amount  completed 


Amount  imder  construction  bv  United  Stales 

Total  amount  completed  and  under  construction  by  the  United  States. 

Total  amount  completed  and  under  construction 

Amount  to  be  completed  and  not  under  construction 


Total. 


Dikes: 

Amount  completed  by  United  States  since  1910. 
Amount  completed  by  private  interests 

Total  amount  completed 

Amount  under  construction  by  United  States. . . 


Total  amount  completed  and  imder  construction. . . . 
Amount  to  be  completed  and  not  under  construction. , 


Total. 


Percent 
of  whole. 


8,913  , 


408,738 
157,000 


565,738  i 


19,868 
428,606 


585,806  ■ 
520,194  , 


1,106,000 : 


114,536 
1,000 


115,526  j 
5,712  I 


121,238 
376,762 


408,000 


6,3 
30.6 


38.9 
14.3 


49.9 


1.7 
38.8 


53.0 
47.0 


100.0 


22.9 
.2 


23.1 
1.2 


24.3 
75.7 


loao 


In  the  above  tabulation  lengths  only  are  listed  which  have  and 
will  have  a  beneficial  effect  upon  the  permanent  improvement  of  the 
river  for  navigation.  Dike  work  prior  to  1910,  except  that  con- 
structed by  the  Missouri  River  Commission,  was  almost  entirely  for 
local  land  protection. 

MAIKTEXANGE  AND  REPAIRS. 

AH .  maintenance  and  repair  work  was  done  by  hired  labor  and 
Government  plant. 

It  is  to  be  noted  that  the  larger  items  of  repair  are  in  the  locality 
of  the  cut-oflfs  of  1915;  the  major  part  of  which  are  on  the  section 
of  the  river  between  miles  391  and  341,  and  it  is  believed  this  is 
due  in  a  large  part  to  the  effects  of  the  1915  cut-off  at  Napoleon 
Bend  (mile  340),  which  has  materially  increased  the  slope  in  this 
locality,  and  in  part  to  the  fact  that  some  of  the  bends  are  quite 
sharp. 

Wayne  City  Bend  {right  hank^  mile  376), — Four  thousand  feet  of 
standard  revetment  repair  by  2,500  feet  oi  new  work  and  1,500  feet 
of  breaks  filled  with  fascines  and  repaved.  The  work  began  Septem- 
ber 25,  1918,  and  was  susDended  March  31, 1919,  on  account  of  more 
urgent  work  elsewhere.  No  work  done  during  the  year.  The  work 
is  about  21  per  cent  completed  at  a  field  cost  of  $25,679,93  to  date. 

Blue  Mills  Bend  {right  hank^  mile  371), — Two  thousand  five  hun- 
dred feet  of  standard  revetment  repair  by  new  work.  The  work 
began  November  16, 1917,  and  has  been  suspended  on  account  of  more 
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urgent  work  in  other  localities.  Xo  work  done  during  the  year. 
The  work  is  about  13  per  cent  completed  at  a  field  cost  of  $13,120.90 
to  date. 

Jackson^  Be^id  {right  bank,  mile  367). — Three  thousand  eight  hun- 
dred and  fifteen  feet  of  standard  revetment  repair  by  2,000  feet  of 
new  work  and  1,815  feet  of  repaying  and  mattress  reballasted  above 
water  line;  unfinished  work  from  last  year.  The  work  began  Au- 
gust 9,  1917,  and  was  completed  January  29,  1920,  at  a  field  cost  of 
$30,518.71,  of  which  $2,115.34,  was  expended  during  the  fiscal  year. 

Missouri  City  Bend  {left  bank,  mile  361). — Four  thousand  feet  of 
standard  revetment  repairs,  unfinished  work  from  last  year.  This 
work  began  April  4,  1918,  was  suspended  May  30, 1918,  and  resumed 
March  1,  1920,  and  is  about  50  per  cent  completed  at  a  field  cost  of 
$41,593.99  to  date,  of  which  $38,972.57  was  for  expen(litures  during 
the  fiscal  year. 

Little  Blue  Bend  {right  bank,  mile  Jo/'). — One  thousand  five  hun- 
dred feet  of  standard  revetment  repair.  The  work  began  October 
14,  1918,  and  was  suspended  December  9,  1918,  on  account  of  winter 
conditions  and  was  previously  reported  as  about  20  per  cent  com- 
pleted. The  repairs  were  not  resumed  during  the  fiscal  year  1919  on 
account  of  more  urgent  work  at  other  localities.  During  the  March, 
1920,  rise  eddy  action  cut  a  bight  into  the  unprotected  bank  from  50 
to  75  feet  by  700  feet  long.  To  break  up  the  eddy  4  short  spur  dikes 
with  root  fills  were  built  during  April  and  May.  1920.  The  work  is 
about  25  per  cent  completed  at  a  field  cost  of  $8,914.13  to  date,  of 
which  $2,243.91  was  for  expenditures  during  the  fiscal  year. 

Fishing  River  Bend  {left  bank,  fnile  3^6). — Four  of  the  dikes  of 
the  clump-pile  system,  at  this  locality,  were  broken  at  the  outer  end 
and  breached  during  the  ice  break  up  of  February,  1919.  The  work 
of  repair  began  February  7,  1919,  and  was  previously  reported  as 
about  45  per  cent  completed,  unfinished  work  from  last  year.  The 
dikes  were  repaired  in  lengths  and  completed  as  follows :  Dike  347.1 
(5-row  clumps),  185  linear  feet.  May  22,  1919;  dike  346.8  (3-row 
clumps),  330  linear  feet,  September  30,"  1919;  dike  346.4  (3-row  clump 
closing  dike),  590  linear  feet,  October  i28, 1919;  and  dike  345.8  (3-row 
clumps),  465  linear  feet,  completed  June  4,  1919.  A  total  of  1,570 
linear  feet  at  a  field  cost  of  $66,237.69,  of  which  $32,418.20  was 
for  expenditures  during  the  fiscal  year. 

Second  break  at  dike  345.8 :  After  completion,  June  4,  1919,  of  the 
repairs  to  this  dike,  it  was  breached  by  the  June  rise,  and  200  linear 
feet  of  mattress  was  made  at  a  field  cost  of  $1,343.70  and  the  work 
suspended  on  account  of  sand-bar  fill. 

Napoleon  Bend  {right  bank,  mile  341). — ^Four  thousand  five  hun- 
dred feet  of  standard  revetment  repair,  about  half  of  which  is  re- 
placement by  new  work;  unfinished  work  from  last  year.  The  work 
was  resumed  August  15,  1919,  and  suspended  on  account  of  high 
water  April  16,  1920,  with  2,219  feet  of  bank  graded,  2,382  feet  of 
bank  paved,  4,494  feet  of  mattress  woven  and  sunk,  8,210  blocks 
placed,  and  383  anchor  piles  driven.  The  work  is  about  85  per  cent 
completed,  at  a  field  cost  of  $85,872.03  to  date,  of  which  $45,142.44 
was  expended  during  fiscal  year. 

Saline  City  Bend  {right  bank,  mile  227). — One  thousand  five  hun- 
dred linear  feet  of  repairs  to  standard  revetment  were  begun  Septem- 
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ber  26,  1919,  and  suspended  November  29,  1919,  with  about  20  per 
cent  of  the  work  completed.  The  repairs  consisted  of  one  row  of 
single  piles  driven  along  the  toe  of  slope,  a  narrow  mattress  woven 
around  these  piles,  and  the  slope  faired  out  with  fascines  and  re- 
paved.    The  cost  of  the  work  to  date  is  $5,839.46. 

Saline  City  Bend  Cut-off  {right  haiik^  mile  226), — ^The  closing  dike 
at  the  upper  end  of  the  chute  had  been  flanked  by  high  water  of 
June,  1919,  for  a  distance  of  350  linear  feet  at  the  island  end.  Re- 
pairs started  September  26,  1919,  and  were  completed  November  20, 
1919,  by  the  construction  of  350  feet  of  two-row  clump  dike,  with 
brush  root  and  heavily  paved  bank  protection.  Cost  of  work  was 
$11,095.32. 

Plow  Boy  Bend  {right  hank^  mile  180) . — Two  hundred  linear  feet 
of  standara  revetment  repairs.  Work  began  October  16,  1919,  and 
was  completed  November  11, 1919.  Work  consisted  of  regrading  and 
paving  200  linear  feet  of  bank,  at  a  field  cost  of  $1,856.22. 

Burlington  Bend  {left  bank^  mile  161.) — One  hundred  linear  feet 
of  standard  revetment  repair  begun  November  28,  1919,  and  com- 
pleted November  ^9, 1919,  at  a  field  cost  of  $533.37. 

Stanley  Bend  {right  hank  mile  159). — To  stop  severe  scour  around 
the  tee  end  of  the  dike,  106  cubic  yards  of  stone  were  thrown  in 
around  the  head  of  the  dike.  Work  was  done  Julv  9, 1919,  at  a  field 
cost  of  $195.60. 

Murray  Bend  {right  hank^  mile  157). — Three  hundred  and  nine 
feet  of  clump  dike  as  repair  to  a  standard  three-row  dike.  The  high 
water  of  1917  flanked  dike  1,  mile  157.4,  a  three-row  pile  dike  con- 
structed by  contract  in  1916.  Eepairs  staited  March  22,  1920,  and 
were  completed  May  19, 1920.  The  repairs  consisted  of  bank  protec- 
tion and  shore  fence,  60  linear  feet  of  three-row,  211  feet  of  two-row, 
and  38  feet  of  one-row  clump  dike ;  in  all,  309  linear  feet  of  dike,  at 
a  field  cost  of  $9,633.57. 

St,  Auhert  Bend  {left  bank,  mile  130). — One  thousand  and  fifty 
linear  feet  of  standard  revetment  repairs.  Work  began  September 
25,  1919,  and  was  completed  October  6,  1919,  at  a  field  cost  of 
$3,799.40. 

Chamois  Bend  {right  hank,  mile  126) . — Three  thousand  four  hun- 
dred linear  feet  of  standard  revetment  repair.  Work  began  August 
1, 1919,  and  was  completed  March  6, 1920,  at  a  field  cost  of  $17,686.67. 
The  repairs  consisted  of  filling  breaks  along  toe  of  slope  with  brush 
and  rock  and  repaving  over  the  fills. 

Heckmann  Island  (left  hank,  mile  IH). — Six  hundred  linear  feet 
of  clump-dike  repair  and  590  feet  of  standard  revetment,  as  follows : 

Dike  114.7 :  The  high  water  of  June,  1919.  destroyed  the  outer  end 
of  this  dike,  and  to  protect  the  system  below  it  was  necessary  to 
extend  and  reinforce  the  dike  with  about  600  linear  feet  of  two-row 
and  three-row  clump  dike.  Work  began  October  7,  1919,  and  was 
suspended  December  3,  1919,  with  440  feet  of  dike  in  place.  The 
repair  is  about  85  per  cent  completed,  at  a  field  cost  of  $13,711.50 
to  date. 

Dike  114.2 :  High  water  during  July,  1919,  again  flanked  the  shore 
end  of  this  dike  and  broke  out  about  75  feet  of  the  repair  dike  driven 
in  June  of  the  previous  year.  The  bank  was  protected  with  three 
brush  and  rock  headers  and  590  linear  feet  of  standard  revetment 
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with  piling  driven  along  the  toe  of  the  paving.  The  work  was  begun 
August  1, 1919,  and  was  completed  November  15, 1919,  at  a  field  cost 
of  $6,087.56. 

Strauha  Bend  {right  hank^  mile  112) . — One  thousand  linear  feet  of 
standard  revetment  repair.  Work  began  November  18, 1919,  and  con- 
sisted of  making  a  brush  and  rock  fill  and  paving  bank.  The  work 
was  suspended  December  6, 1919,  at  which  time  the  repair  was  about 
90  per  cent  completed  at  a  field  cost  of  $3,643.39  to  date.  * 

Bates  Island  Bei\d  {left  hank^  mile  100). — ^The  two  standard  dikes 
in  this  locality  were  rescreened  where  necessary ;  in  all  900  linear  feet. 
The  work  began  September  17  and  was  completed  September  23, 
1919,  at  a  field  cost  of  $302.90. 

Bates  Island  Bend  {right  hank^  mile  97) . — Four  thousand  nine  hun- 
dred and  sixty-five  feet  of  concrete  revetment  repair  by  repaving  ex- 
posed mattress  and  brush  and  stone  fills;  unfinishecr repairs  from 
last  year.  The  Tvork  began  December  6, 1918,  and  was  previously  re- 
ported as  about  55  per  cent  completed,  or  1,015  linear  feet  in  place. 
The  work  was  resumed  October  17, 1919,  and  was  completed  January 
2,  1920,  at  a  field  cost  of  $4,295.35,  of  which  $3,724.66  was  for  ex- 
penditures during  the  fiscal  year, 

Pinckney  Bend  {left  hank.  7nile  89). — Three  thousand  eight  hun- 
dred and  twenty-five  linear  leet  of  standard  revetment  repair.  The 
work  began  November  29,  1919,  and  consisted  of  repairing  small 
breaks  along  water's  edge  with  bru.sh  and  rock  fills  and  repaving  bank. 
The  work  was  suspended  December  3,  1919,  at  which  time  450  linear 
feet  was  repaired  complete.  The  ^vork  was  resumed  May  18,  1920, 
and  consisted  of  grading  and  paving  3,375  linear  feet  of  bank.  The 
work  was  completed  June  2, 1920,  at  a  field  cost  of  $5,254.23. 

Dundee  Reach  {left  bank,  mih  77). — One  hundred  and  eighty  feet 
of  concrete  revetment  repair.  The  work  began  May  14  and  was^  com- 
pleted May  17, 1920,  and  consisted  of  repairing  small  breaks  in  revet- 
ment with  concrete  at  a  field  cost  of  $627.33. 

Marthasville  Bend  {left  hank^  mile  76). — Repairs  to  dike  at  head 
of  Millers  Island.  This  dike  was  repaired  twice  during  the  fiscal  year. 
The  first  work  was  done  on  July  8,  9,  and  11,  1919,  and  consisted  of 
driving  and  bracing  60  linear  feet  of  two-row  single-pile  dike  to  rein- 
force end  of  old  dike  at  a  field  cost  of  $328.12.  In  April,  1920,  a  break 
in  the  old  dike  was  repaired  by  driving  and  bracing  115  linear  feet 
of  two-row  clump  dike.  The  work  began  April  5  and  completed  April 
15,  1920,  at  a  field  cost  of  $2,491.85,  a  total  of  175  linear  feet  of  dike 
repairs  at  a  field  cost  of  $2,819.97. 

Marthasville  Bend  {left  hank^  mile  76). — Repairs  to  concrete  revet-  . 
ment  on  Millers  Island.  Work  began  April  5, 1920,  and  consisted  of 
repairing  breaks  in  the  concrete  paving ;  in  all  130  linear  feet.  To 
break  up  eddy  action  at  lower  end  of  revetment  265  linear  feet  of  new 
mattress  was  woven  and  ballasted  and  250  feet  of  single  pile  dike  was 
driven  and  braced  along  toe  of  shore.  A  brush  and  rock  header  was 
built  at  each  end  of  the  dike.  The  repairs  are  about  98  per  cent  com- 
pleted at  a  field  cost  of  $4,678.10  to  date. 

Marthasville  Bend  {left  hank^  mile  71^) . — Repairs  to  concrete  revet- 
ment on  Watkins  Island.  Unfinished  work  from  last  year.  The  mis- 
cellaneous repairs  along  north  and  south  side  of  the  island  were  pre- 
viously reported  as  about  90  per  cent  completed.   The  high  water  dur- 
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ing  June,  1919,  destroyed  and  damaged  a  large  part  of  these  repairs. 
During  the  fiscal  year  the  revetment  was  repaired  twice.  The  first 
break  of  530  was  completed  August  1,  1919,  and  consisted  of  entire 
replacement  of  mattress  and  paving ;  the  second  break  of  663  feet  was 
completed  November  26,  1919,  and  consisted  of  driving  a  single  row 
of  piles  along  water's  edge  and  filling  in  with  brush  and  stone  to  fair 
ou^the  slope. 

In  addition  to  the  above  repairs  to  the  revetment,  and  to  prevent 
further  erosion  of  the  north  side  of  the  island,  the  bank  was  pro- 
tected by  402  linear  feet  of  mattress  completed  in  place  during  July 
and  August,  1919.  Further  protection  work  on  the  north  side  of  the 
island  began  April  24, 1920,  and  was  completed  May  12, 1920,  and  con- 
sists of  500  linear  feet  of  mattress  in  place,  1,020  linear  feet  of  single 
row  piles  driven  along  water's  edge  and  braced  with  9  brush  and  stone 
root  fills  at  regular  intervals. 

The  revetment  repairs  remaining  in  place  amount  to  1,193  linear 
feet  at  a  field  cost  of  $38,310.03,  of  which  $18,257.77  was  for  ex- 
penditures during  the  fiscal  j'^ear,  and  includes  the  cost  of  the  protec- 
tion work. 

Upper  St,  Charles  Reach  {right  bank^  mile  SO), — ^The  two  stand- 
ard dikes  in  this  locality  were  rescreened  where  necessary ;  in  all  1,350 
linear  feet.  The  work  began  September  26  and  was  completed  Octo- 
ber 1, 1919,  at  a  field  cost  of  $213,03. 

St.  Charles  Bend  {left  bank^  mile  28). — Five  hundred  and  eighty 
feet  of  standard  revetment  repair.  Work  began  October  2, 1919^  and 
consists  of  repaving  220  linear  feet  of  bank  and  making  360  linear 
feet  of  stone  and  brush  fills.  The  work  was  completed  November  28, 
1919,  at  a  field  cost  of  $3,553.60,  of  which  the  Cul-de-sac  levee  district 
contributed  $240.66, 

Mullanphy  Bend  {left  bank,  mile  22). — Seventy  linear  feet  of 
standard  dike  in  this  locality  was  rescreened  October  17  and  18, 1919, 
at  a  field  cost  of  $62.07. 

Pelican  Bend  {left  bank,  mile  13). — Nine  hundred  linear  feet  of 
standard  revetment  repair  at  the  junction  of  the  new  revetment  with 
the  old  revetment  built  previous  to  1910.  The  work  began  December 
15,  1919,  and  consisted  of  weaving  900  linear  feet  of  mattress  and 
ballasting  same  with  concrete  blocks  and  stone  and  repaving  230 
linear  feet  of  bank.  The  work  is  about  95  per  cent  completed,  at  a 
field  cost  of  $5,390.72  to  date. 

A  tabular  statement  of  the  status  of  the  work  of  maintenance  and 
repair  is  as  follows : 
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Locality  (bends). 
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100  Oct.  1,1919 

100  Nov.  28,1919 
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SNAGGING. 


Snag  hoot  "  Missouri^ — Capt.  John  S.  Campbell,  master.  At  the 
beginning  of  the  fiscal  year  the  boat  was  at  St.  John  Chute  (imle 
74) ,  pulling  piles  from  obstructing  dikes.  She  cleared  upstream 
July  18  on  snagging  operations,  and  arrived  at  Kansas  City  Sep- 
tember 5.  On  her  down  trip,  leaving  Kansas  City  September  10,  she 
encountered  most  unusual  channel  conditions  between  Kansas  City 
and  Napoleon  (mile  342) ,  taking  three  and  one-half  days  to  spar  over 
a  bar  on  the  crossing  just  above  the  latter  place,  where  she  arrived 
September  20,  and  arrived  at  St.  Louis  September  26.  The  boat 
cleared  from  ot.  Louis  September  29,  and  on  reaching  the  mouth  of 
the  river  resumed  snagging  operations  and  continued  to  November  15. 
on  which  date  she  arrived  at  Napoleon  (mile  342).  On  accoimt  or 
the  uncertainty  of  fuel  delivery  and  the  near  approach  of  winter, 
the  boat  cleared  on  down  trip  November  18,  with  the  district  en- 
gineer aboard  for  inspection,  and  arrived  at  Glasgow  the  next  day, 
where  she  was  detained  six  days  awaiting  delivery  of  coal.  Leav)- 
ing  Glasgow  November  26,  she  arrived  at  Gasconade  boat  yard  (mile 
110)  November  29,  where  she  was  laid  up  for  the  winter  and  for 
minor  repairs  to  machinery. 

On  account  of  high  water  and  dela;^  in  completion  of  repairs,  she 
was  not  put  in  commission  until  April  14,  1920,  on  which  date  she 
cleared  for  upstream  snagging  operations,  and  arrived  at  Kansas 
City  May  12.  On  her  down  trip,  leaving  Kansas  City  May  18,  she 
was  used  by  the  district  engineer  and  assistants  for  inspection  serv- 
ices and  arrived  at  St.  Louis  May  22.  She  cleared  from  St.  Louis 
May  26  and  arrived  at  Gasconade  boat  yard  June  4,  where  she  re- 
mamed  imtil  the  end  of  the  year,  undergoing  necessary  repairs  to. 
hull  and  machinery  and  awaiting  the  subsidence  of  high  water. 

No  work  was  done  during  the  year  for  the  Lighthouse  Service. 
The  work  accomplished  was  as  follows:  Nine  hundred  and  ninety- 
five  snags;  82  drift  heaps  and  1  wreck  (barge  hull)  removed  from 
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the  channel,  at  a  cost  of  $31.09  per  obstruction ;  225  trees  felled  and 
7  projecting  logs  cut  from  caving  banks,  and  457  piles  removed  from 
dikes  obstructing  the  channel;  1,060  miles  of  river  worked  over  and 
2,183  miles  run.   In  conmiission  204  day& 

Expertaes. 

Labor  and  services $24,939.82 

Travel  of  employees 457. 57 

Subsistence  stores 6, 824. 89 

Repairs  and  boat  supplies 4, 860. 06 

Fuel 9, 351. 08 

Equipment  (property) 1, 611. 74 

48, 045. 16 
Less  credit  for  serviceable  piles _• 323. 60 

Total 47,  721.  56 

PLANT  AND  BOAT  TABD. 

Purchase  of  plant. — ^Under  approved  authority  purchases  of  plant 
from  private  parties  were  made  as  foUovjrs:  Towboat  Ashby  No.  2, 
October  24. 1918,  at  a  cost  of  $2,000,  and  grader  No.  2,  May  19, 1919, 
at  a  cost  oi  $4,500 ;  both  pieces  of  plant  with  equipment  complete. 

New  plant  and  repairs  by  hired  Idbor. — The  construction  of  new 
plant  and  repairs  to  old  plant  was  under  the  local  charge  of  Assist- 
ant Engineer  A.  O.  Bowse. 

Skifs. — ^As  needed  during  the  year,  three  20- foot  and  two  16- foot 
wooden  skiffs  were  completed  at  a  cost  of  $216.50. 

Pontoons. — One  calking  flat  or  pontoon  was  constructed  at  a  cost 
of  $134.31. 

Miscellaneous  construction. — During  the  year  two  ice  boxes  and 
three  tool  boxes,  one  hydraulic  press,  and  one  drafting  table  were 
constructed,  at  a  cost  of  $941.03. 

REPAIRS  TO  PLANT. 

Snag  hoat  ^' Missouri.'^ — Installed  new  mud  drum;  scaled  boilers 
and  repaired  fui:nace  walls;  reset  boiler  stands;  overhauled  and  re- 
paired boiler  feed  pumps  and  port  condenser;  installed  feed  water 
heater  on  right  side  and  new  outside  bearing  and  quarter  brasses  for 
right  wheel  shaft ;  rebuilt  both  paddle  wheels ;  replaced  bearing  log 
on  capstan  engine;  replaced  one  kevel  and  two  feeder  stanchions; 
overhauled  and  repaired  tackle  blocks  and  made  minor  repairs  to 
plumbing  and  steam  pipes,  at  a  cost  of  $3,237.64. 

Snag  boat  ^'McPherson.^^ — Repaired  paddle  wheel  and  one  rudder; 
overhauled  and  repaired  circulating  and  boiler  feed  pumps,  furnaces, 
hot  well,  Snowden  heaters,  boiler  gauges  and  gauge  cochs,  heating 
system,  steering  engine  and  electric  light  plant;  cleaned  and  scaled 
boilers ;  renewed  slide  brasses  on  main  engines  and  ground  valves  of 
high-pressure  engines ;  covered  exposed  surface  of  boiler  with  insulat- 
ing material ;  painted  hull  to  water  line ;  and  repaired  boat  davit  and 
tackle,  at  a  cost  of  $2^90.94. 

Towboat  "  Daniel  ^o^n^."— Replaced  burnt  boiler  plate  with  new 
one:  repaired  hole  on  right  side  of  bow  above  the  water  line;  relined 
engmes;  installed  two  steel  channel  beams  to  support  cabin  over 
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boiler ;  laid  new  floor  in  pilot  house ;  overhauled  and  repaired  capstan 
engines  and  paddle  wheel ;  renewed  kevels  where  necessary ;  painted 
interior  of  cabin  and  minor  repairs  to  cabin  stanchions,  steam  piping, 
and  deck,  at  a  cost  of  $1,680.27. 

Towhoat  "  George  G,  Keith.^"* — ^The  boat  was  twice  pulled  out  on 
the  ways  during  the  year.  First,  on  August  11,  1919,  at  which  time 
repairs  were  made  as  loUows :  Renewed  4  kevels  and  75  feet  of  nosing ; 
calked  hull  where  necessary;  repaired  fantail  and  installed  chains  to 
support  fantail;  repaired  tiller  arms,  coal  bunkers,  and  main  hog 
cham  fastenings;  built  one  new  rudder  and  repaired  the  other;  in- 
stalled new  valve  and  cylinder  rings  in  main  engines ;  installed  two 
steel  channel  beams  to  support  deck  over  boiler;  raised  wheel  and 
dressed  crank  pins  and  brasses;  overhauled  and  repaired  capstan 
engine;  made  minor  repairs  to  feed  water  pump  and  miscellaneous 
piping;  launched  boat  August  20 ;  lined  engines,  set  valves,  and  tested 
machmery.  Above  repairs  were  completed  Augrust  23,  1919,  at  a  cost 
of  $1,375.99.  On  May  10, 1920,  the  boat  was  again  pulled  out  on  ways 
and  repairs  made  as  follows:  Renewed  14  rake  and  1  side  planfc; 
built  new  fantail,  new  cylinder  timbers  and  new  paddle  wheel ;  reset 
short  timbers;  straightened  wheel  shaft  and  put  new  wrist  pins  on 
cranks;  repaired  deck  around  engine  timbers;  replaced  brick  in 
furnace  and  recovered  boiler;  calked  top  sides,  rakes,  and  all  new 
work  and  painted  sides  and  rakes  of  hull  two  coats ;  repaired  splash 
bulkhead ;  rebolted  side  plank  and  inside  streaks ;  set  up  keys  in  bulk- 
head ;  launched  boat  June  10, 1920 ;  lined  engines,  set  valves,  and  tested 
machinery.  Repairs  were  completed  June  26,  1920,  at  a  cost  of 
$2,787.68.    Total  cost  of  repairs  during  the  year,  $4,163.67. 

Towhoat  "Ashby  No.  :?.'" — The  boat  was  pulled  out  on  ways  and 
repairs  made  as  follows:  Made  and  installed  new  engine  timbers, 
head  blocks  and  towing  bitts,  ash  pan,  bed  plates  for  main  engines, 
wheel  shaft,  and  pillow  blocks;  rebuilt  fantail  and  paddle  wheel; 
scaled  boilers  and  renewed  man-hole  gaskets ;  welded  l^g  on  engine 
cylinder;  repaired  stacks;  fitted  crank-pin  brasses;  repaired  cam 
yokes;  repaired  and  renewed  syphons  and  miscellaneous  valves  and 
piping  in  hull ;  repaired  capstan  engine  boiler  breeching  and  casing ; 
mjector,  feed-water  pump,  deck  pump,  and  nosing;  repaired  deck 
under  boilers;  calked  hull  and  deck;  painted  sides  and  rakes  of  hull; 
launched  boat  March  24,  1920.  Put  on  new  roof,  repaired  heater 
coil,  lined  eng:ines,  painted  smokestacks  and  piping  and  painted  all 
woodwork  of  interior  and  exterior  of  cabin.     Total  cost,  $2,154.65. 

Towhoat  "  GasconadeJ^'^ — Rebuilt  paddle  wheel ;  overhauled  and 
repaired  engine;  made  and  installed  new  clutch;  repaired  rudders, 
wheel  bearings  deck  and  guard,  and  miscellaneous  machinery  at  a 
cost  of  $562.76. 

Survey  boat  ^*  Katherine.'*'* — On  the  night  of  July  13, 1919,  the  boat 
sprung  a  leak  and  sank  in  about  12  feet  of  water.  She  was  raised, 
towed  to  ways,  and  pulled  out.  The  knuckle  at  rake  was  repaired ; 
bottom  of  chain  box  renewed ;  hull  calked  where  necessary ;  guard 
repaired  and  nosing  renewed ;  new  kevels  were  installed ;  machinery 
cleaned  and  overhauled  and  minor  repairs  were  made  to  wheel,  deck, 
cabin  railing,  furniture,  range,  and  water  piping.  These  repairs 
were  completed  July  22,  1919.  At  intervals  auring  the  year  repairs 
were  made  as  follows:  Repaired  roof  and  plank  sheer;  overhauled 
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and  repaired  engines  and  clutch;  repaired  paddle  wheel;  built  and 
installed  one  new  rudder ;  repaired  nosing  and  dock ;  built  two  coal 
boxes ;  hung  fenders  and  life  line  and  maae  miscellaneous  repairs  to 
plumbing  at  a  cost  of  $996.54. 

Motor  launches, — The  engines  were  overhauled ;  new  shafting  in- 
stalled; gas  tanks  repaired;  rudders  and  propellers  renewed;  new 
bearings  poured  where  necessary;  the  hulls  were  repaired,  calked, 
and  painted,  and  minor  miscellaneous  repairs  were  made.  The  costs 
were  as  follows:  Charette.  $393.52;  Bonhomme,  $84.55;  Hurricane^ 
$77.17;  Moniteau^  $45.20;  Moreau^  $80;  Niolrara^  $190.81;  Nodaway. 
$227.73;  TfaA-^nrffl,  $260.26. 

Motor  launch  "  ChaHton.^'' — Built  new  hull  complete  at  a  cost  of 
$183.76. 

Motor  launch  ^^  Bonne  FemmeP — Laid  down  lines,  made  molds, 
and  bent  to  shape  steel  frames ;  beveled  frames ;  shaped  and  beveled 
inside  streaks;  bored  holes  in  inside  frames  for  harpin  and  knuckle 
streak.  The  repairs  are  about  40  per  cent  completed,  at  a  cost  of 
$238.12  to  date. 

Gravel  dredge  {grader  ^^No.  /"). — Old  boiler  removed  for  re- 
newal ;  painted  old  boiler  and  cleaned  machinery  at  a  cost  of  $179.21. 

Grader  "  lY-EPP — Pulled  out  on  ways  and  repairs  were  made  as 
follows :  Replaced  bad  planks  in  sides ;  rebuilt  both  rakes ;  installed 
new  head  blocks;  replaced  5  timber  heads;  replaced  7  deck  beams 
and  all  bad  deck  plank;  made  minor  repairs  to  gunwales; 
strengthened  longitudinal  bulkheads  with  deck  and  bottom  stringers 
and  new  stanchions ;  repaired  cabin  and  coal  bunkers ;  calked  bottom, 
sides,  rakes,  and  decks;  installed  62  new  boiler  tubes,  renewed  tiling 
over  combustion  chamber;  overhauled  valves  and  renewed  liner  in 
circulating  pumps;  repaired  boiler  feed  pump,  capstan  engine,  and 
syphons ;  installed  new  throttle  valve  on  main  pump ;  painted  smoke- 
stack and  machinery;  renewed  strainers  on  suction  pipes;  replaced 
defective  pipes  and  painted  cabin  at  a  cost  of  $1,946.13. 

Pile  drivers  Nos.  1,  3,  4,  7Y,  9, 10, 11,  25,  and  551  were  repaired  as 
follows : 

No.  1. — Repaired  water  column,  hoist,  boiler  feed  pump,  capstan 
engine  and  chocks,  and  covered  top  of  boiler  with  insulating  material 
at  a  cost  of  $151.99. 

No.  3. — Pulled  out  on  ways.  Removed  two  broken  rake  plank; 
calked  rakes,  sides,  bottom,  and  deck ;  repaired  hoisting-engine  bed  and 
reassembled  hoist;  rebuilt  stern  capstan  engine  bed  and  repaired 
capstan  engine  and  pile  hammer;  installed  new  boiler  feed  pump; 
replaced  defective  piping  and  repaired  stacks  at  a  cost  of  $953.46. 

No.  4»— Repaired  steam  hammer,  capstan  engines,  and  boiler  feed 
IDump ;  painted  smokestack  and  made  minor  repaid  to  leads  at  a  cost 
of  $198.72. 

No.  7Y. — Pulled  out  on  ways ;  renewed  50  per  cent  of  timber  in  both 
sides;  renewed  head  block,  rake  pieces  and  planking  of  after  rake, 
top  timbers,  top  timber  braces,  floor  beams,  and  timber  heads;  re- 
paired bulkheaas  and  renewed  stanchions  where  necessary ;  repaired 
chocks ;  cut  off  ends  of  deck  beams  and  replaced  same  with  new ;  re- 
paired deck;  calked  bottom,  sides,  rakes,  and  deck;  installed  new 
boiler  feed  pump  and  piping  to  water  heater ;  installed  siphon  in  hull ; 
overhauled  capstan  engine ;  renewed  24  flues  in  boiler ;  reground  and 
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packed  miscellaneous  valves:  replaced  defective  piping;  renewed  i 
brace  in  leads  and  made  minor  repairs  to  cabin  at  a  cost  of  $1,406.89. 

\o.  9, — Made  minor  miscellaneous  repairs  at  a  cost  of  $12.11. 

Xo,  10, — Placed  new  ofuy  wires  on  smokestacks;  refasteiied  bitts 
and  made  miscellaneous  repairs  to  hoist  at  a  cost  of  $19.40. 

No,  11. — Painted  boiler;  repaired  lead  brace,  boiler  feed  pump,  and 
made  minor  repairs  to  furnace  at  a  cost  of  $90.51'. 

No.  26. — Painted  smokestack  and  breeching;  and  made  minor  re- 
pairs to  hoisting  engine  at  a  cost  of  $44.61. 

No.  ool. — Painted  boiler  and  smokestack  and  made  minor  repairs  to 
feed- water  piping  at  a  cost  of  $74.48. 

Land  pUe  driver. — ^Overhauled  and  repaired  hoisting  engine ;  re- 
newed brasses  and  made  minor  repairs  to  leads  at  a  cost  of  $73.74. 

Quarter  boats  Nos.  2, 3, 5, 6, 7, 8,  and  C  were  repaired  at  follows : 

No.  2. — Repaired  stovepipes,  ice  box,  deck  pump,*  and  piping ;  and 
made  minor  repairs  to  cabin  decking  and  stanchions  and  replaced 
nosing  at  a  cost  of  $102.53. 

No.  3. — Kepaired  doors,  windows,  wat^^  piping,  range,  and  deck 
pump ;  calked  1  side  and  1  rake  above  water  line  at  a  cost  of  $108.29. 

No.  €. — Repaired  doors,  shelves,  smokestacks,  piping,  and  deck 
pump ;  painted  smokestacks,  at  a  cost  of  $112.24. 

Nos.  5, 7,  and  8. — Repaired  doors  and  windows  at  a  cost  of  $32.26. 

C. — Repaired  deck  pump,  ice  box,  capstan,  hot-water  tank,  smoke- 
stacks, and  water  piping;  repaired  and  installed  screen  doors  and 
windows  and  replaced  life  line  at  a  cost  of  $167.66. 

Temporary  dredr/e. — Installed  on  barge  111-JS.  Made  and  installed 
new  boiler  breeching,  painted  stacks,  breeching,  and  boiler;  bored 
auxiliary  valve  cylinder  of  engine ;  made  and  installed  new  auxiliary 
valve  and  piston  stuffing  box ;  renewed  suction  pipe  and  installed  1 
boiler  tube  at  a  cost  of  $193.85. 

Concrete  mixing  plant. — Installed  on  mattress  barge  No.  /^.  Re- 
paired steam  piping,  pump,  boilers,  hoisting  engine,  and  tackle  block ; 
renewed  one  stiff  leg;  built  new  cement  shed ;  installed  new  gears,  and 
run  new  bearings  on  mixer  at  a  cost  of  $363.84. 

Mattress  barges  Nos,  1^  3^  i^  5^  7^9^  10^  and  H  were  repaired  as 
follows : 

No.  L — Calked  both  sides  and  both  rakes  above  water  line,  at  a 
cost  of  $62.39. 

No.  3. — Pulled  out  on  ways;  sheeted  deck  and  both  rakes;  scab 
patched  sides  where  necessarv  and  calked  bottom,  sides,  and  rakes, 
at  a  cost  of  $778.34. 

Nos.  4,  5,  7,  P,  and  10. — Cleaned  refuse  from  hulls  and  made  mis- 
cellaneous minor  repairs,  at  a  cost  of  $157.47. 

No.  i-^.— Pulled  out  on  ways;  renewed  deck  plank  where  neces- 
sary; repaired  rakes;  installed  steel  plates  along  side  knuckle  of 
hull,  and  calked  bottom,  sides,  rakes,  and  deck,  at  a  cost  of  $511.06. 

Material  barges. — Wooden-hull  barges  Nos.  U2^  H5^  11^7, 153^  155^ 
156, 162, 163,  m,  166, 172,  605,  609,  613,  6U,  615,  and  618  were  re- 
paired by  clearing  refuse  from  hulls,  making  minor  repairs  to  rakes, 
and  calking  top  sides  and  rakes  above  light  water  line,  at  a  cost  or 
$2,092.21. 

No.  166. — ^Pulled  out  on  ways;  renewed  four  bottom  and  six  rake 
planks;  calked  bottom,  sides,  and  deck,  at  a  cost  of  $545.27.         \  \ .    . 
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No.  168. — Pulled  out  on  ways ;  renewed  four  rake  and  two  bottom 
planks;  repaired  plank  sheer,  headblocks,  and  hatches;  reset  cap- 
stans and  calked  bottom,  rakes,  and  top  sides,  at  a  cost  of  $536. 

No.  611. — Pulled  out  on  ways ;  removed  eight  rake  planks  and  re- 
placed four;  patched  gunwale;  removed  both  capstans  for  repairs 
and  calked  35  per  cent  of  bottom.  The  repairs  are  about  40  per  cent 
completed,  at  a  cost  <5f  $227.22. 

Steel-huU  barges  Nos.  302,  303,  305,  306,  3U,  316,  317,  318,  321, 
324,  and  326  were  repaired  by  replacing  broken  kevels  and  timber- 
heads,  pulling  out  on  ways,  and  cleaning  and  painting  interior  and 
exterior,  at  a  cost  of  $4,057.93. 

Nos.  312  and  313. — Pulled  out  on  ways ;  patched  holes  in  rakes  of 
each;  repaired  capstans;  replaced  broken  timberheads  and  kevels, 
and  painted  interior  and  exterior  hulls,  at  a  cost  of  $856.67. 

No.  327. — Pulled  out  on  ways  to  be  cleaned  and  painted.  Repairs 
are  about  10  per  cent  completed,  at  a  cost  of  $50.10. 

No.  329. — ^J?ulled  out  on  ways;  sand  blasted  and  cleaned  three 
compartments  of  interior  of  hull  preparatory  to  painting.  The 
repairs  are  about  35  per  cent  completed,  at  a  cost  of  $259.99. 

rontoons. — ^Replaced  broken  planks  and  calked  hulls  of  10  pon- 
toons, at  a  cost  of  $241.96. 

Skiffs. — ^Miscellaneous  repairs,  principally  consisting  of  calking, 
patching  bottoms,  and  painting,  were  made  to  46  skiffs,  at  a  cost  of 
$650.79. 

Ways. — ^Way  logs  were  shimmed  up  to  proper  grade  and  align- 
ment and  pull-down  fastenings  were  repaired,  at  a  cost  of  $267.97. 

Miscellaneoits  tools  and  plant. — General  repairs  were  made  to 
yard  machinery,  buildings,  tools,  arid  property,  at  a  cost  of  $12,092.46. 

Repairs  to  plant  at  Glasgow,  Mo. — Towboat  Keith.  A  burnt  boiler 
sheet  was  replaced  by  new  one,  at  a  cost  of  $136.88,  and  repairs  were 
made  to  the  furnace  engines,  boilers,  and  steam  capstan.  Total  cost, 
$643.59. 

Grader  "  No.  i." — Burnt  boiler  plates  and  tubes  were  replaced  by 
new  ones  at  a  cost  of  $580.95. 

Launch  "  ChaHton.'^'^ — A  new  magneto  and  coil  were  installed  and  a 
general  overhauling  of  machinery  was  made  at  a  cost  of  $529.24. 

REPAIRS  TO  PLANT  AT  FISHING  RIVER   (MILE  346)    AND  JACKSONS  BEND    (MILE  360). 

Towboat  "  Baldwin.^^— The  bathroom  was  completed  by  installing 
closet  and  lavatory  and  placing  new  door  at  a  cost  of  $214.82. 

Toirhoat "  Boone^ — Leaky  rivets  were  cut  out  from  the  new  boiler 
sheet  and  redriven  at  a  cost  of  $387.43. 

Pile  driver  No.  5  was  pulled  out  on  the  ways,  three  new  bottom 
plank  placed  and  the  hull  recalked,  machinery  overhauled,  and  re- 
pairs made  to  leads  at  a  cost  of  $1,163.35. 

Quarter  hoht  No.  9  was  pulleci  out  on  the  ways,  the  hull  recalked, 
and  minor  repairs  made  to  cabin  at  a  cost  of  $962.57. 

Material  barges. — ^Wooden  hull  barges  were  pulled  out  on  the 
ways,  broken  bottom  plank  replaced,  and  the  hulls  recalked  at  a  cost 
as  follows:  ^Vc>.  m,  $145.35;  No.  170,  $208.78;  No.  60i,  $905.16;  and 
No.  606,  $781.86.  Minor  repairs  were  made  to  wooden  hull  barges 
Nos;  167,  607,  and  616,  and  steel  hull  dredge  No.  307  at  a  cost  of 
$2549^. 
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Mattress  barge  No.  6  was  pulled  out  on  the  ways  and  recalked ;  it 
was  then  fitted  out  for  a  concrete  mixer  plant  at  a  cost  of  $3,335.51. 
This  barge  was  lost  during  the  ice  break-up  in  February,  1920,  and 
was  a  total  loss. 

Motor  launches  were  pulled  out  on  the  ways,  the  hulls  repaired  and 
recalked,  machinery  overhauled,  and  new  parts  installed  where 
needed  at  a  cost  as  ifollows:  Niangua^  $385.49;  WUd  Horae^  $108.56; 
and  Tomahawk^  $102.75. 

Skiffs. — ^Three  skiffs  were  repaired  by  replacing  broken  bottom 
plank,  sides,  and  frames  where  needed  and  recalkmg  at  a  cost  of 
$251.06. 

Miscellaneous  repairs  were  made  to  minor  plant  at  a  cost  of  $25.56. 

8UR\rEYS. 

A  resurvey  of  the  river  by  transit  and  stadia  location  of  control 
points  and  plane  table  sketch  of  intermediate  topography  is  to  be 
made  from  Kansas  City  to  the  mouth.  For  this  purpose  the  survey 
boat  Katherine  was  put  in  commission  March  17,  1920,  and  brought 
to  Kansas  City,  where  a  small  survey  party  was  organized  and 
began  work  April  21  at  the  mouth  of  the  Kansas  River  (mile  392), 
and  at  the  end  of  the  year  the  resurvey  is  completed  to  Glasgow 
(mile  237) ,  a  total  of  155  miles.  As  the  work  progresses  the  maps 
are  finished  after  adjustment  of  the  control  line  by  direct  tracing 
from  the  plane  table  sketch. 

WORK  IN  COOPERATION  WITH  LOCAL  INTERISSTa 

Sisaans  Bend  {left  hank,  mUe  378), — Two  2-row  clump  pile 
dikes:  in  all,  1,500  linear  ieet,  by  hired  labor  and  Government 
plant.  Upon  request  Anril  10,  1920,  by  the  Birmingham  drainage 
district  or  Clay  County,  Mo.,  authority  was  granted  by  the  Secretary 
of  War  April  17, 1920,  to  accept  $20,000,  or  so  much  thereof  as  may 
be  necessary,  as  cooperation  from  which  all  cash  payments  will  be 
made,  and  the  Government  to  furnish  the  material  and  plant  for  the 
construction  of  the  dikes.  The  dikes  are  built  in  the  interest  of  the 
drainage  district  to  protect  their  levee,  and  for  the  Government  as 
supplemental  and  a  continuation  of  the  proposed  system  of  dikes  for 
rectification  of  the  left  bank  line  at  this  locality.  The  work  began 
April  26,  1920,  and  that  done  consists  of  750  feet  of  dike  driven  in 
place  and  braced,  and  1,430  feet  of  mattress  in  place.  The  work  is 
about  65  per  cent  completed  at  a  field  cost  of  $26,765.55  to  date,  of 
which  $14,485.49  was  for  expenditures  from  the  contributed  funds. 

Boeuf  Island  {left  hank,  mile  85), — One  2-row  clump  pile  dike, 
850  linear  feet,  by  hired  labor  and  Government  plant.  Upon  re- 
quest April  30,  1920,  by  the  interested  landowners,  authority  was 
granted  by  the  Secretarv  of  War,  May  29,  1920,  to  accept  $5,000  as 
cooperation,  from  which  all  cash  payments  will  be  made  and  the 
Government  to  furnish  the  material  and  plant,  for  the  construction 
of  the  dike.  The  dike  is  built  in  the  interest  of  the  landowners  to 
prevent  further  erosion  and  loss  of  land  and  for  the  Government  as 
the  first  of  the  proposed  system  of  dikes  for  recfefication  of  the  left 
bank  line  at  this  locality.  The  work  began  June  2,  1920,  and  that 
done  consists  of  745  feet  of  dike  driven  in  place,  678  feet  braced,  and 
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880  feet  of  mattress  in  place.  The  work  is  about  80  per  cent  com- 
pleted, at  a  field  cost  of  $14,535.34  to  date,  of  which  $2,792.09  was  for 
expenditures  from  the  contributed  funds. 

IMPROVEMENTS  OTHER  THAN  GOVERNMENT  WORK. 

The  Wabash  Kailroad  Co.,  as  protection  to  its  tracks  along  the 
left  bank  of  the  river,  repaired  existing  revetment  as  follows: 
Eandoldh  Bend  (mile  386),  1,500  linear  feet^  at  a  cost  of  $18,566; 
and  at  Irish  Jimmies  Bend  (mile  365),  935  linear  feet,  at  a  cost  of 
$11,190.  This  repair  work  was  practically  a  replacement  with  new 
work. 

The  Atchison,  Topeka  &  Santa  Fe  Railway  Co.,  as  protection  to  its 
bridge  at  Sibley  (mile  350),  repaired  existing  standard  revetment 
where  needed  on  the  left  bank  at  Jackass  Bend  between  miles  353  and 
350,  at  a  cost  of  about  $24,249.95. 

The  Missouri  Pacific  Kailroad  Co.,  on  the  right  bank,  practically 
parallels  the  river  from  Napoleon  (mile  342)  to  Hinkles  Bend  (mile 
65),  and  as  protection  to  its  tracks,  mainly  from  bluff  sides,  has  Duilt 
many  miles  of  revetment  and  miscellaneous  types  of  protection  work. 
Repairs  and  extensions  were  made  to  these  existing  works  as  follows : 
At  Myrick,  right  bank  (mile  324)  3,000  linear  feet  of  loose  fascine 
type  revetment  repairs  and  extension,  at  a  cost  of  about  $25,000 ;  be- 
low the  mouth  of  Petite  Saline  Creek  (mile  185)  500  linear  feet  of 
revetment  was  repaired  at  a  cost  of  about  $4,000. 

The  total  expenditures  to  June  30,  1920,  under  existing  project, 
beginning  with. the  appropriation  of  June  25,  1910,  for  systematic 
work  on  the  6-foot  channel  amounted  to  $9,481,060.20,  of  which 
$916,370.46  was  for  expenditures  during  the  fiscal  year,  as  follows : 

New  work,  surveys,  and  superintendence $6,794,950.82 

New  plant  and  maintenance  of  plant 626, 656.  62 

Maintenance  of  works 1, 544, 316. 68 

Snapgingr  and  snag  boat  repairs 409,  521.  72 

Dredging  and  dredge  repairs 105, 814. 36 

Quantities  of  systematic  work  completed  during  1919  and  total  cost  to  June  30, 

1919. 


Locality  (bends). 


By  contract : 

WayneCity 

Napoleon  Cut-off 

Searcys 

By  hired  labor,  United  States 
plant: 
Fishing  River 


Kuphrase... 

Searcys 

Eureka 

Burlington. 


Stanley 

Heckmann  Island . . 
Bernheimer  Reach.. 

Marthasvillc 

Hinkles 


Miles 
above 
mouth. 


Character  and  extent. 


374 

33S 
187 


346 

232 

188 
168 
162 

159  I 
114  I 

93  I 

76 

63  I 


Standard  revetment. 
(io.i 

Lin.  ft. 
2,300 

....do.« 

2  and  3  row  clump 

dike.* 
do 

10,800 

7,700 
1,760 

do 

Standard  revetment. 
2  and  3  row  chunp 
dike. 

do ". 

....do.« 

do 

....do 

Concrete  revetment . 

1,960 
7,600 
3,705 

1,748 

1,970 

1,860 

870 

11,100 

126,708.71 
30,339.35 
168,030.49 


Over- 
head 

charges 

and 

plant 

aepre- 

ciation. 


S916.54 
1,041.21 

8,100.61 


215,316.03 
41,813.46 


'  Cancel  e<l  contract. 


45,827.46 

8,553.37 
42;  020. 02  j  9,305.73 
80,360.20  35,601.96 
50,076.84  .10,821.89 

34,301.50  I  7,506.39 
65,910.22  ,13,843.59 
32,245.87  |  6,951.65 
9,831.93  ,  2,177.38 
131,876.67  29,721.67 

« Includes  additional  protection  work. 


Total  cost. 


$27,624.85 
31,380.56 
176, 132. 10 


261,143.49 

50,366.83 
51,325.75 
115,962.16 
60,898.73 

41,897.89 
79,753.81 
39,197.52 
12,009.31 
161,598.34 
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Quavtitiea  of  systematic  toork  completed  during  1919,  etc, — Continued. 


I-ocallty  (bends). 


New  work 

Do 

Do 

Do 

Matntenance.. 

Do 

Do 

Do 


Do. 


Miles 
above 
mouth. 


Character  and  extent. 


Field 
cost. 


Over- 
head 
charges 
and 
plant 
depre- 
ciation. 


Total  cost. 


.'$3,693,950.44 


Lin.  ft.  \     ■  I 

Revetment » 312, 821  I 

DiVe «  105, 108    1 12,109,255.91 

Unfinished  contract  work....  $17,694.29      $607.27        18,301.56 

Unflnishedhired  labor  work...  235,801.23   '    ' —  —  '" 

Revetment  repairs . .      94, 1 97  ' 

IMkcrepalrs 25,066 

Unfinished  repairs 171, 667. 87  38, 593. 70 

Snap-boat  operations  and  re-  341,283.16   *"  ""  ' ' 
pairs. 


52,286.26  | 


17,041.24  I 


288,177.49 
502,835.87 
r)90,057.3O 
210,261.57 
358,324.40 


Dredging  operations 100, 389. 67 

Material  on  hand 

Boatyard  and  buildings 

Property  and  p!ant 


5,424.69 


105,814.36 
142,726.43 
49,882.76 
495,092.65 

Total , 18,564,689.74 


*  Abandoned  work  not  included. 

On  account  of  changed  river  conditions  and  cut-offs  it  was  con- 
sidered advisable  to  modify  the  plan  of  improvement  at  certain 
localities,  which  necessitated  the  canceling  of  contracts  and  the  sub- 
stitution of  rectification  works  in  lieu  of  revetment  bank  protection. 
The  cut-offs  caused  some  revetment  to  be  left  far  afield  and  the  re- 
moval of  dikes ;  the  rectification  work  caused  other  revetment  to  be 
masked  by  accretion  under  dike  fills.  The  lengths  of  such  abandoned 
improvement  are  deducted  from  the  items  of  total  length  of  revet- 
ment and  dike  to  obtain  the  percentage  of  work  completed  which 
have  a  beneficial  effect  upon  the  permanent  improvement  of  the  river 
for  navigation. 

A  tabulated  statement  of  the  systematic  work  abandoned  on  ac- 
count of  the  modified  plan  and  total  cost  to  June  30, 1919,  follows : 


Locality  (bends). 

Miles 
above 
mouth. 

Character  and  extent. 

Total 
cost. 

Fishing  River 

346 

:;4." 

333 
76 
74 
74 

Standard  revetment. 
Standard  dike,  cancel 
SttintJard  revetment. 
Standard  revetment, 
Standard  revetment. 
Concrete  revetment. . 

do 

3-row  chimp  dike 

Lin.  ft. 

$75,277.77 

Napoleon 

ed  contract 

4.939.48 

Do                         

.    3,675 

39,191.30 

Napoleon  Cut-olf 

canceled  contract 

31,380.56 
147,414.44 
70,045.52 

Oamden         .                 .  .  r 

.     6,280 
.     7,125 
.  11,9P0 
.     1,415 
35,840 
1,415 

Dewev 

MartKasvillo 

Do 

121,140.34 
M,  254. 11 

Bununary 

Revetment 

Dike 

4S4.449.93 
59,193.59 

Total 

543,643.52 

CONTRACT  IN  FORCE. 

Name  of  contractor :  Stanton  &  Jones,  Leavenworth,  Kans. 
Character  of  work :  Con.struction  of  11,750  linear  feet  of  standard  revotiuent 
at  Pelican  Bend. 
Price:  $15,045  per  linear  foot  (approximately). 
Date  of  approval :  July  11,  1918. 
Date  of  beginning:  July  28,  1918. 

Date  of  expiration :  October  19,  1919,  extended  account  high  water. 
Per  cent  completed:  40. 
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APPROPRIATIONS. 
UNITED  STATES  FUNDS. 

Prior  to  existing  project  (see  H.  Doc.  No.  W91,  63d  Cong.,  3d 
sess,  pp.  49^-498) *  $7, 663, 130.  48 

Existing  project : 

June  25,  1910 $1,000,000.00 

July  25,  1912 800, 000.  00 

Aug.  24,  1912 600,000.00 

Mar.  4,  1913 2, 000, 000.  00 

Oct.  2,  1914  (allotted  Oct.  7, 1914) 850, 000. 00 

Mar.  4,  1915  (allotted  Apr.  1,  1915) 1,000,000.00 

July  27,  1916 1,500,000.00 

Aug.  8,  1917 1,000,000.00 

July  18,  1918 500,000.00 

Mar.  2   1919 _      400  000.  (X) 

Junes!  1920  (allVtted" June"  15719^)1-1111        20o!oOo!oO 

9, 850, 000. 00 


Total  of  appropriations 17,  513, 130. 48 

Aug.  26,  1912,  deficiency  act  (claim  for  damages  by  collision)—  18.75 
Sept.  8,  1916,  general  defl(?lency  act  (claim  for  damages  by  col- 
lision)    100. 00 

July  8,  1918,  general  deficiency  act  (claim  for  damages  by  col- 
lision)    58. 00 

July  18,  1919,  general  deficiency  act  (claim  for  damages  by  col-  * 

lision) 57. 03 


17, 513, 364. 26 

CONTUniUTED   TUNDS. 

Contributed 26, 000. 00 


Grand  total 17, 539, 364. 26 

Received  from  sales  of  maps,  $875.83. 
Receipts  from  sales,  etc.,  $91,274.87. 

The  following  reimbursements  have  been  received  during  the  fiscal  year  and 
are  not  included  in  the  above  receipts : 
Bureau : 

Engineer  operations  in  the  field,  1919 *  $60.  00 

Appropriation : 

Missouri  River — 

Kansas  City  to  Sioux  City .28 

Sioux  City  to  Fort  Benton 1, 201. 83 

Gasconade  River,  Mo.,  act  1916 5.86 

Increase  of  compensation,  rivers  and  harbors 20.  00 

Reimbursement  for  empty  cement  bags  returned  to  dealer 2, 408. 85 

2.  MISSOURI  RIVER,  KANSAS  CITY,  MO.,  TO  SIOUX  CITY,  IOWA.     (A2.) 

With  the  exception  of  the  operation  of  the  snag  boat  by  hired 
labor,  the  improvement  of  this  section  of  the  river  has  been  sus- 
pended by  the  Government. 

OPEHATIONS   DURING   THE    FISCAL   YEAR. 

A  suboffice  at  Sioux  City  and  a  watch  force  for  the  care  of  prop- 
erty and  plant  at  the  harbor  on  the  Big  Sioux  River  (mile  811) 
were  maintained  with  reduced  personnel  at  a  cost  of  $990. 

» Prior  to  1910  appropriations  for  this  section  of  the  river  were  combined  with  those 
for  other  sections  and  can  not  be  given  separately.  The  flgures  used  were  obtained  by  as 
complete  an  analysis  as  can  be  made  from  the  records.  See  consolidated  list  of  appro- 
priations at  end  of  report  on  Missouri  River. 

*  Unsettled  reimbursement  from  last  year. 
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Snag  boat  ^^MandanP — Capt.  James  Charlesworth,  master.  At  the 
beginning  of  the  year  the  liandan  was  at  Geary  City  (mile  462)  on 
upstream  operations  and  arrived  at  Sioux  City  (mile  807)  July  19, 
1919,  whence  she  was  sent  into  the  upper-river  section  (Sioux  City 
to  Fort  Benton).  On  her  down  trip  (for  service  in  this  section)  she 
arrived  at  Sioux  City  June  25,  19^.  Leaving  <Sioux  Cit]^  June  26, 
she  was  used  for  inspection  service  by  the  division  engineer  and 
assistants  and  arrived  at  Kansas  City  June  30,  the  end  of  the  year. 

The  work  accomplished  was  as  follows:  Seventy-two  snags  re- 
moved from  the  channel,  at  a  cost  of  $18.50  per  obstruction,  and 
45  trees  felled  from  caving  banks;  345  miles  oi  river  worked  over, 
and  764  miles  run.    In  commission  24  days. 

EwpefMei, 

Labor  and  services $775. 77 

Subsistence  stores 148. 00 

Repairs  and  boat  supplies 14. 27 

Fuel 360.50 

Equipment 32. 53 

Total 1, 331. 66 

The  total  expenditures  for  the  fiscal  year  amount  to  $5,544.95,  of 
which  $3,223.29  was  for  superintendence  and  office  and  inspection 
expenses,  all  for  maintenance. 

IMFBOVEMENTS  OTHER  THAN  GOVERNMENT  WORK. 

The  Missouri  Pacific  Eailroad  Co.,  as  protection  to  its  tracks 
from  bluff  slides,  on  the  right  bank  of  the  river  at  mile  412,  near 
Pope,  Kans.,  repaired  1,310  linear  feet  of  revetment  with  loose 
fascine  mattress  and  riprap  bank  paving  at  a  cost  of  $20,000. 

In  addition  to  the  above  work  a  land-improvement  company  and 
interested  landowners  have  built  current  retards  and  steel  jetty 
dikes  to  prevent  erosion  of  farm  lands,  but  as  yet  have  not  submitted 
reports  of  the  work  done. 

CONTRACTS  IN  FORGE. 

None. 


APPROPRIATIONS. 
UNITED  STATES  FUNDS. 

Appropriations  prior  to  July  26,  1912 *  $2, 692, 842. 88 

July  25,  1912 75, 000. 00 

Mar.   4,   1913 150, 000. 00 

Oct  2,  1914  (allotted  Oct.  7,  1914) 50,000.00 

Mar.  4,  1915  (aUotted  Apr.  1,  1915) 50.000.00 

July  27,  1916 125,000.00 

Aug.  8,  1917 35, 000. 00 

Mar.  2,   1919 ^ 10,000.00 

Total  of  appropriations 3,087,842.38 

« Prior  to  1912  appropriations  for  thie  section  were  combined  with  those  for  other  see- 
tlons  and  can  not  be  given  separately.  The  figures  nsed  were  obtained  by  as  complete  an 
analysis  as  can  be  made  from  the  records  and  include  $60,938.78  for  Port  Benton  to 
BtobUi  Ferry.    See  consolidated  list  of  appropriations  at  end  of  report  on  Missonri  RiTer. 
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OONTBIBT7TXD  FUKI>S. 

Contributed $229, 215. 31 

Retunied  to  contributors 1,122.52 

$228, 002.  79 

Grand   total 3, 315, 935. 17 

Received  for  transfer  of  towboat  Lewis,  $15,000. 

Received  for  transfer  of  plant,  $7,340. 

Receipts  from  sales,  etc.,  $3,309.95. 

The  following  reimbursements  have  been  received  during  the  year  and  are 
not  included  in  the  above  receipts : 
Appropriation:  Missouri  River  (Sioux  City  to  Fort  Benton) $378.72 

3.  MISSOUlil  RIVER,  SIOUX  CITY.  IOWA,  TO  FORT  BENTON,  MONT.    (AS.) 

With  the  exception  of  the  operation  of  the  snag  boat  by  hired  labor, 
the  improvement  of  this  section  of  the  river  has  been  suspended  by  the 
Government. 

OPERATIONS  DUKING  FISCAL  YEAR. 

A  suboffice  at  Sioux  City  and  a  watch  force  for  the  care  of  property 
and  plant  at  the  winter  harbors  on  the  Big  Sioux  River  (mile  811) 
and  at  Eockhaven  (mile  1455)  near  Mandan,  N.  Dak.,  were  main- 
tained with  reduced  personnel,  at  a  cost  of  $1,611.35,  of  which  $666.04 
was  mainly  for  watchman  at  Rockhaven. 

Snag  boai  ^^Mandany — Capt.  James  Charlesworth,  master.  Upon 
arrival  at  Sioux  City  (mile  807)  July  19, 1919,  the  snag  boat  Maridan 
was  sent  from  the  lower  river  (Kansas  Citj'  to  Sioux  City)  for  service 
on  this  section  of  the  river.  After  taking  aboard  fuel  and  supplies 
she  cleared  from  Sioux  City  July  24  on  up  stream  snagging  opera- 
tions, but  on  account  of  extremely  low  water  she  made  slow  prog- 
ress, and  upon  arrival  at  mile  265  (Sioux  City),  8  miles  above  Cham- 
berlain, S.  Dak.,  she  was  stopped  by  a  bar  extending  the  full  width 
of  the  river,  over  which  there  was  a  channel  depth  less  than  2\  feet. 
The  boat  was  returned  to  Chamberlain,  S.  Dak.  (mile  257) ,  September 
23, 1919,  where  she  was  finally  tied  up  for  winter  quarters.  She  was 
put  in  commission  and  cleared  from  Chamberlain  April  15, 1920,  on 
upstream  snagging  operations  and  arrived  at  Mondak,  Mont,  (mile 
316,  Bismarck),  June  15,  1920.  On  her  down  trip,  leaving  Mondak 
June  18,  she  was  used  by  the  division  and  district  engineers  and 
assistants  for  inspection  services,  and  arrived  at  Sioux  City,  Iowa, 
June  25, 1920,  whence  she  was  sent  into  service  on  the  section  of  the 
river  Kansas  City  to  Sioux  City. 

The  work  accomplished  was  as  follows :  184  snags  and  3  drift  heaps 
removed  from  the  channel  at  a  cost  of  $82  per  obstruction ;  269  trees 
felled  from  caving  banks:  967  miles  of  river  worked  over;  and  1,976 
miles  nm.   In  commission  137  days. 

Exik'H-hvu. 

Labor  and  services .$0,922.14 

Travel  of  employees 20.'>.  21 

Subsistence  stores 2,091.87 

Repairs  and  boat  suppUes 2, 101. 00 

Fuel . 2, 654. 88 

Bquipment — 1, 076. 70 


Total 15,141.1 
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During  October,  1919,  a  small  force  was  organized  at  Bismarck, 
N.  Dak.,  and  by  using  skiffs  worked  downstream  over  17  miles  of  river 
and  removed  seven  snags  from  the  channel  bv  blasting,  at  a  cost  of 
$290.45. 

The  total  expenditures  for  the  fiscal  year  amount  to  $27,624.20,  of 
which  $7,502.38  was  for  Kansas  City  office  expenses.  AH  for  main- 
tenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Prior  to  existing  project  (see  H.  Doc.  No.  1491,  63d  Ck>ng.,  3d 
seas.,  pp.  496-4»8) '  $2,  827,  JftH.  06 

Existing  project : 

July  26,  1912 $150,000.00 

Mar.  4,  1918 175,000.00 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 50,000.00 

Mar.  4,  1915  (allotted  Apr.  1,  1915) 50,000.00 

July  27,  1916 200.000.00 

Aug.  8,  1917 60,000.00 

675, 000. 00 

Total  of  appropriations :,.      3,602,268.06 

Received  from  transfer  of  towboat  Letcis 15, 000. 00 

Received   from   damage  and  delay  to  snag  boat 

Mandan 619.79 

Sale  of  maps 38.06 

Sale  of  property 125.00 

Rent  of  plant 34. 35 


15, 817. 20 


CONSOLIDATED    STATEMENT    OF    APPROPRIATIONS    AND    ALLOTMENTS    FOR 

MISSOURI  RIVER. 

Kansas  City  to  mouth $6, 250, 0(X).  00 

Kansas  City  to  Fort  Benton 1, 149. 000. 00 

General  improvement 65, 000.  28 

Mouth  to  Fort  Benton 1,655,000.00 

Removal  of  obstructions 587, 500. 00 

Mouth  to  Sioux  City,  Iowa 8,  606, 079. 35 

Sioux  City  to  Stubbs  Ferry 635,000.00 

Sioux  CJity  to  Great  Falls ^ 465,000.00 

Sioux  City  to  Fort  Benton •_ 532,500.00 

Above  mouth  of  Yellowstone  River 160,000.00 

Above  Fort  Benton 15, 000. 00 

Three  Forks  to  Canyon  Ferry 2,500.00 

.July  27,  1916 1,825,000.00 

Aug.  8,  1917 1,085,000.00 

July  18,  1918 500,000.00 

Mar.  2,  1919 410,000.00 

June  5,  1920  (allotted  June  15,  1920) 200,000.00 

Total  of  appropriations 24,042,579.03 

Amount  returned  to  surplus  fund  of  Treasury  from  delidency 
act  of  Mar.  4,  1907 4,606.69 

Net  total 24. 037, 972. 94 


*  Prior  to  1912  appropriations  for  this  section  wore  combined  with  those  for  other  sec- 
tions and  can  not  be  given  separately.  The  fijnitt's  used  were  obtained  by  as  complete  an 
analysis  as  can  be  made  from  the  reccrds  and  include  $05  933.73  for  Fort  Benton  to 
Stnbbs  Ferry.    See  consolidated  list  of  approprlationH  at  end  of  report  on  Missouri  River. 
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Aug.  6,  1912  (deficiencj-  act) $18.75 

Sept  8,  1916  (general  deficiency  act) 100.00 

July  8,  1918  (general  deficiency  act) 68.00 

July  18,  1918 67. 03 

Total  of  United  States  funds 24, 038, 206. 74 

Total  contributed  funds  less  amounts  returned  to  contributors 282, 602. 02 

Total  of  United  States  and  contributed  funds 24,320,808.74 

Total  receipts  from  other  sources  (sales,  etc.),  $168,376.60. 

OSAGE  AND  GASCONADE  RIVERS,  MO.,  AND  KANSAS  RIVER,  KANS. 

(GROUP  B.) 

4.    KANSAS  RIVER,  KANS.     (Bl.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

This  work  was  under  charge  of  Asst.  Engineer  E.  C.  Constance. 

For  the  necessary  survey  and  supervision  of  work  done  by  public 
oflScials  and  private  corporations  three  allotments  have  been  made 
from  the  appropriation  for  "Examinations,  surveys,  and  contin- 

fjencies  of  rivers  and  harbors."    The  unexpended  balance  of  the  al- 
otments  on  July  1,  1920,  is  $50. 
The  river  and  harbor  act  of  August  8,  1917,  provides  as  follows : 

Kansas  River,  Kans. :  C!ompleting  Improvement  of  Kansas  River  in  accord- 
ance with  the  report  submitted  in  House  Document  No.  584,  Sixty-third  Con- 
gress, second  session,  and  subject  to  the  conditions  set  forth  in  said  document, 
$10,000. 

The  project  as  outlined  in  this  document  provides  that  the  ex- 
penditure be  made  in  cooperation  with  local  interests,  as  follows : 

Removal  of  obstructions $4, 000 

One-half  cost  in  construction  of  dikes 6, 000 

No  work  has  been  done  under  this  appropriation  pending  action 
of  the  local  interests. 

Systematic  inspection. — During  the  year  the  work  of  reconstruc- 
tion of  bridges  by  various  owners  and  the  construction  of  levees  and 
revetment  by  the  Kaw  Valley  drainage  district  have  been  under  su- 
pervision. The  bridge  and  levee  construction  has  been  in  conform- 
ity with  the  harbor  Imes  established  by  the  Secretary  of  War  June 
24, 1910.  There  are  16  railroad  and  highway  bridges  over  the  Kan- 
sas River  up  to  Turner,  9  miles  above  the  mouth,^4  of  which  have 
been  modified  or  rebuilt  by  the  owners  according  to  requirements. 
Nine  old  piers  have  been  removed  to  scour  line  and  22  have  been  re- 
moved to  or  near  the  present  bed  of  the  river.  Two  hundred  and 
twenty  tons  of  steel  from  wrecked  bridge  spans  have  been  removed 
from  the  channel,  and  8,198  cubic  yarcS  of  riprap  stone  have  been 
removed  from  around  old  bridge  piers. 

The  Kaw  Valley  drainage  board  on  July  26,  1915,  established  a 
new  grade  line  for  the  top  of  the  levee  6.5  leet  above  that  as  used  in 
the  original  construction  of  1910.  Material  for  this  enlargement  was 
procured  from  the  river  prism.  A  section  of  the  levee — about  10,300 
linear  feet — ^has  been  raised  by  means  of  a  vertical  concrete  retaining 
wall. 


Digitized  by 


Google 


BTVEBS  AND  HABBOBS — ^KANSAS  CITY,  MO.,  DISTBIGT.      2567 
AFPROFRIATIOK8. 

June  25,  1910  (allotted  Dec.  30,  1911,  from  the  appropriations  for  "  Ex- 
aminations, surveys,  and  contingencies  of  rivers  and  harbors") $3,000 

July  25,  1912 4,000 

Mar.  4, 1915  (allotted  July  24, 1915,  from  appropriations  for  "  Examina- 
tions, surveys,  and  contingencies  of  rivers  and  harbors") 1,000 

Aug.  8,  1917 10,000 

July  18, 1918  (allotted  July  30,  1918,  from  appropriation  for  "  Examina- 
tions, surveys,  and  contingencies  of  rivers  and  harbors") 500 

Total 18,500 

Transferred  by  act  of  Mar.  4,  1915 4, 000 

Net  total 14, 500 


5.  OSAGE  RIVER,  MO.     (B2.) 

The  work  was  under  general  charge  of  Assistant  Engineer  F.  Y. 
Parker,  and  Greorge  W.  Kussell,  overseer,  has  had  charge  of  the  con- 
struction and  repair  work  of  open-channel  improvement.  All  work 
was  done  by  hired  labor  and  Government  plant. 

OPERATIONS  DURING  FISCAL  YEAR. 

Oeneral  open  charmel  improvement. — At  the  beginning  of  the  year 
the  plant  was  located  at  Berrys  Shoal  quariying  stone  to  be  used 
in  repairs  to  dams  and  training  walls  and  waiting  the  subsidence 
of  high  water.  From  this  locality  the  work  was  carried  on  syste- 
matically, working  downstream,  and  continued  to  November  30, 1919, 
at  which  time  wo  A  was  suspended  and  the  plant  put  in  winter  quar- 
ters at  Lock  and  Dam  No.  1.  On  account  of  the  lack  of  funds  the 
work  was  not  resumed  in  March,  1920,  and  the  plant  was  sent  for 
service  on  the  Gasconade  Siver. 

During  the  year  25  miles  of  river  was  worked  over,  the  work  accom- 
plished being  as  follows:  42  snags  and  5  rocks  removed  from  the 
channel  at  a  cost  of  $786.05,  or  $16.72  per  obstruction ;  131  trees  cut 
from  the  adjacent  banks  at  a  cost  of  $553.94,  or  $4.23  each;  stone 
quarried,  230  cubic  yards  at  a  cost  of  $196.30,  or  $0.85  per  cubic  yard ; 
gravel  dredged,  12,274  cubic  yards  at  a  cost  of  $2,653.66^  or  $0.21  per 
cubic  yard;  2,726  linear  feet  of  wing  dams  and  training  walte  re- 
paired at  a  cost  of  $1,153.73,  or  $0.43  per  foot. 

The  total  expenditures  during  the  fiscal  year  for  repair  work,  snag- 
ging, repairs  to  plant,  and  superintendence  and  office  expenses 
amounted  to  $5,936.63,  all  for  maintenance  and  repair. 

MAINTENANCE  AND  REPAIRS. 

Berrys  Shoal  (mile  61.6), — ^The  work  as  previously  reported  was 
resumed  July  14,  1919,  and  completed  August  23,  1919.  It  consists 
of  50  linear  feet  of  new  left  bank  wing  dam  and  267  linear  feet  of 
repairs  to  old  right  bank  wing  dam ;  2,259  linear  feet  of  right  bank 
training  wall  repaired  and  dredging  2,141  linear  feet  of  channel,  at 
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a  cost  of  $3,198.95,  of  which  $1,812.48  was  for  expenditures  during 
the  fiscal  year. 

Pack  Shoal  {mile  50), — Dredging  only  was  required  at  this  shoal. 
The  work  be^an  August  25,  1919,  and  was  completed  September  5. 
1919.  It  consists  of  dredging  744  linear  feet  of  channel  at  a  cost  oi 
$398.69. 

Devils  Elbow  Shoal  {mile  1^9). — ^Dredging  only  was  required  at 
this  shoal.  The  work  began  September  7  and  was  completed  Septem- 
ber 12,  1919.  It  consists  of  dredging  464  linear  feet  of  channel  at 
a  cost  of  $202.02. 

Kirkman  Shoal  {mile  1^7,5) . — The  work  began  September  13  and 
was  completed  September  30,  1919.  It  consists  of  150  linear  feet  o^ 
upstream  extension  to  left  bank  training  wall,  and  dredging  924 
linear  feet  of  channel,  at  a  cost  of  $630.56. 

Kirkman  I  aland  Shoal  {mile  Jfijf) . — ^Dredging  only  was  required 
at  this  shoal.  The  work  began  October  1  and  was^completed  Oc- 
tober 7,  1919.  It  consists  of  dredging  454  linear  feet  of  channel  at 
a  cost  of  $229.14. 

Big  Tavern  Shoal  {mile  ^6^). — Dredging  only  was  required  at 
this  shoal.  The  work  began  October  8  and  was  completed  October 
25,  1919.  It  consists  of  dredging  863  linear  feet  of  channel  at  a  cost 
of  $452.29. 

Hoskin  Shoal  {mile  43.5). — Dredging  only  was  required  at  this 
shoal.  The  work  began  November  24  and  was  completed  November 
28, 1919.  It  consists  of  dredging  3SJ2  linear  feet  of  channel  at  a  cost 
of  $314.26. 

Snagging. — ^Twenty-five  miles  of  river,  from  mile  51.5  to  mile 
26.5,  were  worked  over  in  conjunction  with  the  open-channel  repair 
work,  from  which  42  snags  ana  5  rocks  were  removed  from  the  chan- 
nel, and  131  trees  cut  from  the  adjacent  banks  at  a  cost  of  $1,339.99. 

Plant  repairs. — Only  ordinary  repairs  to  plant  were  made  when 
necessary  during  the  season  and  the  costs,  $30.52,  were  prorated  and 
charged  to  the  repair  work  of  improvement  done  at  the  various 
shoals. 

CJONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Mar.  3,  1871 $25,  ODD 

June  10,  1872 25,000 

Mar.  3,  1873 25,000 

June  23,  1874 25,000 

June  18,  1878 20,000 

Mar.  3,  1879 20,000 

June  14,  1880 30,000 

Mar.  3,  1881 20,000 

Aug.  5,  1886 10,000 

Aug.  11,  1888 5,000 

Sept.  19,  1890 1 55,000 

July  13.  1892 50,000 

Aug.  18,  1894 46,000 

June  3,  1896 50,000 

Mar.  3,  1899 25,000 

.Tune  6,  1900 146,000 


June  13,  1902 $30,000 

Mar.  3,  1905 80,000 

Mar.  3,  1905  (emergency  al- 
lotment Sept.  10.  1906)—        10,000 

June  13,  1902  (emergency 
aUotment  Sept.  10,  1906) .        10, 000 

Mar.  2,  1907 $78,000 

May  27,  1908  (sundry*  civil 
act)    100,000 

Mar.  3,  1909  (allotment  July 
23,1909) 10,000 

Mar.  4,  1909  (sundry  civil 
act)    60,000 

Mar.  4,  1909  (emergency  al- 
lotment Mar.  12,  1909)—        15,000 

June  25,  1910 35,000 
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Feb.  27.  1911 $15, 000 

July  25,  1912 15,000 

Mar.  4,   1913 15,000 

Mar.     4,     1915     (allotment 

Apr.  1,  1915) 7,500 

July  27,  1916 15,000 


Aug.  8. 1917  (aUotment  Feb. 

28.  1918) *  $20, 000 

Mar.  2, 1919  (aUotment  Dec. 

2,  1919) 2,000 


Total 1,094,500 


Total  receipts  from  other  sources,  $1,855.61. 

The  following  reimbursements  have  been  received  during  the  fiscal  year  and 
are  not  included  in  the  above  receipts : 

Appropriation:  Gasconade  River,  Mo.,  act  1916 $532.02 


6.  GASCONADE  RIVER,  MO.     (B3.) 

With  the  exception  of  snagging  and  dredging  operations  by  hired 
labor,  the  improvement  of  the  river  has  been  suspended  by  the  Gov- 
ernment. 

This  work  was  under  the  general  charge  of  Asst.  Engineer  A.  O. 
Kowse,  with  Junior  Engineer  Robert  W.  Hodson  in  local  charge  to 
the  time  of  his  resignation,  March  14, 1920. 

OPERATIONS  DURING  FISCAL  YEAR. 

Snagging. — A  small  party  was  organized  at  Gasconade  (mile  1) 
and  leit  that  locality  July  22,  1919,  and  proceeded  upstreain  to  head 
of  Priors  Bend- (mile  32.5),  from  which  point  operations  were  car- 
ried on,  working  downstream.  The  work  began  August  6, 1919,  and 
was  completed  September  26,  1919,  at  which  time  the  party  had  re- 
turned to  Gasconade,  where  operations  were  suspended. 

The  work  accomplished  was  as  follows :  Three  hundred  and  twenty- 
seven  snags  and  3  rocks  removed  from  the  channel  at  a  cost  of 
$2,407.10,  or  $7.34  per  obstruction,  and  49  trees  cut  from  adjacent 
banks;  60  linear  feet  of  old  dam  removed  at  a  cost  of  $67.88,  and  33 
miles  of  river  worked  over. 

Dredgirw. — A  small  crew  was  organized  at  Gasconade  and  left  that 
locality  JMtay  12,  1920,  with  the  following  plant:  Towboat  Osage^ 
dredge  No.  i,  and  quarter  boat  6',  for  head  of  Priors  Bend  to  begin 
downstream  operations.  The  work  began  May  15,  1920,  and  that 
accomplished  was  as  follows: 

Priors  Chute  Shoal  {mile  S2.5). — ^Work  was  begun  June  9,  1920. 
and  is  in  progress  at  the  end  of  the  fiscal  year.  That  done  consists  ox 
1,787  linear  feet  of  channel  dredged,  from  which  7,066  cubic  yards 
of  gravel  was  removed.  The  work  is  about  86  per  cent  completed  at 
a  field  cost  of  $1,448.83  to  date. 

Butcher  Shoal  {mile  2<?.5). — ^Work  was  begun  May  19  and  com- 
pleted May  24, 1920.  It  consists  of  188  linear  feet  of  channel  dredged, 
from  which  496  cubic  yards  of  gravel  was  removed,  at  a  field  cost 
of  $398.68. 

Perkm<  Shoal  {mile  27£). — ^Work  was  begun  May  25  and  com- 
pleted May  28, 1920.   It  consists  of  235  linear  feet  of  channel  dredged, 

1  Original  allotment  $17»500 ;  $2,600  was  snbeeqaently  transferred  from  Gasconade 
BiYer. 
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from  which  525  cubic  yards  of  gravel  was  removed,  at  a  cost  of 
$210.65. 

The  total  expenditures  during  the  fiscal  year  for  dredging,  shag- 
ging, and  superintendence  and  oflice  expenses  amounted  to  $4,028.62, 
all  for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


June  14,  1880 $5,000.00 

Mar.  3,  1881 10, 000. 00 

Aug.  2,  1882 10, 000. 00 

July  5,  1884 5. 000. 00 

Aug.  5,  1886 7,  500.  00 

Aug.  11,  1888 5, 000. 00 

Sept.  19,  1890 4,000.00 

July  13,  1892 4, 000. 00 

Aug.  18,  1894 5,  000.  00 

June  3,  1896 5,000.00 

Mar.  3,  1899 15, 000. 00 

June  13,  1902 10, 000. 00 

June  13,  1902  (emergency 

allotment  May  31, 1904)  _  1, 000. 00 

Mar.  3,  1905 15, 000. 00 

Mar.  2,  1907 10, 000. 00 

Mar.    8,    1909    (aUotment 

June  22,  1909) 15, 000. 00 

June  25,  1910 20, 000.  00 

Receipts  from  other  sources,  $124,31. 


June  25,  1910  (emergency 

allotment  May  11, 1912).  $5,500.00 

Feb.  27,  1911 10, 000. 00 

July  25, 1912 10, 000. 00 

Mar.  4,  1913 10, 000.  00 

Oct.  2,  1914  (allotted  Oct, 

7,   1914) 15,000.00 

Mar.  4,  1915  (allotted  Apr. 

1,1915) 15,000.00 

July  27,  1916 10, 000. 00 

Aug.  8.  1917  (allotted  Feb. 

28,  1918) 2,  500. 00 

Total 224, 500. 00 

Transferred     to     Osage 

River Z 2, 500.  00 

222,000.00 


7.  OPERATING  AND  CARE  OF  LOCK  AND  DAM  NO.  1,  OSAGE  RIVER. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

John  G.  Auld,  lock  master,  has  had  charge  of  the  operation  and 
care  of  the  lock  and  dam. 

The  work  done  during  the  fiscal  year  consisted  of  the  operation  and 
care  of  the  lock  and  dam,  the  care  and  improvement  of  the  grounds, 
and  such  repairs  to  buildings  and  plant  as  were  necessary.  The 
force  consisted  of  one  lock  master,  one  assistant  lock  master,  one 
lockman,  and  such  additional  monthly  and  day  labor  as  was  required. 

The  7-foot  movable  dam  consists  of  five  drum  weirs  of  the  Chit- 
tenden type  and  100  Chanoine  wickets.  During  the  year  they  were 
operated  once  as  a  whole  and  three  times  partially,  with  the  excep- 
tion of  the  right-bank  weir  and  two  left  wickets,  which  could  not  be 
operated  and  were  left  up.  The  dam  was  raised  to  full  height  July 
19-26,  1919 ;  on  August  29,  1919,  three  weirs  were  lowered  to  pass  a 
rise  and  were  raised  again  September  11,  1919.  At  the  time  of  a 
sudden  rise,  October  26,  1919,  four  weirs  were  lowered  and  the  98 
movable  wickets  were  released,  10  of  which  sunk  to  place  and  88 
floated  on  their  fastenings.  During  November,  1919,  the  88  wickets 
were  safely  lowered  to  place  for  the  winter. 
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On  account  of  high  water,  the  dam  has  not  been  operated  during 
the  season  March- June,  1920.  The  lock  was  operated  224  times,  and 
the  following  passages  made:  Steamboats,  100;  gasoline  boats,  18; 
launches,  61;  barges,  113;  and  other  craft,  37. 

During  the  year  mud  and  gravel  was  dredged  as  follows:  From 
the  lock  chamber,  450  cubic  yards;  and  from  the  upper  approach, 
1,659  cubic  yards. 

Oeneral  repairs. — Overhauled  and  repaired  gears,  spars,  and  valves 
of  the  lock  gates ;  built  new  walks  on  lock  gates ;  cleaned,  scraped,  and 
painted  operating  gears  and  the  lock  gates ;  straightened  the  props  of 
two  wickets ;  and  installed  hand  capstan  on  lock  wall  to  aid  in  operat- 
ing the  lock  gates. 

r  Buildings  and  grounds. — Repaired  porch  iBoors  and  painted  out- 
side woodwork  of  office  and  general  quarters,  and  repaired  the  roof 
on  lock  master's  house ;  painted  boiler  and  pipes  in  power  house ;  built 
new  concrete  foundation  and  installed  new  boom  for  the  bank  hoist; 
laid  new  concrete  floor  and  installed  new  sills  and  repaired  founda- 
tion under  bank  hoist  house ;  overhauled  and  repaired  hoist  engine ; 
made  and  set  two  rock  and  cement  fence  posts  and  repaired  fence; 
repaired  water  and  sewer  system ;  replaced  22  poles  and  strung  wire 
across  river  for  a  long-distance  telephone  connection ;  repaired  bridge 
approach,  and  placed  10  cubic  yards  of  cinders  on  road  and  dragged 
same;  removed  drift  from  along  river  bank  front.  Earth  amount- 
ing to  200  cubic  yards  was  hauled  from  the  waste  pile  and  river  bank 
and  used  in  filling  the  lock  grounds;  352  cubic  yards  was  hauled  and 
placed  on  the  levee  for  additional  width  and  strength. 

Plant. — Repaired  swinging  pile  leads  and  overhauled  and  repaired 
pump  of  power  boat  No.  2;  repaired,  calked,  and  painted  hull  and 
roof  inside  and  outside ;  overhauled  and  repaired  engines  and  pumps 
of  the  launch  Enquirer;  sheathed  deck,  calked  seams,  and  painted 
deck  and  sides  above  water  line  of  barge  No.  3;  and  made  minor 
repairs  to  skiffs,  tools,  and  property. 

Extraordinary  repairs  to  dam. — Authority  was  approved  for  re- 
pairs to  the  Chittenden  drum  weirs  by  straightening  up  the  frames 
and  replacing  the  plank  on  the  circle  and  upper  side  of  the  sector. 

The  repair  work  to  the  drum  was  in  charge  of  George  W.  Russell, 
overseer.  In  making  the  repairs  it  was  necessary  to  build  an  up- 
stream cofferdam  at  all  weirs  except  No.  10 ;  also  to  raise  and  lower 
the  weirs  (except  No.  10)  as  the  work  progressed.  After  the  upper 
sector  of  one  weir  was  resheathed  the  cofferdam  was  moved  and 
placed  in  readiness  for  the  next  and  the  circle  sheathing  completed 
behind  the  raised  weir  which  served  as  a  cofferdam.  In  raising  the 
weirs  it  was  found  that  they  were  jammed,  due  to  twist  and  the 
accumulation  of  gravel  in  the  pit  of  weir  bay,  to  such  an  extent  as  to 
require  the  use  of  jacks  in  addition  to  the  power  boat.  This  unknown 
trouble  had  been  the  cause  of  much  previous  delay  in  operating 
the  weirs. 

The  work  of  repairs  was  begun  January  6,  1920,  and  consisted  of 
removing  the  old  plank  and  fastenings,  straightening  up  the  frames, 
replacing  new  plank  (long-leaf  yellow  pine)  on  the  circle  and  upper 
side  of  the  sector,  and  fastening  the  weirs  in  place;  also  replacing 
the  fly  bearings  in  the  face  of  the  piers  and  new  sill  caps  for  the 
hinges.    The  work  of  repairs  to  the  weirs  was  completed  as  follows : 
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Weir  No.  7,  February  4;  weir  No.  8,  February  17 ;  weir  No.  9,  March 
3;  and  weir  No.  1,  March  12,  1920.  Only  partial  repair  was  made 
to  weir  No.  10  (the  left  bank  weir)  as  it  is  to  be  left  in  a  raised  posi- 
tion. It  consisted  of  two  rows  of  plank  on  the  upper  side  of  the 
sector  and  about  one-half  of  the  circle;  the  material  used  was  the 
best  of  the  old  lumber  sawed  from  the  other  weirs.  Repairs  to  weir 
No.  10  were  completed  March  24, 1920. 

In  addition  to  the  plank  facing  repairs  to  the  weirs,  it  was  found 
that  the  operating  pipes  in  the  piers  needed  replacement,  as  they 
had  become  exposed,  due  to  deterioration  and  falling  away  of  the 
concrete,  and  had  rusted  away  until  they  leaked.  The  replacing  of 
pipes  was  begun  upon  completion  of  the  weir  repairs,  and  due  to 
high  water  only  the  upper  pipe  and  connections  could  be  replaced. 

A  total  of  six  new  pipe  and  connections  were  installed  in  piers  to 
weirs  Nos.  1,  7,  8,  and  9.  The  work  of  extraordinary  repairs  was 
suspended  April  30,  1920,  about  95  per  cent  completed  at  a  cost  of 
$5^31.77  to  date. 

Following  is  an  itemized  statement  showing  allotments  and  ex- 
penditures during  the  fiscal  year : 


Character. 


Pav  of  lock  master,  at  $90  per  month 

Pay  of  assistant  lock  master,  at  $00  per  month 

Pay  of  3  lock  men,  at  $50  per  month 

Pay  or  extra  day  labor  help  needed 

Dredging  lock  chamber 

Placing  dredged  material  on  lock  grounds 

ICIscellaneous  supplies 

Miscellaneous  repairs  to  lock  and  dam 

Miscellaneous  repairs  to  buildings 

Miscellaneous  repairs  and  renewal  of  plant 

Superintendence  and  office  expenses 

Total 

Special  allotment  for  extraordinary  repairs  to  dam 

Total 


Estimated 

amount 

authorized, 


$1,080.00 
720.00 
1,800.00 
200.00 
100.00 
200.00 
700.00 
200.00 
200.00 
350.00 
450.00 


6,000.00 
6,800.00 


12,800.00 


Actual 
expendi- 
tures. 


$1,080.00 

720.00 

1,088.56 

1,211.12 

106.32 

210.68 

1,045.85 

120.80 

200.17 

448.56 

600.05 


6,851.11 
5,431.77 


12,282.88 


BXPENDITUKES. 

Fiscal  year  endinjir  June  30 — 

1913 $5, 024. 58 

1914 5,  580. 62 

1915 5, 893.  45 

1916 5.  731.  76 

1917 5, 901. 98 

1918 7, 399.  50 

1919 5, 563. 15 

1920 12, 282. 88 

Total 53, 377. 92 


8.  BANK  PRESERVATION  AT  FORT  RILEY  MILITARY  RESERVATION, 

KANS. 

This  bank-protection  work  was  provided  for  in  sundry  civil  act  of 
March  4, 1909,  its  execution  being  assigned  to  the  Engineer  Depart- 
ment by  the  Secretary  of  War. 

It  consists  of  1,500  linear  feet  of  2-row  concrete  pile  dike  and  400 
linear  feet  of  standard  revetment.    It  was  commenced  October  4, 
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1909,  and  completed  February  2,  1912^  at  an  average  cost  of  $13.03 
per  linear  foot  for  dike  and  $6.40  per  linear  foot  for  revetment.  AH 
work  was  done  by  hired  labor  with  Government  plant,  except  the  pile 
driving,  which  was  done  by  contract. 

No  work  was  done  during  the  year.  Inspection  of  the  work  was 
made  by  the  district  officer  June  4, 1916,  when  the  works  were  found 
in  good  condition.  No  expenditures  were  made  during  the  fiscal 
year. 

The  funds  on  hand  will  be  used  to  maintain  the  dike  system  and 
revetment  as  necessary. 

No  estimate  of  funds  is  submitted. 

APPROPRIATION. 
Mar.  4,  1900  (sundry  civil  act) $25,000 
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IBdPBOVEMBNT  OF  RIVERS  AND  HARBORS  IN  THE  NASHVILLB, 
TENN.,  DISTRICT. 


REPORT  OF  MAJ.  ROBERT  R.  RALSTON,  CORPS  OF  ENGINEERS. 


IHPBOTEICEIVTB. 


[The  lettm  «Dd  flgnres  In  parentbeiet  Indicate  the  group  and  the  numerical  order  In  the 
group  to  which  the  reipectlye  improTements  belong  for  purpoeee  of  appropriation.] 


Pet«L 

1.  Cumberland  River,  Tenn.  and 

Kj.,  below  Nashville  (A)..    2676 

2.  Cumberland  River,  Tenn.  and 

Ky.,  above  Nashville  (A2)-    2678 


Pet«L 
8.  Operating  and  care  of  locks 
and  dams  on  Cumberland 
River 2680 


FOB  DESCBIPnON  OF  IMPBOVElfENTB  IN  THIS  DI8TBICT,  SEE  PAGES   1279  TO  1294. 

CUMBERLAND  RIVER,  TENN.  AND  KY.  (GROUP  A.) 

1.  CUMBERLAND  RIVER,  TENN.  AND  KY.,  BELOW  NASHVILLE.   (AL) 

OPERATIONS  DUBING  THE  FISCAL  YEAR. 

Construction  work  was  greatly  retarded  by  reason  of  the  unusually 
short  working  season  and  the  unusuallv  long  and  frequent  periods  of 
high  water.  Labor  was  scarce  and  frequently  inexperienced,  and. 
therefore,  inefficient.  Unit  costs  were  greatly  increased,  because  oi 
generally  higher  prices  for  all  matericus  and  supplies,  increases  in 
wages,  and  great  loss  of  time  because  of  delays  due  to  high  water. 

CONTRACT  WORK. 

The  contract  for  furnishing  cylindrical  valves,  anchorages,  etc.,  for 
Locks  E  and  F  was  98  per  cent  completed  at  the  beginning  of  the 
fiscal  year,  and  was  brought  to  completion  during  tne  fiscal  year. 
Contract  for  steel  lock  gates  for  Lock  E  was  let  during  the  fiscal 
year  and  the  contractor  began  the  assembling  of  materials,  but 
actual  fabrication  of  gates  was  not  begun. 

HIRED-LABOR  WORK. 

Locks  -B,  0^  and  D. — The  work  done  at  these  locks  consisted  in  the 
completion  of  some  minor  items,  the  removal  of  some  old  plant, 
temporary  buildings,  and  materials  for  use  at  Locks  A,  E,  and  F, 
and  the  examination  of  some  flowage  claims  in  Pool  C. 

2676 
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Lock  E, — The  major  items  of  work  accomplished  at  Lock  E  during 
the  fiscal  year  are  as  follows: 


Items  and  unit. 


;  Quantity. 


Quantity 
to  date. 


Lock  proper: 

C^nmon  excavation. cable  yarda..; 

Rock  excavation do I 

Backfill do.. ..I 

Concrete do I 

Abutment,  common  excavation do I 


19,290 

a;  ass 

13,400 


The  cost  charge  on  the  foregoing  items  during  the  fiscal  year  was 
$72,079.66. 

In  addition,  principally  during  the  high- water  season,  a  cistern  was 
constructed  at  one  of  the  lock  houses,  improvements  ot  a  permanent 
character  in  the  way  of  roads  and  walks  were  made  to  the  lock 
grounds,  three  temporary  quarters  for  working  force  were  built,  a 
concreting  plant  installed  on  the  abutment  side,  large  quantities  of 
sand  and  gravel  for  concrete  were  pumped  and  stored,  and  a  consid- 
erable quantity  of  miscellaneous  construction  material  and  plant  ac- 
cumulated. The  total  cost  charge  at  Lock  E  for  the  fiscal  year  was 
$144,358.88. 

Loch  F, — The  major  items  of  work  accomplished  at  Lock  F  during 
the  fiscal  year  are  as  follows : 


Item  and  unit. 

Quantity. 

Unit  cost. 

Quantity 
to  date. 

cubic  yards. . 

1,832 

Rock  excavation 

Back  fill 

do.... 

do 

11,768 

$2.30 

17, 1» 
4  106 
3,320 

Concrete 

do.... 

1,533 

8.38 

The  cost  charge  on  the  foregoing  items  during  the  fiscal  year  was 
$39,979.23. 

In  addition,  during  the  fiscal  vear  the  force  at  Lock  F  received  at 
Kuttawa,  Ky.,  3  miles  from  Lock  F,  considerable  quantities  of  plant 
and  construction  materials  for  both  Locks  E  and  F,  and  transferred 
the  same  from  the  railroad  to  barges  for  delivery.  Some  work  was 
also  accomplished  toward  establishing  a  new  steamboat  and  ferry 
landing  at  Eddvville,  in  fulfillment  oi  the  conditions  imposed  when 
the  site  for  Lock  F  was  purchased. 

The  work  of  excavation  during  the  summer  of  1919  disclosed  un- 
favorable foundation  conditions  under  the  downstream  half  of  the 
lock  proper,  the  rock  ledge  breaking  up  into  a  mass  of  bowlders  and 
clay  with  no  solid  rock  at  a  reasonable  depth.  As  the  lower  approach 
excavation  must  be  made  before  the  lock  can  be  used,  and  is  largely 
in  rock  and  requires  a  coflferdam  for  its  economical  removal,  it  was 
decided  to  undertake  the  work  during  the  working  season  of  1920, 
with  a  view  to  shifting  the  location  of  the  lock  proper  into  the  lower 
approach,  should  a  good  foundation  be  found.  This  change  will  be 
economical  in  both  time  and  money  if  it  is  possible  to  make  it,  and  in 
the  meanwhile  excavation  at  the  present  site  will  be  continued,  as  this 
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will  be  necessary  should  the  lock  be  completed  there,  or  if  the  lock  is 
shifted  it  will  be  necessary  for  the  upper  approach  in  the  new  loca- 
tion. 

The  total  cost  charge  at  Lock  F  for  the  fiscal  year  was  $77,439. 
Work  at  both  Locks  E  and  F  was  much  hampered  during  the  fiscal 
year  by  an  unusually  short  working  season  in  1919,  the  cofferdams 
having  been  flooded  on  October  14.  The  labor  conditions  were  also 
decidely  unsatisfactory,  and  at  no  time  during  the  working  season 
was  it  practicable  to  secure  a  suflSicient  force  to  carry  on  the  work  at 
anything  like  the  rate  of  progress  that  should  be  made  under  normal 
conditions. 

Plant. — The  floating  plant  required  for  the  construction  of  Locks  E 
and  F  was  utilized  at  each  work  as  required,  and  during  the  fiscal  year 
repairs  to  this  plant  were  made  by  the  working  forces  at  the  locks^ 
except  in  the  cases  of  the  steamers  Hvwassee  and  Hermj^  which  were 
repaired  at  a  private  yard  at  Paducah^  Ky.,  at  costs  of  $18,410.48  and 
$5,045.10,  respectively.  The  construction  of  new  wooden  barge  No.  8 
was  begun  at  Lock  F  and  95  per  cent  completed.  Land  plant  at  both 
locks  was  repaired  as  required,  and  certain  articles  of  new  land  plant 
purchased.  The  total  cost  charge  for  new  plant  and  plant  repairs 
during  the  fiscal  year,  which  will  eventually  be  absorbed  in  the  costs 
of  the  work  on  which  utilized,  was  $54,323.07. 

Work  below  Lock  F. — ^A  survey  party  was  placed  in  the  field  in 
October,  1919,  to  make  investigation  of  the  localities  where  dredging 
is  required  under  the  project  below  Lock  F,  but  the  early  high-water 
season  prevented  the  securing  of  any  satisfactory  information. 

Maintenance. — ^A  small  amount  of  dredging  was  done  at  Canton 
Bar,  below  Lock  E,  to  remove  material  carried  into  the  channel  by 
a  caving  bank. 

Summary  of  costs  below  Nashville,  Tenn. 

Examination  of  land,  pool  of  Dam  O $263.  51 

Lock  B 99. 80 

Lock  C —3,  740.  59 

Lock  D 71. 50 

Lock  E 144, 358.  88 

Lock  F 77, 439. 00 

Survey  of  Big  Horse  Ford 318.52 

Dredging  Canton  Bar 232.61 

EiQuipinent,  plant  repairs,  etc 54,323.07 

Total 273, 366. 30 

Reimbursable. — Reimbursable  expenditures  during  the  year 
amounted  to  $4,088.35,  all  of  which  had  been  received  back  at  the  end 
of  the  year  except  $16. 

CONTRACTS  IN  FORCE. 
FOB  FURNISHING  IBON  AND  STEEL  WORK  FOR  LOCKS  E  AND  F. 

Contractor:  Nashville  Machine  C!o.,  Nashville,  Tenn. 

Amount  of  contract :  $22,478.89. 

Character  of  work :  Anchorages,  valves,  etc. 

Date  of  contract :  February  6,  1918. 

Date  of  beginning  work :  March  9,  1918. 

Date  of  expiration :  April  30,  1918. 

Time  limit  waived  by  E.  D.  117624/17.  May  27,  1918. 

Percentage  complete  June  30.  1920:  100. 
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FOB  rUBNISHINQ,  ESECTINO,  ETC.,  STEEL  LOCK  GATES,  LOCK  B. 

Contractor:  Nashville  Bridge  CJo.,  Nashville,  Term. 

Amount  of  cofitract :  $28,740,  for  four  steel  lock  gates. 

Character  of  work :  Steel  lock  gates. 

Date  of  contract :  March  18,  1920. 

Date  of  beginning  work :  Within  10  days  of  March  26, 1020. 

Date  of  expiration :  August  23,  1920. 

Percentage  complete  June  30,  1920:  0  (material  ordered). 


AFFROPBIATIONS. 

Previous  projects   (see  H.  Doc.  No.  1401,  63d  Cong.,  3d  sess., 
p.  438) » $460, 000. 00 

Present  project : 

July  13,  1892 $40,000.00 

Aug.  18,  1894 30,000.00 

June  3,  1806 80, 000. 00 

Mar.  3.  1899 100,000.00 

June  13,  1902  (amended) 180, 000. 00 

Mar.  3,  1905 10,000.00 

Mar.  3, 1909  (maintenance ;  allotted  Apr.  1, 1909).      10, 000. 00 

June  25,  1910  (locks  and  dams) 213,000.00 

June  25,  1910  (maintenance) 10,000.00 

Mar.  4,  1911  (locks  and  dams) 250,000.00 

July  25, 1912  (maintenance) 5,000.00 

July  25,  1912  (locks  and  dams) 300,000.00 

Mar.  4,  1913  (maintenance) 5,000.00 

June  23,  1913  (locks  and  dams) 200, 000. 00 

Oct.  2,  1914  (allotment  dated  Oct.  7,  1914) 210, 000. 00 

Mar.  4,  1915  (allotment  dated  Apr.  2,  1915) '378,000.00 

July  27,  1916 705, 000. 00 

Aug.  8,  1917  (allotment  dated  Oct  22,  1917) 632,000.00 

: 3,858,000.00 

Total  of  appropriations 3,818,000.00 

Amount  returned  to  surplus  fund 1, 732. 13 

Net  total 8, 816, 267. 87 

Receipts  from  sales,  etc.,  $7,099.63. 


2.  CUMBERLAND  RIVER,  TENN.  AND  KY. :  ABOVE  NASHVILLE.     (A2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  Cumberland  River  was  cleared  of  snags  and  other  obstructions 
from  Neelys  Island  to  the  proposed  site  of  Lock  No.  8,  a  distance 
of  107.6  miles ;  323  large  snags,  381  small  snags,  458  dead  or  leaning 
trees,  and  one  old  steamboat  hull  being  removed. 

During  the  high- water  season  the  snagging  plant,  consisting  of  the 
snagboat  and  gasoline  tender,  were  docked  at  the  boat  yard  at  Lock  A, 
and  such  repairs  made  from  funds  pertaining  to  the  indefinite  appro- 
priation for  operating  and  care  as  will  continue  them  in  service,  it 
IS  hoped,  until  the  end  of  the  calendar  year  1921,  by  which  time  their 
replacement  will,  it  is  hoped,  be  suflSiciently  under  way  for  the  new 

>  iDCluding  $155,000  appropriated  for  Camberland  RlTer,  TeniL  and  Ky.,  all  of  wbldi 
was  expended  below  Nasnvllle. 

>  Includes  $40,000  tranafterred  from  "  tCboYB  NaahylUe." 
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plant  to  begin  work  in  the  spring  of  1922.  While  the  provisions  of 
the  river  and  harbor  act  of  March  2, 1919,  precluded  any  active  opera- 
tions of  lock  and  dam  construction  until  the  passage  of  the  act  of 
June  5,  1920,  certain  preliminary  work,  such  as  the  preparation  of 
plans,  investigation  of  sites,  etc.,  was  authorized,  and  a  survey  was 
made  at  the  site  of  Lock  No.  8  to  determine  changes  in  bank  line  since 
its  location  in  1898,  the  amount  of  land  required  on  the  lock  side,  and 
a  right-of-way  to  the  nearest  public  road.  The  land  on  the  abutment 
side  had  been  purchased  at  the  time  of  its  location.  Plans  for  Lock 
No.  8  were  begun  and  carried  well  toward  completion,  and  two  small 
fiatboats  were  constructed  at  the  boat  yard  at  Lock  A  for  investigat- 
ing the  sites  of  locks  above  No.  8  by  driving  steel  rods  to  develop  the 
rock  foundation.  In  June  a  party  took  the  field  to  make  examina- 
tions for  the  locations  of  locks  above  No.  8  in  Tennessee,  making  an 
examination  en  route  for  a  transfer  station  at  Carthage,  Tenn.,  from 
rail  to  river ;  this  being  the  nearest  point  at  which  plant,  materials, 
etc.,  required  for  the  construction  of  these  locks  can  be  received  by 
rail. 

The  expenditures  for  snagging  were  $6,643.70  and  for  the  work 
preliminary  to  lock  and  dam  construction  $6,314.57,  of  which 
$2,936.98  was  for  the  construction  of  the  two  flat  boats. 

In  addition  to  the  list  given  on  page  2925,  Annual  Report,  1919,  the 
following  claims  have  been  presented  during  the  fiscal  year  for  dam- 
ages to  land  alleged  to  have  been  sustained  as  the  result  of  the  con- 
struction of  dams  on  the  Cumberland  River  : 


Name  of  claimant. 


Dam. 


Amoant 
olaimod. 


Statiu. 


L.H.Wyatt 

A.  I>.  Ctmningham 
K.F.MoConam... 


C. 
C. 
C. 


Not  stated. 

$2,000 

3,000 


Pending  inTtstigatian. 
Do. 
Do. 


Reimbursable. —  Reimbursable  expenditures  during  the  year 
amounted  to  $694.67,  all  of  which,  except  $6.66,  has  been  received 
back. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects   (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  pp. 
437-438) *  $366, 252. 94 

Present  project: 

Aug.  5. 1886 $75, 000. 00 

Aug.  11,  1888 200,000.00 

Sept.  19,  1890 ■230.000.00 

July  13,  1892 •249,747.06 

^IndadeB  $20,262.94  expended  tinder  the  canalization  project  for  Smith  Shoals  and 
reported  prior  to  1016  as  expended  under  the  present  project  ^  _   .^^ 

*  BxdnsiTe  of  $20,000  expended  on  the  prefrfous  project  for  the  canalisation  of  Smith 
ShoalBi 

•  BxclnsiTe  of  $262.94  expended  on  the  previous  project  for  the  canalisation  of  Smith 
Shoals. 
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Present  project — Continued. 

Aug.  18,  1894 : $200,000.00 

June  3,  1896 20,000.00 

June  4,  1897  (sundry  civil  act) 350,000.00 

July  1, 1898  (sundry  civil  act) 250, 000. 00 

Mar.  3, 1899 100, 000. 00 

June  13.  1902  (amended) 200.000.00 

Mar.  3,  1905 124, 000. 00 

June  30, 1906  (sundry  civil  act) 120, 000. 00 

Mar.  2,  1907 150,000.00 

Mar.  4,  1907  (sundry  civil  act) 30, 000. 00 

May  27, 1908  (sundry  civil  act) 200, 000. 00 

Mar.   3,    1909    (maintenance),    allotment   dated 

Apr.  1,  1909 10,000.00 

Mar.  4,  1909  (sundry  civil  act) 250, 009. 00 

June  25,  1910  (maintenance) 10, 000. 00 

June  25,  1910  (Lock  and  Dam  21) 85,000.00 

Feb.  27,  1911  (Locks  3-7) 85,000.00 

July  25,  1912  (maintenance  and  flowage  rights)-  7,500.00 

Mar.  4,  1913  (maintenance) 5,  dOO.  00 

July  27,  1916  (maintenance) 5,000.00 

Aug.  8, 1917  (allotment  dated  Oct.  22.  1917) 5, 000.  00 

July  18,  1918 5,000.00 

Mar.  2,  1919 340, 000. 00 

June  5, 1920  (maintenance),  allotment  dated  June 

15,  1920 10, 000. 00 

$3, 316, 247.  06 

Total  of  appropriations _• 3,682,500.00 

Transferred  to  "  Below  Nashville  "  by  act  of  Mar.  4, 1915 40  000. 00 

Total 3. 642, 500.  00 

Receipts  from  sales,  etc.,  $19,807.97. 


3.  OPERATING  AND  CARE   OF   LOCKS   AND   DAMS   ON   CUMBERLAND 

RIVER. 

'  The  usual  work  of  operating  the  locks  and  caring  for  the  locks, 
dams,  buildings,  grounds,  and  other  property  was  carried  on  during 
the  j^ear.  All  work  was  done  by  hired  labor,  with  the  use  at  diflfer- 
ent  times  of  the  steamers  Warioto  and  Hiwassee;  derrick  boats  No8. 
5,  5,  5,  and  H;  barges ;  and  other  plant  belonging  to  the  Cumberland 
River  work. 

Locks  and  dams. — At  Lock  D,  2,100  cubic  yards  of  mud  were  re- 
moved from  the  lock  chamber  and  the  lock  gates  were  painted.  At 
Lock  B,  2,465  cubic  yards  of  mud  were  removed  from  lock  chamber 
and  3  large  logs  were  removed  from  the  ujjper  approach.  The 
lock  gates  were  painted.  At  Lock  A,  2,470  cubic  yards  of  mud  were 
removed  from  lock  chamber  and  60  cubic  yards  of  stone  and  mud 
were  removed  from  poolj  a  reinforced  concrete  guard  wall  replaced 
the  old  wooden  guard  crib,  at  a  cost  of  $14,348.98.  At  Lock  No.  1, 
2,116  cubic  yards  of  mud  were  removed  from  lock  chamber.  At  Lock 
No.  2,  2,880  cubic  yards  of  mud  were  removed  from  lock  chamber 
and  573  cubic  yards  from  the  upper  approach;  lock  gates  were 
painted.  At  Lock  No.  3,  80  cubic  yards  of  mud  were  removed  from 
lock  chamber;  upper  and  lower  gates  were  repaired,  by  removal  of 
decayed  parts  of  quoin  and  miter  posts,  with  replacement  of  new 
wood ;  the  lock  gates  were  painted.  At  Lock  No.  4,  150  cubic  yards 
of  mud  were  removed  from  lock  chamber;  4,000  feet  b.  m.  of  new 
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sheathing,  126  cubic  yards  of  rock,  and  60  cubic  yards  of  clay  were 
used  in  repairs  to  dam ;  the  upper  and  lower  gates  were  repaired  by 
removal  oi  decayed  parts  of  quoin  and  miter  posts  with  replacement 
of  new  wood ;  the  lock  gates  were  painted.  At  Lock  No.  5,  550  cubic 
yards  of  mud  were  removed  from  lock  chamber  and  245  cubic  yards 
from  the  upper  approach ;  lock  gates  were  painted.  At  Lock  No.  6, 
2,240  feet  b.  m.  new  sheathing  and  65  cubic  yards  of  rock  were  used 
in  repair  of  dam ;  lock  gates  were  painted.  At  Lock  No.  7,  250  cubic 
yards  of  mud  were  removed  from  the  lock  chamber ;  2,916  feet  b.  m. 
new  sheathing,  49  cubic  yards  rock,  and  60  cubic  yards  of  small  rock 
were  used  in  repair  of  dam ;  filling  valve  chains  were  repaired  by  a 
diver. 

Pools. — Snag  boat  No.  1  and  gasoline  tender  No.  1  worked  over  the 
river  from  site  of  proposed  Lock  No.  8  to  Lock  No.  2,  a  distance  of 
116  miles,  and  removed  178  large  snags,  24  small  snags,  and  cut  58 
leaning  trees.  During  June  the  snag  boat  removed  one  large  tree 
washed  into  the  river  just  above  Lock  No.  1,  and  at  the  close  of  the 
fiscal  year  a  wrecked  barge  in  Nashville  Harbor  was  being  removed. 

Hovses  ai\d  grounds. — Minor  repairs  were  made  to  the  various  lock 
houses,  outbuildings,  and  fences.  At  Lock  C  the  temporary  building 
used  as  a  residence  was  repaired  with  a  new  roof  and  the  gardens 
and  lawns  were  fenced.  At  Lock  A  a  new  roof  was  put  on  a  tem- 
porary building.  At  Lock  No.  1  the>oofs  of  both  houses  were 
painted.  At  Lock  No.  2  repairs  were  made  to  both  lock  houses,  new 
columns  for  the  porch  of  one  lock  house  being  provided,  and  a  new 
roof  was  put  on  the  storehouse.  At  Lock  No.  3  the  porches  of  the 
two  lock  houses  were  painted.  At  Lock  No.  4  the  tin  roofs  of  porches 
and  floors  of  lock  houses  were  painted.  At  Lock  No.  6  fencing  was 
placed  around  reservation.  At  Lock  No.  21  the  two  lock  houses  were 
painted.  On  all  of  the  lock  grounds  grass  and  weeds  were  kept  cut 
and  minor  repairs  made  to  roads  by  the  lock  force. 

Ccmstruction  and  repair  of  plant. — Lock  A  was  used  generally  for 
the  benefit  of  Ihe  Cumberland  Kiver  improvement  in  the  construction 
and  repair  of  floating  plant,  the  storage  and  repair  of  machinery 
and  other  plant,  and  as  a  receiving  and  distributing  point  for  some 
materials  and  supplies.  The  following  work  pertaining  to  the  work 
of  operating  and  care  was  accomplished  during  the  fiscal  year :  The 
steamer  John  is  under  reconstruction,  the  hull  being  about  75  per 
cent  completed  at  the  end  of  the  fiscal  year,  at  a  cost  of  $2,292.41.  A 
new  steel  hull  for  derrick  boat  No.  1  (formerly  derrick  boat  No.  lli) 
was  built  under  contract  at  Jeffersonville,  Ind.,  by  the  Howard  Ship- 
yards &  Dock  Co.,  but  had  not  yet  been  delivered  at  Lock  A  at  the 
close  of  the  fiscal  year;  contract  price,  $14,973.  Gasoline  tender 
No.  1  and  snag  boat  No.  1  were  docked  and  repaired,  at  costs  of 
$1,316.12  and  $1,873.10,  respectively.  Repairs  were  made  to  the 
steamer  WariotOp  consisting  of  new  woodwork  of  the  wheel,  paint- 
ing the  cabin  inside  and  outeide,  minor  repairs,  and  repairs  to  boiler, 
at  a  cost  of  $1,055.  Dump  scow  No.  6  was  repaired,  calked,  and 
painted,  at  a  cost  of  $337.96.  Derrick  boat  No.  3  was  repaired  with 
a  new  boom  and  mast,  and  minor  repairs  to  engine,  bucket,  etc.,  at  a 
total  cost  of  $286.94. 

Reimbursable. — Reimbursable  expenditures  amounting  to  $1,277.68 
were  made  during  the  year,  all  of  which  was  received  back. 
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CONTRACTS  IN  FORCE. 
FOB  BUITJ)ING  STEEL  HULL  DERRICK  BOAT  NO.    1. 

Ck)iitractor :  Howard  Ship  Yards  &  Dock  Co.,  JeffersonviUe,  Ind. 

Amount  of  contract ;  $14,978. 

Character  of  work :  Construction  and  delivery  of  steel  hull  for  derrick  boat. 

Date  of  Contract:  February  24,  1920. 

Date  of  beginning:  Within  10  days  of  March  13, 1920. 

Date  of  expiration :  August  13,  1920. 

Percentage  complete  June  30,  1920 :  Practically  completed. 


EXPENDIT  U  RES. 


Summary  of  expenditures  for  the  fiscal  year  ending  June  SO,  1920, 

Administration $8, 330. 53 

Operation  of  locks  and  dams ^ 17, 823. 99 

Maintenance  tmd  repairs 28, 329. 38 

Improvement  and  reconstruction 13, 260. 13 

Channel  work ., 9, 006. 62 

Surveys  and  examinations  to  determine  present  condition  of  dams 26. 16 


Total 76, 776. 71 

Expenditures  &v  flsixa  years. 


1906 $5, 601. 30 

1007 6, 950. 58 

1908 16, 623. 95 

1909 31, 801. 58 


1910 

1911- 


1912. 


1913 

1914 


33,055.73 

32, 508. 78 

98,673.62 

129,562.88 

162, 868. 59 


1915 1103,945.94 

1916 47. 635. 59 

1917 44, 081. 77 

1918 61, 275. 92 

1919 74, 463. 74 

1920 76, 776. 71 


Total 


..    925,826.68 
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IMPROVEMENT  OF  RIVERS  AND   HARBORS  IN  THE  CHATTANOOGA, 

TBNN.,  DISTRICT. 


REPORT  OF  LIEUT,  COL.  LYTLE  BROWN,  CORPS  OF  ENGINEERS. 


nCPBOVXlCENTS. 

IThe  letters  and  flgures  in  parentheseB  indicate  the  group,  and  the  numerical  order  in  the 
groups  to  whidi  the  respectlTe  improvementa  belong  for  parpoaes  of  appropriation.] 


Page. 

1.  Tennessee  River  above  Chat- 

tanooga (Al)-.-- 2583 

2.  Tennessee  River,  Chattanooga 

to  Riverton,  except  Browns 
Island  to  Florence  (A2)..    2586 

3.  Tennessee  River,  below  River- 

ton  (A3) 2591 

4.  Operating  and  care  of  Hales 

Bar  Lock 2593 


FagSL 

5.  Operating  and  care  of  Colbert 

Shoals  Canal  (head  of  Col- 
bert Shoals  to  Riverton) „.    2594 

6.  French     Broad     and     Little 

Pigeon  Rivers,  Tenn 2595 

7.  Clinch  River,  Tenn.  and  Va. 

(Bl) 2596 

8.  Hiwassee  River,  .Tenn.  (B2)_    2596 


FOB  DESCBn*TTON  OF  IMPROlTilMENTB  IN  THIS  DISTRICT,  SEE  PAGES  1295  TO   1325. 

Note. — Quantities  as  given  in  the  report,  whether  for  excavated  rock  or 
gravel,  for  quarried  rock,  or  for  rock  used  in  dikes,  are  for  "  place  measure- 
ment " — that  is,  they  represent  in  each  case  the  space  occupied  by  the  material 
in  situ.  For  estimated  quantities  of  excavation  an  allowance  of  1  foot  *'  over- 
cut"  is  made.  Extraordinary  repairs  to  plant  are  considered  as  increasing 
the  value  of  the  plant  to  the  extent  of  the  cost  of  the  repairs.  All  ordinary 
repair  costs,  and  depreciation  on  original  cost  plus  extraordinary  repairs  during 
the  year,  have  been  distributed  into  the  different  items  of  open-channel  work. 

TENNESSEE   RIVER,   TENN.,   ALA.,  AND  KT.      (GROUP   A.) 

1.  TENNESSEE  RIVER  ABOVE  CHATTANOOGA.     (Al.) 

OPERATIONS    DURING   THE    FISCAL   TEAR. 

Operation  of  floating  plant. — Operations  were  carried  on  with  two 
working  parties  during  the  periods  July  1  to  July  28,  1919,  and 
October  1  to  11,  1919,  and  with  one  working  party  during  the 
remainder  of  the  year,  the  other  party  being  transferred  to  work 
in  the  Hales  Bar  pool  and  at  the  Hales  Bar  lower  lock  approach. 

Partv  No.  1  worked  at  Coulter  Island  and  Sister  Island  Shoals 
from  July  1^  1919,  to  January  24,  1920,  when  suspension  was  neces- 
sitated by  high  water  and  unfavorable  weather  conditions  and  all 
plant  was  moved  to  Chattanooga  for  repairs.  Work  was  again  re- 
sumed on  June  28,  1920,  and  continued  till  the  end  of  fiscal  year. 
During  the  former  period  this  party  was  equipped  with  the  follow- 
ing plant :  Dredges  TeJlico  and  NolicKucky^  steamer  ChUhowee^  der- 

ck  Doats  Nos.  4^  6^  and  13^  nine  barges,  one  supply  boat,  two  quarter 

2583 
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boats,  one  oil  boat,  one  drill  outfit,  three  dump  scows,  and  two 
launches.  During  the  latter  period  the  same  plant  was  used,  except 
dredge  Nolichucky^  derrick  boat  No,  ^,  2  barges,  1  quarter  boat, 
and  1  launch.  This  plant,  together  with  certam  other  plants,  was 
transferred  to  the  Widows  Bar  Lock  construction  work  below  Chat- 
tanooga. 

Party  No.  2  worked  at  North  Chickamauga  Shoals  from  July  1 
to  28  and  October  1  to  11,  1919,  completing  this  work,  and  was 
equipped  during  the  greater  part  of  the  time  with  the  following 
plant:  Dredge  Kwaamd^  steamer  Ocoee^  derrick  boat  No.  7,  drifl 
tender  No.  -^,  1  drill  outfit,  1  pump  boat,  1  tool  boat,  5  quarter  boats, 
2  launches,  10  barges,  3  dumpscows,  1  storage  boat,  and  1  flat  boat. 

In  May  and  June,  1920,  the  following  floating  plant  was  trans- 
ferred to  the  Widows  Bar  Lock  construction  work  below  Chatta- 
nooga :  Dredge  Nolichuchy^  derrick  boat  No.  4,  drill  tender  No.  4,  2 
quarter  boats,  6  barges,  and  2  dump  scows. 

Shortage  of  labor  and  materials  considerably  retarded  such  work 
as  was  undertaken  during  the  year.  No  open-channel  work  was  prac- 
ticable between  January  1  ana  May  1, 1920,  due  to  unfavorable  river 
and  weather  conditions.  High  water  in  December,  1919,  occasioned 
material  delays,  and  all  plant  remained  idle  at  Chattanooga  with 
reduced  forces. 

Coulter  Island  Shoals  {US  miles  above  Chattanooga) . — For  descrip- 
tion of  this  obstruction  and  work  done  prior  to  the  fiscal  year,  see 
Annual  Reports  for  1918,  pages  2808  and  2859,  and  Annual  Report  for 
1919,  page  2933.  Work  was  carried  on  at  this  locality  from  July  1, 
1919,  to  January  24, 1920,  and  from  June  28  to  June  30,  1920.  Dur- 
ing the  periods  operations  were  carried  on  2,241  holes,  aggregating 
9,234  linear  feet  in  depth,  were  drilled  and  blasted,  at  a  cost  or 
$26,750.09,  or  $2.89  per  linear  foot,  200,000  square  feet  of  channel 
being  covered.  Gravel,  amounting  to  33,299  cubic  yards,  was  removed 
from  the  channel,  at  a  cost  of  $40,166.16,  or  $1.20  per  cubic  yard ;  and 
15,195  cubic  yards  of  rock  were  excavated  at  a  cost  of  $29,848.14,  or 
$1.96  per  cubic  yard.  In  cleaning  channel  operations,  2,720  linear 
feet  full  channel  width  was  cleaned,  at  a  total  cost  of  $1,141.39.  Ex- 
cavated material,  amountng  to  666  cubic  yards,  was  placed  in  dikes 
at  a  total  cost  of  $1,117.63,  or  $1.68  per  cubic  yard.  AH  dikes  were 
gone  over  and  lowered  to  proper  height  of  1^  to  2  feet  above  extreme 
K)w  water.  The  work  as  a  whole  was  96  per  cent  completed  at  the 
end  of  the  year. 

Sister  Island  Shoals  (137  miles  above  Chattanooga). — ^At  the  be- 
ginning of  the  fiscal  year  the  dredge  Nolichucky  was  stationed  here 
ready  to  start  dredging  material  not  requiring  drilling  and  blasting 
operations.  However,  a  probing  party  from  the  drec^e  soon  ascer- 
tained that  there  was  little,  if  any,  soft  material  here  and,  as  auxiliary 
drilling  and  blasting  outfits  were  not  available,  the  attempt  to  begin 
operations  was  abandoned  during  July  and  the  dredge  was  moved  to 
(Joulter  Island  Shoals.  Fifteen  cubic  yards  of  gravel  had  been 
dredged.    The  total  cost  of  work  referred  to  above  was  $2,264.16. 

North  Chickamauga  Shoals  (7  miles  above  Chattanooga). — ^For 
description  of  this  obstruction  and  work  done  prior  to  the  fiscal  year 
see  Annual  Report  for  1919,  page  2934.    During  the  current  fiscal 
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year  1^0  cubic  yards  of  stone  were  quarried,  at  a  cost  of  $4,099.05, 
or  $3.33  per  cubic  yard;  1,590  cubic  yards  of  quarried  stone  were 
placed  in  1,016  linear  feet  of  dikes,  at  a  cost  of  $7,530.28,  or  $4.78 
per  cubic  yard ;  and  the  full  channel  width  was  swept  for  an  aggre- 
gate length  of  2,680  feet,  at  a  cost  of  $961.34.  All  dikes  were  low- 
ered to  the  proper  height  of  li  to  2  feet  above  extreme  low  water. 
The  improvement  of  this  obstruction  was  completed  on  October  11, ' 
1919. 

Chdttanooga  boat  yard. — ^During  the  winter  season,  while  all  float- 
ing plant  was  moored  at  the  Chattanooga  boat  yard,  floating  plant 
pertaining  to  party  No.  2  dredged  the  area  immediately  in  front  of 
the  Government  property,  excavating  6,575  cubic  yards  of  mud,  at 
a  cost  of  $1,021.73,  or  $0,155  per  cubic  yard. 

Construction^  and  repair  of  plant. — An  effort  was  made  to  repair 
aU  plant  pertaining  to  parties  Nos.  1  and  2  during  the  high-water 
season  (January  to  April,  inclusive)  at  the  Chattanooga  boat  yard, 
but  delay  in  receipt  of  lumber  greatly  retarded  the  work,  with  re- 
sult that  all  desirable  repairs  were  not  made  and  such  repairs  as 
were  absolutely  necessary  were  not  completed  at  the  end  of  the  fiscal 

J  rear.  This  delayed  the  departure  of  party  No.  1  to  its  working 
ocality  above  Chattanooga  and  party  No.  2  to  its  working  locality 
below  Chattanooga.  All  repairs  which  were  of  any  consequence 
were  made  at  the  Chattanooga  boat  yard.  All  costs  incurred  at  the 
boat  yard  have  been  prorated  into  the  repair  and  construction  work 
and  open-channel  work  applicable. 

The  construction  of  three  barges  {Nos.  92^  93^  and  S^),  one  dump 
scow  {No.  21)^  and  three  drill  rafts  {Nos.  41^  42 ^  and  43)  were  com- 
pleted for  use  above  and  below  Chattanooga,  all  at  a  cost  of  $14.- 
471.95.  New  hull  for  steamer  Ghilhowee  is  4  per  cent  completed, 
at  a  cost  of  $241.09;  pump  boat  No.  1  and  derrick  boat  No.  7  were 
converted  into  underwater  saw  boats  for  use  in  the  Hales  Bar  section, 
at  a  cost  of  $1,900.12.  Cabin  from  oil  boat  No.  2  was  enlarged  and 
placed  on  barge  55,  at  a  cost  of  $1,765.62;  repairs  chargeable  to 
above  Chattanooga  and  Chattanooga  to  Browns  Island  were  made 
to  two  steamers,  at  a  cost  of  *  $2,085.02 ;  three  dredges,  at  a  cost  of 
$6,968.35 ;  four  derrick  boats,  at  a  cost  of  $12,065.02 ;  seven  barges, 
at  a  cost  of  $4,481.80;  one  drill  tender,  at  a  cost  of  $860.26;  four 
dump  scows,  at  a  cost  of  $1,971.34;  seven  quarter  boats,  at  a  cost  of 
$1,990.34;  three  drill  rafts,  at  a  cost  of  $450.28;  one  pump  boat,  at 
a  cost  of  $1,154.60;  three  launches,  at  a  cost  of  $782.04;  one  tool  boat, 
at  a  cost  of  $330.87;  and  one  storage  boat,  at  a  cost  of  $1,191.26;  a 
total  cost  of  $34,331.18  for  all  repairs. 

The  following  is  a  summary  of  the  cost  of  all  operations  in  this 
section  of  the  river  during  the  year : 

Net  field  cost $60, 423. 96 

Construction  and  reconstruction  of  plant 16, 518. 66 

Extraordinary  repairs  to  plant 17,478.84 

Ordinary  repairs,  alterations,  and  additions  to  plant 7, 579. 88 

Caring  for  fleets  while  not  working,  and  similar  expenses 83, 615. 85 

Equipment  purchased 4, 369.  58 

Depreciation  of  plant l^i  666. 48 

District  and  division  office  charges 8,254.68 

Total * 157. 907. 93 
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Reimbursable. — On  July  1^  1919,  $43.13  was  reimbursable.  During 
the  fiscal  year  $1,162.87  additional  was  expended.  All  this  was  re- 
ceived back  during  the  year. 

OONTRAOTS  IN  FORGE. 

None. 


AFFHOFBIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p. 

563) ^ : » $866, 760. 37 

Present  project: 

(1)  Caney  Creek  Lock  and  Dam — 

July  25,  1912 $15,000.00 

Mar.  4,  1913 '10,614.57 

25, 614.  57 

(2)  Open-channel  work — 

July  25,  1912 90,000.00 

Mar.  4,  1913 210,000.00 

Mar.  4, 1915  (allotment  dated  Apr.  1, 1915) ».  •  150, 000. 00 
Mar.  4,  1915  (allotment  dated  June  2, 1916) .      14, 000. 00 

July  27,  1916 300,000.00 

Aug.  8,  1917  (allotment  dated  Aug.  29, 1917).  *  300, 000. 00 
Received  by   transfers   from    Caney   Creek 

Lock  and  Dam 289, 385. 43 

July  18,  1918 160,000.00 

June  5,  1920  (allotted  Aug.  15,  1920) «: 20,000.00 

Transferred  from  Chattanooga  to  Riverton.      15,000.00 

1, 548, 385. 43 

Grand  total  of  all  appropriations 2,440,760.37 

Receipts  from  sales,  etc.,  $81,536.73. 


2.  TENNESSEE  RIVER— CHATTANOOGA  TO   RIVERTON    (EXCEPT 
BROWNS  ISLAND  TO  FLORENCE).     (A2.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

HALES  BAB. 

Snagging  in  the  Hales  Bar  pool, — An  allotment  of  $50,(X)0  was 
made  from  the  river  and  harbor  act  of  August  8,  1917,  for  the  pur- 
pose of  removing  trees  and  stumps  between  the  old  and  new  timber 
lines  along  the  edges  of  the  Hales  Bar  pool.  Due  to  the  shortage  of 
floating  equipment  for  the  work,  to  the  necessity  of  constructing 
underwater  saw  outfits  and  to  the  more  pressing  need  of  auxiliary 
plant  elsewhere,  little  active  field  work  was  done  during  the  year. 
Two  complete  underwater  sawboats  were  provided  at  the  Chatta- 
nooga boat  yard  by  remodeling  pump  boat  No,  1  and  derrick  boat 
No.  7.  These  boats  were  tested  in  actual  tree  cutting  operations  in 
the  pool  and  found  to  be  satisfactory.    The  cost  of  work  done  dur- 

>  BxclUBiye  of  $510.00  expended  on  Little  Tennessee  River  in  accordance  with  terms  of 
act  of  Mar.  3,  1905,  and  inclusive  of  $57,081.85  expended  under  the  present  project  for 
open-channel  work. 

*  BxdnsiTe  of  $280,885.48  transferred  to  opeurchannel  work  by  departmental  authority. 

•Including  $8,210  transferred  from  appropriation  for  Clinch  and  Hiwassee  Rivers^ 
Tenn. 

«  Excludes  $26t000  transferred  to  the  **  Florence  to  Riverton  "  section  on  July  16,  1918. 
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ing  the  year  (including  purchase  of  equipment,  depreciation,  etc.) 
was  $10,478.07.  The  oegi-ee  of  completion  at  end  of  year  was  10 
percent. 

Lower  approach  to  Hales  Bar  Lock. — For  description  of  this  ob- 
struction and  work  done  prior  to  the  fiscal  year  see  Aimual  Beport 
of  1918,  page  2863.  During  the  current  fiscal  year  4,859  cubic  yards 
of  rock  were  excavated  at  a  cost  of  $18,409.42,  or  $3.78  per  cubic 
yard ;  1,774  holes  were  drilled  and  blasted.,  aggregating  10.612  linear 
feet  in  depth,  at  a  cost  of  $21,473.23,  or  ^.02  per  linear  toot;  2,16& 
cubic  yards  of  excavated  rock  were  placed  in  14,397  square  yards  of 
riprap  on  the  bank  below  the  lock,  at  a  cost  of  $9,461.76,  or  $0.66  per 
square  yard ;  1,200  linear  feet  of  full  channel  width  were  cleaned  of 
all  high  places  left  by  dredging  operations,  at  a  cost  of  $4,307.30. 
The  degree  of  completion  at  end  of  year  was  90  per  cent. 

Bridgeport  Island, — Between  September  4  and  8,  1919,  plant  per- 
taining to  party  engaged  at  Hales  Bar  approach  towed  176  cubic 
yards  of  excavated  rock  from  Hales  Bar  to  Bridgeport  Island,  16 
miles  downstream,  and  placed  same  in  old  dike,  repairing  same  for  a 
length  of  226  linear  feet,  at  a  cost  of  $486.66,  or  $2.78  per  cubic  yard. 

HAIBB  BAB  TO  BBOWNS  XBLAHD. 

Widows  Bar  Loch. — ^The  survey  of  the  lock  site,  which  was  76  per 
cent  complete  at  the  beginning  of  the  year,  was  completed^  the  left 
bank  being  cross-sectioned  for  about  3,000  feet,  probing  bemg  made 
under  the  abutment  and  dam  sites,  and  16  additional  holes  being 
cored  with  the  diamond  drill. 

Preparations  for  lock  construction  were  begun  by  hired  labor.  The 
steamer  McPherson^  dredge  Nolichucky^  derrick  boat  No.  4?  drill 
tenders  Nos.  3  and  4,  barges  22, 25R,  36,  76,  77,  79, 8g,  and  94,  dump 
scows  H  and  IS,  and  quarter  boats  5,  6, 8,  20,  and  21  were  assembled 
at  the  lock  site  and  43  cars  of  material  and  equipment  were  received 
and  unloaded,  including  one  10-ton  locomotive  crane,  two  6-ton  gaso- 
line locomotives,  16  flat  cars,  6  dump  cars,  and  Dodge  touring  car. 
Loose  material  under  site  of  cofferdam  was  dredged  for  a  distance  of 
260  feet,  860  cubic  yards  being  removed.  Timbers  for  66  feet  of 
cofferdam  were  framed.  Trees  were  cut  from  the  roadway  for  a 
distance  of  400  feet,  and  100  feet  of  ditch  for  sewer  pipe  were  dug. 
An  unloading  derrick  was  erected  at  Bridgeport,  Ala.,  and  the  crane 
put  in  operation  at  the  lock.  Temporary  building  work  was  partly 
completed  as  follows: 

Per  cent. 

Mess  hall,  20  by  100  feet,  with  24  by  60  foot  wing 75 

Dorinitor>%  24  by  80  feet,  for  white  laborers 90 

Lavatory,  16  by  00  feet,  for  white  laborers 90 

Dormitory,  24  by  80  feet,  for  negro  laborers * 25 

Warehouse,  30  by  100  feet 20 

The  cost  of  the  work  was  as  follows : 

Survey $1. 840. 4» 

Diamond  drilling 1, 182.  77 

Installation  of  plant 7, 489. 80 

Temporary  buildings 15, 500. 48 

Road 178. 17 

Sewer  system 019.61 

Cofferdam '         .  5*> 


Digitized  by  VjOOQIC 


2588        REPORT  OF   CHIEF  OF  ENGINEERS,   U.   S.  ARMY,  1920. 

Water   supply $587. 56 

Equipment  purchased 5, 610. 21 

Caring  for  property  while  not  working 2, 934. 25 

Ordinary  repairs  to  floating  plant 2, 679. 33 

Depreciation  of  plant 2, 766. 64 

District  and  division  office  charges - 3,545.28 

Total 52, 208. 00 

Belief  ante  Lock. — ^The  resurvey  of  the  original  lock  site,  which 
was  75  per  cent  completed  at  the  beginning  of  the*  year,  was  com- 
pleted. Probings  were  made  under  the  dam  and  abutment  sites  and 
in  the  lower  approach  to  tte  lock.  The  latter  showed  a  large  amount 
of  rock  excavation  necessary,  and  it  is  believed  that  a  better  site  can 
be  found  in  the  vicinity  where  only  a  small  amount  of  approach  ex- 
cavation will  be  necessary.    The  cost  of  the  work  was  $1,737.20. 

ReiTTiburadble. — Reimbursable  expenditures  amounting  to  $155.76 
were  made  and  received  back  during  the  year. 

FIX>RENCE  TO   COLBERT    SHOALS. 

Work  to  he  done. — At  the  beginning  of  the  fiscal  year  this  work 
was  reported  as  99  per  cent  complete,  the  work  remaining  to  be  done 
consisting  of  the  removal  of  ridge  of  rock  along  outer  edge  of  channel 
at  Buck  Island  Shoals.  The  work  known  to  be  necessary  was  done, 
and  a  depth  of  5  feet  at  low  water  secured  at  Buck  Island.  However, 
a  survey  of  dredged  channels  at  Florence  and  Tuscumbia  Bar  indi- 
cated a  large  amount  of  rock  above  grade.  Work  was  carried  on  at 
Tuscumbia  JBar  during  the  fiscal  year,  and  a  depth  of  4  feet  at  extreme 
low  water  secured  for  a  width  oi  75  feet.  Until  the  survey  has  been 
completed,  no  estimate  can  be  made  of  work  necessary  to  secure  full 
projected  depth  for  this  entire  section  of  the  river. 

uperation  of  floating  plant. — ^The  dredge  Tennessee^  tow  boat 
Lookout^  derrick  boats  10  and  iff,  1  drill  raft,  3  dump  scows,  4  barges, 
1  launch,  and  1  quarterboat  constituted  the  working  fleet  auring  the 
time  work  was  carried  on  in  this  section.  This  fleet  was  engaged  in 
work  below  Riverton  the  larger  part  of  the  year.  Working  conmtions 
have  been  very  unfavorable,  considerable  interference  resulting  from 
high  waters. 

^uck  Island  Shoah. — For  description  of  this  obstruction  and  state- 
ments of  previous  work,  see  Annual  Reports  for  1916, 1917, 1918,  and 
1919,  pages  2721, 2815, 2864.  and  2939,  respectively.  During  the  fiscal 
year,  750  feet  of  channel,  full  width  was  cleaned,  at  a  cost  of  $6,262.46, 
thus  completing  the  improvement. 

Tu8cu7nhia  Bar. — For  description  of  this  obstruction  and  statement 
of  previous  work,  see  Annual  Reports  of  1917  and  1918,  pages  2813 
and  2864,  respectively.  During  the  fiscal  year  the  left  half  of  channel, 
9,239  feet  in  length,  was  swept  with  rafts  and  loose,  scattering  rocks 
removed,  at  a  cost  of  $12,700.19.  The  cleaning  of  the  right  half  of 
channel  will  complete  this  improvement. 

Survey. — It  was  discovered  during  the  previous  fiscal  year  that  an 
error  had  been  made  in  establishing  the  elevation  of  the  low-water 
surfaces  at  Florence  Shoal  and  Tuscumbia  Bar,  and  that  the  depths 
to  which  the  channel-cleaning  operations  had  been  carried  were  0.8 
foot  and  about  0.5  foot,  respectively,  less  than  the  project  depth  at-, 
these  places.  During  the  fiscal  year,  a  survey  of  the  channel  from 
Florence  to  Colbert  Shoals  was  begun.    Survey  of  Tuscimibia  Bar 
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was  90  per  cent  complete  at  the  end  of  year,  all  high  places  being 
located  by  sounding  and  stadia.   Cost  of  survey,  $5,734.25. 

Construction  and  repair  of  plant. — No  plant  was  constructed  dur- 
ing the  fiscal  year.  Launch  ^o.  6  was  reconstructed  at  a  cost  of  $468. 
Extraordinary  repairs  were  made  to  barges  35  and  82  at  the*Muscle 
Shoals  boat  yard.  Ordinary  repairs  were  made  in  the  field  as  follows : 
Towboat  Lookout^  $1,691.13;  derrick  boat  16^  $115.66;  derrick  boat 
10^  $443.57 ;  dredge  Tennessee^  $1,875.62 ;  dump  scow  5,  $165.96 ;  dump 
scow  ii,  $142.28;  dump  scow  i«,  $101.33;  quarter  boat  i/,  $41.65;  a 
total  cost  for  ordinary  repairs  of  $4,577.20. 

The  following  is  a  summary  of  the  cost  of  all  operations  in  this 
section  of  the  river  during  the  year : 

Net  field  cost $9, 174. 64 

Beconstruction  of  plant 468. 00 

Extraordinary  repairs  to  plant 3, 533. 80 

Ordinary  repairs,  alterations,  and  additions  to  plant 3, 092. 41 

Caring  for  fleet  and  similar  expenses  while  not  working 4, 466. 07 

Bquipment  purchased *  493. 50 

Depreciation  of  plant . 6, 571. 37 

District  and  division  office  expenses 1, 392. 41 

Total 29, 192. 20 

Reimbursable, — Reimbursable  expenditures  amounting  to  $181.50 
were  made  and  received  back  during  the  year. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
Previous  projects : 

Open-channel  work,  Chattanooga  to  River- 
ton    (see  H.   Doc.   No.   1491,   63d   Cong., 

3d  seas.,  p.  564) *  $1. 199,  228. 58 

Less  balance  made  available  under  present 
project  for  "  Florence  to  Colbert  Shoals  "-  199, 068. 17 

Total  expended  for  previous  projects  between  Chatta- 
nooga and  Riverton $1. 000, 160. 41 

Existing  project : 

Hales  Bar  lock  and  dam — " 

Mar.  3,  1905 $10,000.00 

June  30,  1906  (sundry  civil  act) 40,000.00 

Mar.  2,  1907 62,970.00 

Mar.   3,   1909    (allotment   dated   Mar.   26, 

1909) 1 5, 000.  00 

June  25,  1910 50, 875. 00 

June  25,  1910  (sundry  civil  act) 50,875.00 

Aug.    8,    1917    (allotment   dated   Aug.   29, 

1917) , 50, 000. 00 

June  5,  1920  (allotted  Sept.  2, 1920) 30, 000. 00 

Amount  expended  from  appropriations  for 

Hales  Bar  to  Browns  Island 6, 668. 87 

Total  appropriations 316, 388. 87 

Receipts  from  sales,  etc.,  $165.89. 

*BxcluBlve  of  $12,043.32  expended  below  Riverton  (see  Annual  Report  for  1891.  p. 
2257).  $5,000  transferred  to  Colbert  Shoala  Canal  under  joint  resolution  No.  8,  approved 
Jan.  t,   1910.  and  $3,191,726.50  expended   for  Muscle  Shoals  Canal. 

>  An  allotment  of  $6,000  made  June  30,  1904,  from  the  appropriation  for  examinations, 
sarveys,  and  contingencies  of  rivers  and  harbors,  was  expended  in  makins  preliminary 
exambiations  between  Scott  Point  and  Hales  Bar  and  is  not  included  in  the  appropria- 
ttons  for  this  improvement. 
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Bfadstlng  project — Continued. 

Hales  Bar  to  Browns  Island — 

July  26,  1912 $10. 000. 00 

Mar.  4,  1913 *  235, 000. 00 

July  27,  1916 500,000.00 

.July  18,  1918 40.000.00 

$785,000.00 

Less  amount  expended  at  Hales 

Bar 6,668.87 

Transferred  under  river  and  harbor 

act  approved  Mar.  4,  1915 150, 000. 00 

156,668.87 

Total $628. 331. 13 

Transferred  to  section  above  Chattanooga- 15, 000. 00 

Net  total 613, 331.  IS 

Receipts  from  sales,  etc,  $1,058.50. 

Florence  to  Colbert  Shoals — 

Balance   remaining  from  previous   appro- 
priations    199, 068. 17 

July  25,  1912 120, 000. 00 

Mar.  4,  1913 100,000.00 

Oct.  22. 1913  (urgent  deficiency  act) 150, 000. 00 

Oct  2. 1914  (allotment  dated  Oct  15, 1914)  -  110, 000. 00 

Mar.  4. 1915  ( aUotment  dated  Apr.  1, 1915 )  -  100, 000. 00 

Mar.  4. 1915  (allotment  dated  Oct.  12, 1915) ^  85. 000. 00 

July  27,  1916 120. 000. 00 

Aug.   8,   1917    (allotment   dated   July   15, 

1918)    25,000.00 

Total  appropriations 1, 009, 068. 17 

Receipts  from  sales,  etc.,  $43,958.62. 

Colbert  Shoals  Canal- 
Sept  19,  1890 150, 000. 00 

June  13,  1892 300, 000. 00 

Aug.  14.  1894 245. 000. 00 

Mar.  3,  1899 100. 000. 00 

June  13,  1902 200,  000. 00 

Mar.  3. 1903  (sundry  clvU  act) 350, 000. 00 

Mar.  3,  1905 200,000.00 

Mar.  3. 1905  (sundry  civil  act) 50, 000. 00 

June  30, 1906  (sundry  civil  act) 100, 000. 00 

Mar.  2,  1907 200, 000. 00 

Mar.  4, 1907  (sundry  civil  act) 100. 000. 00 

Mar.  27. 1908  (sundry  civil  act) 93, 000. 00 

Mar.  4,  1909  (sundry  civil  act) 120, 000. 00 

June  25,  1910 100, 000. 00 

Received  by  transfer  from  between  Chatta- 
nooga and  Rlverton  under  Joint  resolution 

No.  8,  approved  Jan.  7,  1910 5,000.00 

Total  appropriations 2, 313, 000. 00 

Receipts  from  sales,  etc.,  $9,281.27. 

Total  for  present  projects,  Chattanooga  to  Rlverton.  ex- 
cept Muscle  Shoals  Canal 4,236,788.17 

Total  for  all  projects.  Chattanooga  to  Rlverton.  except 

Muscle  Shoals  Canal 5, 251, 948. 58 

Total  receipts  from  sales,  etc.,  $54,459.28. 

*  Exclusive  of  $150,000  transferred  to  the  section  Florence  to  Colbert  Shoals  by  urgent 
dcAciency  act  of  Oct.  22,  1918. 
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8.  TENNESSEE  RIVER  BELOW  RIVERTON.     (A3.) 
OPERATIONS  DURING  THE  YEAR. 

Operation  ofjloating  plant. — ^The  dredges  Kentucky  and  Watauga^ 
towboats  McPheraon  and  Colbert^  derrick  boat  No,  16^  one  drill 
tender,  3  drill  rafts,  7  barges,  4  dump  scows,  1  quarter  boat,  and  1 
launch  constituted  the  working  fleet  in  this  section  at  the  beginning 
of  the  year.  During  Julv  and  August  the  fleet  formerly  engaged 
between  Florence  and  Colbert  Shoals  was  transferred  to  work  below 
Riverton.  Towboat  Colbert  has  been  engaged  on  work  for  Wilson 
Dam  since  November  4.  During  the  latter  half  of  the  year,  towboat 
McPheraon.  1  drill  tender,  2  barges,  and  2  quarter  boats  were  trans- 
ferred to  the  Hales  Bar  to  Browns  Island  section,  to  be  used  in 
Widows  Bar  Lock  construction  work.  Work  has  been  carried  on 
at  Riverton,  Indian  Creek,  Big  Bend,  and  Beech  Creek  Island  Shoals, 
but  operations  have  been  seriously  hindered  by  high  water,  which 
on  numerous  occasions  has  caused  delays  of  from  3  to  15  days  each. 

Riverton  Shoals, — For  description  of  this  obstruction  and  work 
done  prior  to  tiiis  fiscal  year  see  Annual  fi^ports  of  1917,  1918,  and 
1919,  pages  2821,  2869,  and  2944,  respecftvely.  Work  in  this  locality 
was  earned  on  from  July  1  to  November  4,  at  which  time  it  was  sus- 
pended in  order  that  steamer  Colbert  might  be  available  for  work 
in  connection  with  construction  of  Wilson  Dam.  During  this  time 
2,220  cubic  yards  of  gravel  were  dredged  at  a  cost  of  $3,392.51,  or 
$1.52  per  cubic  yard ;  11,835  cubic  yards  of  rock  were  dredged  at  a 
cost  of  $14,985.70,  or  $1.26  per  cubic  yard;  625  linear  feet  of  channel, 
full  channel  width  was  cleaned,  at  a  cost  of  $13,095.78.  The  work 
as  a  whole  was  80  per  cent  completed  at  the  end  of  fiscal  year. 

Indian  Creek  Shoals  {6  miles  below  Riverton). — For  description 
of  this  obstruction  and  work  done  prior  to  the  fiscal  year,  see  Annual 
Reports  of  1917  and  1919,  pages  2820  and  2869,  respectively.  Work 
was  carried  on  in  this  locality  from  November  9  to  27,  during  which 
time  2,250  feet  of  channel,  full  width,  was  cleaned,  at  a  cost  of 
$8,878.55.  At  the  end  of  the  fiscal  year  the  work  as  a  whole  was  98 
per  cent  complete. 

Big  Bend  Shoals  {SS  miles  below  Riverton). — For  description  of 
this  obstruction  and  statement  of  work  done  prior  to  this  fiscal  year, 
see  Annual  Reports  for  1917,  1918,  and  1919,  pages  2819,  2869,  and 
2944,  respectively.  During  the  fiscal  year,  the  work  consisted  of 
cleaning  channel,  which  necessitated  a  small  amount  of  drilling  and 
blasting.  This  work  was  carried  on  from  August  1  to  October  24, 
when  it  was  stopped  because  of  high  water.  Channel  was  cleaned  for 
a  length  of  3,320  feet,  full  width,  and  350  holes  aggregating  672 
linear  feet  in  depth  were  drilled.  Total  cost  of  work  was  $19,487.62. 
Work  at  this  shoal  is  completed  except  about  50  feet  of  one-half  the 
channel  width,  which  has  not  been  swept. 

Beech  Creek  Island  Shoals  {about  70  nules  below  Riverton), — ^The 
approved  plan  of  improvement  provides  for  the  excavation  of  a 
channel  150  feet  wide  and  5  feet  deep,  at  extreme  low  water,  for  a 
distance  of  6,200  feet  along  the  ri^ht  bank.  The  material  at  this 
point  consists  entirely  of  gravel  and  loose  material.  During  the  fiscal 
year  43,983  cubic  yards  of  gravel  were  removed  at  a  cost  of  $25,620.11, 
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or  $0.58  per  cubic  yard.  At  the  end  of  the  fiscal  year  the  work  was 
25  per  cent  complete. 

miscellaneous. — ^A  survey  was  made  at  Livingston  Point,  at  the 
mouth  of  the  river,  at  a  cost  of  $1,177,28. 

Repair  of  plant. — During  the  nonworking  season,  dump  scows  J^ 
and  13  were  repaired  at  the  Muscle  ShoaG  boat  yard  at  a  cost  of 
$2,069.13.  Steamer  Lookout  was  repaired  at  Paducah,  Ky.,  at  a  cost 
of  $5,305.97.  Ordinary  repairs  were  made  in  the  field  as  follows: 
Towboat  CoVbert^  $498.96,  derrick  boat  /5,  $319.28 ;  dredge  Kentucky^ 
$1,602.98;  dredge  Watauga^  $914.12;  2  drill  rafts,  $809.58;  3  dump 
scows,  $154.69 ;  2  launches,  $188.89 ;  a  total  cost  for  repairs  in  the  field 
of  $4,488.60.  The  following  is  a  summary  of  the  cost  of  all  opera- 
tions in  this  section  of  the  river  during  the  year : 

Net  field  cost $39,966.25 

Bxtraordlnary  repairs  to  plant 6, 634. 89 

Ordinary  repairs,  alterations,  and  additions 7, 972. 90 

Caring  for  fleet  while  not  working,  and  similar  expenses 17, 386. 57 

Equipment  purchased 218. 02 

Snrveys,  maps,  etc 1, 014. 18 

Depreciation  of  plant ^ 16, 706. 42 

District  and  division  office  expends ' 3, 591. 23 

Total 93, 490. 46 

Reimbursable. — ^Beimbursable  expenditures  amounting  to  $66.48 
were  made  and  received  back  during  the  year. 

CX)NTRACT8  IN  FORCE. 

None. 


APPROPBIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Gong.,  3d  sess.,  p. 
565) '$645,375  .06 

Present  project : 

July  25,  1912 $110,000.00 

Mar.  4,  1913 110, 000. 00 

Oct  2, 1914  ( allotment  dated  Oct  16, 1914 ) 123, 000. 00 

Mar.  4, 1915  ( allotment  dated  Apr.  1. 1915 ) *  251, 000. 00 

July   27,   1916 24,000.00 

Auff.  8, 1917  (allotment  dated  Sept  17.  1917) 26, 000. 00 

July  18, 1918 143. 000. 00 

June  5, 1920  (allotment  dated  June  15, 1920) 75, 000. 00 

862. 000. 00 


Total  of  appropriations 1, 507, 375. 06 

Receipts  from  sales  .etc.,  $26375.58. 

^  Includes  unexpended  balances  remaining  from  previous  project  appropriations. 

>  An  allotment  of  |6,000  made  June  30,  1904,  from  the  appropriation  for  examinations, 
surveys,  and  contingencies  of  rivers  and  harbors,  was  expended  in  making  preliminary 
examinations  between  Scott  Point  and  Hales  Bar  and  is  not  included  in  the  appropriations 
for  this  improvement 
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APPROPRIATIONS  FOR  TENNESSEE  RIVER   (CONSOLIDATED),  EXCEPT  MU8CIJ3 

SHOALS  CANAL. 

[Receipts  from  sales,  etc.,  amonntliig  to  |162,871.59,  not  Inclnded.] 


Section  of  river. 

Previous 

projects, 

expenditures. 

$61,406.04 

Present 
project.i 

ToUl  for  all 
project". 

KnoKville  to  Kellys  Ferry 

$51,406.04 

(1)  Above  Chattanooga: 

(a)  Canev  Creek  lock  and  dam 

$25,614.57 
1,570,466.78 

25,614.57 
2,aso,145.80 

^ft)  Opf^rv-nhannel  work , . 

800,679.02 

TotaL 

800,670.02 

1,596,081.35 

2,405,760.37 

(2)  Chattanooga  to  Riverton: 

Open-channel  work  (entire  section) 

1,000,160.41 

1,000.160.41 
286,388.87 

(a)  Haies  Bar  lock  and  dam..  1 

«  286, 388. 87 

62S,331.13 

1,009,068.17 

2,313,000.00 

(6)  Hales  Bar  to  Browns  Island 

628,331.13 
1,000  068  17 

(c)  Florence  to  Colbert  Shoals 

(d)  Colbert  Shoals  Canal 

2,313,000.00 

Total 

1,000,160.41 

4,236.788.17 

5,236.048.58 

(3)  Below  Riverton 

645,245.35  \      962.129.71 

1,507,375.06 

6,704,000.23 

Total  for  river 

2,406,401.72 

0,201,400.95 

1  Including  $12,043.32  expended  from  appropriations  for  improving  Tennessee  River  below  Chattanooga 
and  exclusive  of  an  unexpended  balance  of  $866  of  the  emergency  allotment  from  the  act  of  Mar.  3,  1900, 
returned  to  the  Treasury. 

s  Including  $150,000  transferred  from  "Hales  Bar  to  Browns  Island." 


4.  OPERATING  AND  CARE  OF  HALES  BAR  LOCK. 

The  lock  was  operated,  and  the  lock,  grounds,  buildings,  and  other 
improvements  were  cared  for  and  maintained,  all  work  being  done 
by  hired  labor.  Repairs  were  made  to  operating  machinery,  con- 
sisting of  renewing  and  installing  new  minor  electrical  parts,  in-^ 
stalling  two  new  roller  trains  in  sluice  well  B,  installing  new  chain 
on  roller  train  in  sluice  well  A,  and  repairing  sluice-viuve  machin- 
ery. The  deep  well  pump  which  supplies  water  to  lock  and  lock 
houses  was  removed  from  well  three  times  and  repaired.  All  iron- 
work was  painted. 

Hotutes  amd  grownds. — ^The  roof  of  office  and  warehouse  was  re- 
paired by  covering  with  melted  asphalt  and  gravel.  The  exteriors 
and  roofe  of  the  four  lock  houses  were  given  two  coats  of  paint.  A 
retaining  wall  116  feet  long  and  5  feet  high  was  built  just  northj 
of  office  and  warehouse  building[.  A  second  retaining  wall,  37  feet 
long  and  averaging  3  feet  in  height,  was  built  between  lock  houses 
C  and  D.  A  third  retaining  waU  of  loose  rock,  160  feet  long  and 
averaging  \\  feet  in  height,  was  built  on  top  of  bluff  above  lock; 
500  linear  feet  of  fence  were  rebuilt  and  325  linear  feet  repaired 
after  high  water  had  caused  damages.  Miscellaneous  work,  con- 
sisting of  setting  out  flowers,  sowing  grass  and  clover  on  reserva- 
tion, cutting  weeds,  grass,  and  underbrush,  leveling  yards,  etc.,  was 
carried  on. 

Road, — About  three-fourths  of  a  mile  of  the  road  was  repaired, 
washouts  being  filled,  three  culverts  being  repaired,  and  that  part 
of  road  inside  of  reservation  being  resurfaced  with  cinders. 
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CONTRACTS  IN  FORCE. 

None. 


EXFBNDITUHES. 

Summary  of  expenditures  for  fiscal  year  ending  June  SO,  1920. 

Administration $1, 187.  56 

Operation  of  lock 3, 272. 30 

Maintenance  and  repairs 2, 417. 78 

Total 6, 877. 64 

Expenditures  for  fiscal  year  ending  June  30  : 

1914 1, 823. 95 

1915 9, 147. 49 

1916 9, 020. 64 

1917 10, 635. 72 

1918 12, 163  37 

1919 10, 002. 66 

1920 6, 877. 64 

Total 59, 671. 47 


5.  OPERATING  AND  CARE  OF  COLBERT   SHOALS  CANAL    (HEAD  OF 
COLBERT  SHOALS  TO  RIVBRTON). 

The  operation  of  this  lock  was  continued  throughout  the  year, 
which,  together  with  the  canal,  rounds,  buildings,  and  other  im- 
provementej  was  cared  for  by  hired  labor. 

Lock. — New  roller  trains  have  been  placed  in  upper  operating 
valves.  Drift  was  cleaned  from  lock  wall  and  1,100  cubic  yards  oi 
mud  were  dredged  from  the  lock  chamber.  This  work  was  accom- 
plished by  a  derrick  boat  and  towboat. 

Canal  trunk  and  embankment. — ^Ditches  were  cleaned  out  along 
the  canal  banks  and  drift  removed.  The  canal  banks  were  pro- 
tected with  riprap  where  necessary,  100  cubic  yards  of  stone  being 
used.    Weeds  and  grass  were  cut  and  weirs  cleaned  and  repaired. 

Buildings  and  grounds, — ^Minor  repairs  were  made  to  Duildings. 
Hot-water  heaters  were  installed  in  the  lockmen's  houses.  Boad  was 
repaired  and  grass  and  weeds  cut.  Drift  and  refuse  were  removed 
from  the  reservation.    A  new  engine  was  installed  on  launch  CUnck. 

CONTRACTS  IN  FORCE. 

None. 


EXPENDITURES. 

Summary  of  expenditures  for  fiscal  year  ending  June  SO,  1920. 

Administration $633.  dS 

Operation  of  lock 3,628.12 

Maintenance  and  repairs 5,181.32 

Channel  work 2, 445. 02 

Total 31,888.44 
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Expenditures  for  fiscal  year  ending  June  80 : 

1912 $7, 091.  96 

1913 38,  e59. 37 

1914 22, 425. 17 

1915 18. 968, 59 

1916 15, 463. 96 

1917 11, 922. 92 

1918 ^1 13, 244. 38 

1919 10, 709. 78 

1920 11. 888. 44 

Total 151, 274. 57 


6.  FRENCH  BROAD  AND  LITTLE  PIGEON  RIVERS,   TENN. 

No  field  work  was  done  during  the  year  and  no  expenditures  were 
made. 

COKTBAGTS  IN  FORGE. 

None. 


APPROPRIATIONS. 

Previous  project,  French  Broad  River,  N.  C.   (see  H.  Doc  No.  1491, 
63d  Cong.,  3d  sess.,  p.  454) ^,000 

Present  project,  French  Broad  River,  Tenn. : 

June  14,  1880 $10,000 

Mar.  3,  1881 3. 500 

Aug.  2,  1882 5,000 

July  5,  1884 3,500 

Aug.  5,  1886 I 6,000 

Aug.  11,  1888 10,000 

Sept.  19,  1890 10, 000 

July  13,  1892 15,000 

Aug.  18,  1894 7, 000 

June  3,  1896 5,000 

Mar.  3,  1899 5, 000 

June  13,  1902 15, 000 

Mar.  3.  1905 ._  2. 000 

Mar.  2,  1907 2, 000 

Mar.  3,  1919  (allotment  dated  Apr.  9, 1909) 5,000 

June  25,  1910 23,000 

July  25,  1912 15,000 

Mar.  4.  1913 15,000 

Oct  2,  1914  (allotment  dated  Oct.  24, 1914) 10,000 

Mar.  4,  1915  (allotment  dated  Apr.  13, 1915) 30,000 


197,000 


Total  of  appropriations 240, 000 

Receipts  from  sales,  etc.,  $860.65. 


CJLINCH  AND  HIWASSEB  RIVERS,  TENN.  AND  VA.     (GROUP  B.) 

7.  CLINCH  RIVER,  TENN.  AND  VA.     (Bl.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  done  during  the  fiscal  year,  and  no  expenditures 
made. 

CONTRACrS  IN  FORCE. 

None. 
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APPROPRIATIONS. 

June  14,  1880 $10,000.00 

Mar.  3,  1881 3, 000. 00 

Aug.  2,  1882 3,000.00 

July  5, 1884 5, 000. 00 

Aug.  5, 1886 5, 000. 00 

Aug.  11.  1888 5,000.00 

Sept.  19,  1890 4,000.00 

July  13,  1892 4,000.00 

Aug.  18, 1894 2,  500. 00 

Mar.  3,  1899 8.500.00 

June  13,  1902  (allotment  dated  .July  5,  1902) 3,000.00 

Mar.  3, 1905  (allotment  dated  Apr.  10,  1905) 1, 500. 00 

Mar.  2,  1907  (allotment  dated  Mar.  25.  1907) 325.  43 

June  25,  1910  (allotment  dated  Oct.  7,  1910) 7.000.00 

Total  of  appropriations 61, 825. 43 

Transferred  to  other  works  under  authority  of  river  and  harbor 

act  approved  Mar.  4, 1915 3. 00 

Net  total 61, 822. 43 

Receipts  from  sales,  etc.,  $45.10. 


8.  HIWASSEE  RIVEU,  TENN.     (B2.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  was  done  during  the  fiscal  year,  and  no  expenditures  were 
made.  • 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project    (see  H.   Doc.   No.   1491,  63d  Cong.,  3(1  sess.,  p. 

464) $36, 500. 00 

Present  project: 

June  13,  1902  (allotment  dated  July  5,  190^) $10,000.00 

Mar.  3,  1905  (allotment  dated  Apr.  10,  1905) 4,  500. 00 

Mar.  2,  1907  (allotment  dated  Mar.  25,  1907) 56,282.40 

Mar.  3,  1909  (allotment  dated  Apr.  9,  1909) 5, 000. 00 

June  25,  3910  (allotment  dated  Oct.  7,  1910) 10,000.00 

July  25, 1012 5, 000. 00 

89,782.40 

Total  of  appropriations 126,282.40 

Transferred  to  other  works,  under  authority  of  river  and  harbor 
act  approved  Mar.  4,  1915 3, 216..69 

Net  total 123, 065. 71 

Receipts  from  sales,  etc.,  $8.23. 
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FOB  DESCRIPTION  OF  IMPROVEMENTS  IN  THIS  DISTRICT,  SEE  PAGES   1325  TO   1332. 

1.  NITRATE  PLANTS,  MUSCLE  SHOALS,  TENNESSEE  RIVER. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Lock  aiid  dam  construction. — Operations  of  construction  division 
No.  1,  lock  and  dam,  during  the  fiscal  year  comprised  the  following : 
(a)  Electrical  construction;  (6)  camp  construction;  (c)  permanent 
shop  buildings  and  plant  equipment;  {d)  operations  at  Plum  Stone 
quarry;  {e)  earth  excavation  of  overburden  at  lock  site  using  waste 
material  for  grading  railroad;  (/)  extension  and  improvement  of 
yards  and  construction  tracks;  {g)  railroad  to  Florence  Bridge  and 
unloading  dock  at  bridge;  (A)  rock  excavation  north  abutment;  (i) 
construction  of  dams  and  rock  excavation  coffer  No.  1;  (;')  construc- 
tion and  dams  of  coffer  No.  3  north  side  Jacksons  Island;  \k)  earth 
and  rock  excavation  in  dam  foundation  on  Jacksons  Island;  (Z) 
construction  of  dams  and  rock  excavation  coffer  No.  4  on  south  side 
Jacksons  Island ;  (m)  erection  of  construction  bridge  across  the  river 
on  the  location  of  the  dam;  (/i)  concrete  masonry  of  the  dam  and 
other  structures. 

{a)  During  the  past  year  the  following  electric  inside  and  outside 
wiring  for  121  buildings  of  the  north  shore  camp,  10  buildings  for 
the  camp  near  Florence  Bridge,  and  25  dwellings  of  the  new  Pine 
Kidge  Camp  was  completed,  together  with  the  power  line  connec- 
tions. 

The  power  and  light  lines  were  extended  from  the  north  shore 
substation  to  the  south  side  of  the  river  to  supply  construction  divi- 
sion No.  2,  and  a  line  was  extended  from  the  substation  to  Florence 
Bridge. 

The  setting  of  poles  and  stringing  of  wire  for  the  entire  north 
shore  camp  street  lighting  system,  together  with  the  telephone  lines, 
was  completed  Aprfl  30,  1920. 

At  the  United  States  Nitrate  Plant  No.  2  all  connections  necessary 
to  change  from  2,300  to  13,000  volts  and  meters  were  made ;  current 
transformers,  cable,  and  lightning  arresters  w^ere  installed  at  the 
power  house. 

The  electricians  also  completed  the  wiring  of  motors  and  connec- 
tions for  the  shop  buildings  along  the  north  shore  railroad  below 
the  dam,  for  the  north  shore  and  Jacksons  Island  air  compressors, 
electric-driven  pumps  in  coffer  No.  1  and  coffer  No.  3,  the  north  shore 
concrete-mixing  plant,  and  the  Jacksons  Island  concrete-mixing  and 

stone-crushing  plants. 
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All  the  electric  installation  for  seven  Terry  traveling  cranes  was 
completed  and  trolley  wires  for  the  operation  of  these  cranes  were 
strung  along  the  upstream  face  of  the  I-beams  supporting  the  down- 
stream rail  of  the  whirler  from  the  north  shore  to  the  south  side  of 
Jacksons  Island. 

The  maintenance  work  consisted  of  upkeep  of  motors  for  ma- 
chinery, pumps,  air  compressors,  substation;  lights  for  the  camp, 
railroad  yards  on  lower  level,  on  the  construction  bridge  in  the 
coffers,  and  for  Jacksons  Island  railroad  yards. 

(b)  The  camp  located  on  the  river  bluff  at  north  end  of  the  dam 
was  enlarged  by  the  addition  of  24  foremen -cottages,  2  twenty-room 
barracks  for  bachelor  employees,  20  dormitories,  3  mess  halls,  resi- 
dence for  physician,  1  large  dormitory  for  men  and  1  for  women,  to- 
gether with  joint  mess  hall,  7  permanent  residences,  1  pool  room, 
2  moving-picture  show  buildings,  and  also  6  double-family  houses 
in  the  negro  section  of  the  camp. 

At  the  site  of  the  unloading  dock  for  sand  and  gravel  at  Florence 
Bridge  2  mess  halls  and  6  bunk  houses  were  erected  for  employees 
engaged  on  the  west  section  of  the  railroad  and  at  the  dock. 

On  Jacksons  Island  two  mess  halls  were  erected  on  the  north  side 
of  the  island  and  below  the  dam. 

The  camp  enlargement  work  was  turned  over  to  the  administration 
and  supply  division  January  1, 1920. 

Camp  construction  is  practically  complete.  Thirty  permanent 
houses  and  308  temporary  buildings  have  been  erected. 

(c)  The  north  shore  railroad  embankment  was  extended  on  the 
river  side  and  the  following  buildings  were  erected  and  placed  in 
operation:  boiler  shop,  30  by  50  feet;  blacksmith  shop,  40  by  100 
feet ;  machine  shop,  50  by  100  feet ;  office  for  master  mechanic,  15  by 
20  feet ;  pipe  shop,  30  by  60  feet ;  spare-part  warehouse,  16  by  40  feet ; 
oil  house,  25  by  60  feet ;  property  office,  16  by  30  feet ;  nail  house,  30 
by  30  feet:  north  shore  carpenter  shop,  40  by  100  feet;  coal-pocket 
tipple,  20  by  160  feet;  and  approach  timber  trestle,  210  feet;  three 
railroad  water  tanks,  each  of  5,000-gallon  capacity ;  and  one  50- foot 
railroad  track  scales.  At  the  end  of  the  switch  back  track  in  Jones 
Hollow  there  has  been  built  an  electrical  warehouse,  30  by  60  feet; 
storage  platform,  20  by  120  feet ;  coal  tipple,  20  by  40  feet,  for  load- 
ing wagons  ;  and  a  warehouse,  50  by  75  feet. 

For  the  qperation  of  rock  drills,  one  air  compressor  has  been  in- 
stalled on  the  north  shore  just  above  the  dam  which  was  placed  in 
operation  November  1,  1919.  The  second  air  compressor  is  located 
on  Jacksons  Island  and  was  placed  in  operation  December  20,  1919. 

On  the  north  shore,  below  the  dam,  one  double  2-yard  concrete- 
mixing  plant,  cement  storage  warehouse,  30  by  292  feet,  together  with 
one  steel  derrick  and  conveying  machinery  for  handling  sand,  gravel, 
and  cement,  was  completed  December  31,  1919. 

On  Jacksons  Island,  below  the  dam  and  about  the  middle  of  the 
railroad  yards,  there  has  been  installed  one  double  4-yard  concrete- 
mixing  plant,  cement  storage  warehouse,  40  by  714  feet,  one  48-inch 
and  six  14-inch  stone  crushers,  together  with  two  steel  derricks  and 
all  necessary  conveying  machinery  for  handling  sand,  crushed  stone, 
and  cement,  together  with  three  timber  railroad  trestles  for  elevation 
of  sand  and  gravel.    This  plant  was  completed  May  1, 1920. 

The  field  erection  of  seven  Terry  traveling  cranes  was  began 
March  24.  1920,  and  completed  June  30,  1920,  three  of  these  cranes 
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being  located  on  suitable  tracks  within  coffer  No.  1  and  the  remaining 
four  within  Jacksons  Island  section. 

(d)  Drilling  and  blasting  operations  were  conducted  at  the  quarry 
situated  one-half  mile  above  the  dam  on  the  north  river  bank,  and 
5,826  cubic  yards  of  rubble  stone  were  handled  by  narrow-gage  rail- 
way and  deposited  as  crib  ballast  for  coffers  No.  1  and  No.  3. 

Since  March  15,  1920,  two  clipper  well-drill  outifits  have  been  at 
work  drilling  1,012  linear  feet  of  6f -inch  holes  into  the  ledge  of  rock 
of  the  river  bluff,  and  10,000  cubic  yards  of  plum  stone  for  the 
Cyclopean  masonry  of  the  dam  have  been  dislodged  by  blasting 
operations  and  are  now  available  for  concrete  purposes. 

(e)  The  earth  excavation  of  overburden  on  the  lock  site,  using 
the  waste  material  for  filling  in  on  north  shore  river  front,  and 
grading  of  railroad  was  begun  by  steam  shovel  No.  4  on  May  19, 
1919,  and  the  stripping  was  completed  March  9,  1920,  after  229,912 
cubic  yards  had  been  removed,  of  which  127,912  cubic  yards  were 
handled  during  the  fiscal  year. 

The  earth  excavation  for  the  east  approach  to  the  lock  was  begun 
March  10,  1920,  and  suspended  on  May  15,  1920,  after  64,525  cubic 
yards  had  been  excavated. 

The  removal  of  rock  from  the  upper  level  of  the  lock  was  begun 
April  7,  1920,  and  suspended  May  15,  1920,  after  10,250  linear  feet 
oi  hole  were  drilled  and  925  cubic  yards  of  rock  removed. 

All  the  foregoing  materials  were  used  to  build  up  the  railroad, 
coffer  arm  reinforcement,  and  in  filling  hollow  above  lock. 

The  total  excavation  for  lock  and  approaches  (unclassified  as 
earth  and, rock)  is  546,500  cubic  yards.  Total  work  is  54  per  cent 
complete. 

(/)  The  first  rail  for  the  permanent  track  connecting  the  Louis- 
ville &  Nashville  and  Southern  Bailroads  at  Florence  with  the  daixi 
was  laid  February  11,  1919,  and  the  single  trackage  to  the  dam  and 
Jacksons  Island  yards  now  aggregates  15.27  miles  of  which  10.17 
miles  were  laid  down  during  the  past  year,  and  includes  an  import- 
ant branch  line  from  the  west  end  of  the  north  shore  classification 
yards  to  the  sand  and  gravel  unloading  dock  on  north  bank  of  Ten- 
nesee  River  just  below  Florence  Bridge. 

The  railroad  embankment  to  date  required  the  handling  of  198,185 
cubic  yards  of  earth  and  rock. 

{g)  The  grading  of  the  west  section  of  this  railroad  was  begun 
by  the  contractor's  team  force  September  1,  1919,  and  completed 
November  1,  1919.  In  this  connection,  a  light  steam  shovel  assisted 
in  the  work  of  grading. 

About  11,500  linear  feet  of  track  for  the  main  line,  Y,  and  sidings 
were  laid  down,  ballasted,  and  surfaced  with  slag. 

The  work  of  building  the  unloading  dock  for  handling  sand  and 
gravel  at  Florence  Bridge  was  completed  March  31,  1920,  and  re- 
quired the  construction  of  22  large  dock  cribs  which  were  filled  with 
2,090  cubic  yards  of  rock  ballast,  while  behind  this  dock  20,000 
cubic  yards  of  earth  obtained  from  the  lock  excavation  were  de- 
positea  as  back  filling  and  107  foundation  piles  were  driven  for  the 
substructure  of  the  unloading  bins. 

(h)  The  work  of  drilling  and  blasting  for  the  rock  excavation  for 
cut-off  wall  and  north  abutment  of  the  dam  was  begun  January  27, 
1920,  and  was  suspended  June  16,  1920.    This  work  required  the 
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drilling  of  13^76  linear  feet  of  drill  holes  and  the  excavation  of 
11^50  cubic  yards  of  rock  and  is  75  per  cent  complete. 

(i)  The  construction  of  coffer  No.  1  at  the  north  end  of  the  dam 
was  completed  by  the  addition  of  12  coffer  cribs  filled  with  3,536  cubic 
yards  of  rock  obtained  from  the  quarry.  A  concrete  curtain  wall 
was  also  built  containing  170  cubic  yards  and  the  coffer  arm  back 
filling  required  the  handling  of  7,000  cubic  yards  of  earth. 

The  impounded  area  was  unwatered  August  15,  1919. 

Drilling  and  blasting  operations  for  the  removal  of  rock  from  the 
trenches  for  the  dam  were  begun  September  30,  1919,  and  37,817 
linear  feet  of  holes  have  been  drilled  and  17,518  cubic  yards  of  rock 
removed  from  the  trenches.  Besides  this,  2,710  cubic  yards  of  top 
ledges  of  water-worn  rock  were  removed  from  the  area  beneath  the 
section  of  the  dam. 

(j)  The  construction  of  coffer  No.  3  on  north  side  of  Jacksons 
Island  was  begun  July  28,  1919,  and  the  coffer  area  was  imwatered 
June  1,  1920.  The  work  accomplished  consisted  of  101  log  coffer 
cribs  placed  in  position  and  filled  with  8,071  cubic  yards  of  rock 
ballast,  together  with  12,669  cubic  yards  of  clay  filling  in  the  coffer 
clay  chamber  and  4,746  cubic  yards  of  earth  back  filling  along  the 
upstream  and  downstream  arms  of  the  coffer.  Total  work  100  per 
cent  complete. 

(k)  Steam  shovel  No.  5  excavated  85,300  cubic  yards  of  earth  over- 
laying the  rock  within  this  section,  all  of  which  together  with  19,046 
cubic  yards  excavated  by  steam  shovel  No.  1  from  lx)rrow  pit  situated 
on  the  island  above  the  dam,  were  used  to  build  up  the  embankment 
for  the  railroad  yards  on  Jacksons  Island  below  the  dam. 

Drilling  and  blasting  operations  for  the  removal  of  rock  from  the 
trenches  were  begun  December  10,  1919,  and  39,408  linear  feet  of 
holes  were  drilled  and  12,157  cubic  yards  of  rock  removed  from  the 
trenches  for  the  dam.  In  addition  to  this  660  cubic  yards  of  rock 
were  taken  from  the  top  ledges  of  water- worn  rock  to  secure  adequate 
foundation  for  the  dam. 

(l)  The  north  one-half  of  coffer  No.  4,  in  the  south  channel  of  the 
river  and  contiguous  to  Jacksons  Island  section,  was  completed  by 
the  placing  of  70  coffer  cribs,  which  were  ballasted  with  3,255  cubic 
yards  of  rock,  and  14,100  cubic  yards  of  earth  were  used  as  back 
filling  in  the  coffer  arms. 

Drilling  and  blasting  operations  for  the  removal  of  rock  from  the 
trenches  for  the  dam  were  begun  May  20,  1920,  12,676  linear  feet 
of  holes  being  drilled  and  905  cubic  yards  of  rock  removed  there- 
from, as  well  as  8,915  cubic  yards  of  earth  stripping  above  the  rock 
within  the  coffer  area. 

(w)  For  the  building  of  116  concrete  piers  of  the  3-track  construc- 
tion bridge  across  the  river  below  the  dam,  48  pedestal  piers  for  the 
support  of  upstream  rail  of  traveling  tower  cranes,  and  16  footings 
for  trestle  bents  for  fourth  track,  located  just  below  the  concrete 
piers,  required  the  pouring  of  11,231  cubic  yards  of  concrete. 

The  steel  superstructure  placed  on  these  piers  consisted  of  320 
pairs  of  I  beams,  while  98  single  I  beams  were  placed  in  position 
on  concrete  pedestal  piers  for  support  of  upstream  rail  of  the  travel- 
ing cranes.  Ties  and  rails  for  three  tracks  have  been  placed  on  steel 
superstructure  at  south  end  Jacksons  Island  section.  Total  work  is 
76  per  cent  completed. 
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(n)  The  double  2-yard  concrete  mixing  plant,  situated  on  the  north 
shore,  began  operations  May  6,  1920,  and  has  been  operated  inter- 
mittently since  then,  and  the  concrete  mixed  was  deposited  in  the 
apron  sections  for  the  dam  within  coflPer  No.  1  and  Jacksons  Island 
sections. 

The  base  of  the  apron  sections  completed  contains  7,238  cubic  yards 
of  1-3-6  mix  and  the  top  surface  2,684  cubic  yards  of  1-2-4  mix, 
making  a  total  of  9,922  cubic  yards  of  concrete  masonrjr  for  the  dam. 

Total  concrete  masonry  for  dam,  construction  division  No.  1, 
603,000  cubic  yards;  percentage  complete  is  1.64. 

Summary  of  concrete  masonry. 

^                         Cubic  yardB. 
Dam   9, 922 

Construction  bridge 11, 231 

Terry  cranes 56 

North  shore,  mixing  plant 250 

Jacksons.  Island,  mixing  plant 425 

Railroad  track  scales 124 

Jacksons  Island,  stone  crushers 711 

Two  air  compressors 95 

Total 22, 814 

Power-house  construction,— In  order  to  advance  the  time  of  com- 
pletion of  the  dam  and  power  house,  a  new  force  was  organized  early 
in  September  of  the  fiscal  year  for  the  construction  of  the  power 
house,  permanent  buildings,  power  lines,  and  other  structures  per- 
taining to  the  power-house  side.  This  organization,  known  as  con- 
struction division  No.  2,  has  been  established  on  the  south  side  of 
the  river,  and  the  work  is  being  carried  on  entirely  independent  of 
construction  division  No.  1,  which  is  engaged  on  the  construction  of 
lock  and  dam  and  is  established  on  the  north  side  of  the  river.  This 
division  of  the  construction  work  into  two  separate  organizations 
permits  of  more  rapid  progress,  because  it  is  possible  to  materially 
increase  the  forces  engaged  on  this  work  without  any  interference 
with  the  work  on  the  north  side  of  the  river. 

United  States  nitrate  plant  No.  2  is  on  property  adjoining  that 
occupied  by  the  Engineer  Department,  and  special  facilities  useful  in 
the  prosecution  of  this  work  were  available  at  this  plant.  Canton- 
ments Nos.  3  and  4,  belonging  to  nitrate  plant  No.  2,  were  made ' 
available  as  a  camp  for  the  construction  forces.  This  camp  has  a 
capacity  for  taking  care  of  about  2,000  men.  Cottages  were  avail- 
able for  housing  the  better  class  of  men  with  their  families.  Large 
quantities  of  materials,  supplies,  and  some  equipment  were  available 
and  were  transferred  to  this  work  from  nitrate  plant  No.  2. 

On  account  of  the  special  facilities  that  were  available  from  nitrate 
plant  No.  2  it  was  possible  to  organize  a  force  and  to  start  operations 
without  delay. 

It  was  evident  from  the  beginning  that  the  following  main  items  of 
preparatory  work  would  have  to  be  accomplished,  and  plans  were 
soon  made  for  undertaking  and  carrying  them  out : 

{a)  A  standard  gage  railway  from  the  tracks  at  United  States 
nitrate  plant  No.  2  at  Muscle  Shoals  to  the  cofferdam,  together  with 
a  system  of  yards  sufficient  to  meet  the  needs  of  the  work. 

(&)  A  highway  leading  from  the  county  road  near  United  States 
nitrate  plant  No.  2  to  the  dam  site,  and  suitable  for  heavy  truck 
traffic. 
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([<?)  Erection  of  warehouses,  office  buildings,  and  shops  and  other 
buildings  to  meet  the  needs  of  the  work. 

(d)  Construction  of  Cofferdam  No.  6  and  preparing  the  south 
abutment  to  receive  the  concrete  of  the  dam. 

Actual  work  was  commenced  on  September  12,  1919j  when  ground 
was  broken  for  the  construction  of  the  railroad  leadmg  out  to  the 
dam  site,  and  has  been  carried  on  continuously  since  that  date. 

All  work  has  been  done  by  hired  labor  except  the  erection  of  the 
three  Portal  derricks,  which  is  contract  work. 

OPEBATION8  DURING  THE  FISCAL  YEAB. 

A,  Railroads. — In  order  to  give  proper  transportation  facilities, 
it  was  decided  at  the  beginning  to  construct  a  standard-gage  railroad 
from  United  States  nitrate  plant  No.  2  to  the  top  of  the  bluff  at  the 
dam  site  (2  miles  long),  and  a  branch  line  leading  from  this  line  to 
the  river  and  cofferdam  below  the  bluff  (If  miles  long),  together 
with  the  necessary  side  track,  etc.,  for  yards. 

Work  accomplished  during  the  fiscal  year  on  all  railroads  was  as 
follows : 

liinearteet. 
(a)  A  main-line  track  from  United  States  nitrate  plant  No.  2  to  south 

abutment  of  the  dam  constructed  complete  and  In  operation 10;  8&8 

(&)  A  branch  from  this  main  Une  to  the  yard  tracks  on  the  lower  level 

near  the  cofferdam  constructed  complete .  6, 618 

(c)  Yard  tracks  on  top  of  bluff  laid  complete  and  in  use 4,354 

(d)  Yard  tracks  on  lower  level  and  on  cofferdam  laid  complete  and 

In  use 15,702 

(e)  Temporary  tracks  that  have  been  laid  from  time  to  time  about  the 

work  and  wholly  or  in  part  removed 6, 100 

Total  standard  gage  railroad  line  constructed  during  the  fiscal 
year 43, 6X2 

A  system  of  narrow-gage  track  has  been  installed  about  the  work 8, 314 

Summary  of  railroad  toork  duri/ng  the  fiscal  year. 


Item. 


Quantity. 


Estim&ted 

total 
quantity. 


Per  cent 
oomplete. 


Standard-gauge  track  laid linear  feet.. 

Narrow-gauge  track  laid do.... 

Earth  excavation  on  railways cubic  yards.. 

High  trestles  constructed  on  railways linear  feet.. 

Steel  relaid,  linear  feet,  standard-gage  track do ... . 


43,672 
8,314 

79,436 

570 

6,600 


60,000 
9,000 

83,000 

670 

6,600 


87 

82 

96 

100 

100 


B.  Highways. — ^Highway  work  undertaken  during  the  fiscal  year 
consisted  of  the  following: 

(a)  Resurfacing  an  existing  highway  from  the  liquid  air  building.  United 
States  nitrate  plant  No.  2,  to  the  beginning  of  the  new  highway  mentioned  in 
(6)  below,  1  mile  long.  This  roadbed  was  in  fair  shape,  and  when  resurfaced 
with  slag  gave  a  very  good  road. 

(&)  Construction  of  a  highway  from  the  county  road  near  United  States 
nitrate  plant  No.  2  to  the  dam  site,  1  mile  long.  This  highway  parallels  the 
main-line  railway  leading  to  the  dam  and  occupies  part  of  the  lOO-foot  right 
of  way  secured  for  railroad  and  highway  purposes.  The  roadway  is  of  chert, 
30  feet  wide,  and  gives  a  very  satisfactory  means  of  communication  for  trucks 
and  other  motor  vehicles. 

(c)  Construction  of  a  temi)orary  wagon  road  from  our  main  highway  near 
the  dam  site  to  the  river  near  the  cofferdam,  4,500  feet  long.  The  natural  earth 
over  which  this  road  passes  is  mostly  chert,  and  it  gave  a  very  satisfactory  road 
for  light  traffic. 
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Items  (a),  (6),  and  (c)  above  have  been  completed  during  the 
fiscal  year  and  represent  the  following  quantities : 


Item. 

Quantity. 

Estimated 

total 
quantity. 

Per  cent 
complete. 

Total  amoant  of  80-foot  new  highway  ooostnicted.  1 linear  feet. . 

Total  amount  of  highway  resomced  with  slag do.... 

Total  amount  of  wagon  road  constmcted do — 

Earth  excavated  on  nighways cubic  yards.. 

6,aoo 

4  500 
11  469 
7;  489 

12,000 

5,aoo 

4,500 

44 

100 
100 

C.  Coferdam  No.  ^.— The  work  of  preparing  the  site  and  setting 
material  in  place  in  order  to  begin  construction  work  on  Co&rdam 
No.  6  was  started  in  October,  1919,  and  by  December  8, 1919,  had  ad- 
vanced sufficiently  to  permit  actual  construction  work  on  the  cribbing 
to  commence. 

Construction  of  the  cofferdam  has  been  in  progress  since  December 
8, 1919,  except  times  when  held  up  by  high  water;  approximately  60 
days'  time  has  been  lost  in  this  way. 

It  was  decided  to  construct  a  temporary  cross  cofferdam  between 
the  two  arms  of  the  main  coffer  at  a  point  about  350  feet  from  shore 
in  order  to  make  possible  the  unwatering  of  a  portion  of  the  pit  at 
an  early  date. 

This  temporary  arm  was  completed  on  April  29  and  two  12-inch 
pumps  which  had  been  installed  were  started  removing  the  water 
from  the  pit  thus  formed.  The  pumping  was  completed  on  May  1, 
and  preparation  for  rockwork  in  the  bottom  begun. 

Up  to  close  of  the  fiscal  year  the  following  work  had  been  accom- 
plished on  the  cofferdam : 


Item. 

Quantity. 

Estimated 

total 
quantity. 

Percent 
complete. 

Log  crib,  14  by  18  feet  high,  ooostnicted  and  tilled  with  rock 

4,^348 

2,000 
1,365 

6,800 

0,046 
8,022 

77 
88 

Clay  ohamoor.  20  by  18  feet,  filled  with  paddled  clay 

45 

ToW  Croffflrdam  No  « r    

68 

D.  BuUdings, — ^The  following  frame  buildings  have  been 
structed  during  the  fiscal  year  as  need  for  them  has  developed : 


con- 


Warehouse. 

General  oflOlce  buUding. 
Tool  house. 
Mess  hall. 

Temporary  powder  house. 
Oil  house. 
Garage. 

Carpenter  shop. 
Blacksmith  shop. 
Pipe-cutting  shop. 
Motor-car  repair  shop. 
Oil  filling  station. 
Two  temporary  coal  blna 
Sand  drier  house  and  tool  room. 
Lumber  shed  with  extension. 
Coaling  platform  for  dinkles. 
Powder  house. 

Three  air  compressor  buildings,  Nos. 
1,  2,  and  8. 


Drill  repair  shop. 

Locomotive  repair  shop. 

Electrical  repair  shop. 

Gasoline  house. 

Oil  house. 

Pump  house. 

Boiler  house  on  cofferdam. 

Blacksmith  shop  No.  2. 

Pump  shed. 

Temporary  tool  house. 

Two  flood  light  towers. 

Office  building  for  track  foremen. 

Air-compressor  building  at  Coffer  No. 

6. 
Electric  power  distribution  station. 
Oil  house  extension. 
Boiler  house  extension. 
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ARMY^  1920. 


E.  Qicarry. — It  was  evident  at  the  beginning  of  operations  that 
some  provision  had  to  be  made  for  supplying  rock  filling  for  the 
cofferdam  cribs.  It  was  accordingly  decided  to  open  up  a  riprap 
quarry  in  the  bluff  near  the  side  of  the  concrete-mixing  plant. 

Work  on  this  quarry  was  started  in  October,  1919,  and  has  been 
carried  on  at  varying  rates  since  that  time  to  meet  the  demand  for 
stone  filling. 

Work  accomplished  in  the  quarry  during  the  fiscal  year  is  as 
follows :  . 


Item. 

Quantity. 

Estimated 

total 
quantity. 

Per  cent 
complete. 

Stone  quarried,  reduced  to  riprap  size,  and  sent  to  cofferdam 

Earth  stripping  removed 

CvMc  yards. 
14,411 
1,670 

Cubic  yards. 

20,000 

1,600 

72 
08 

F.  Abutment. — ^The  south  end  of  the  dam  joins  the  shore  at  a 
point  where  a  vertical  bluff  rises  to  a  height  of  150  feet  above  the 
water.  This  bluff  consists  of  solid  rock  for  a  height  of  approxi- 
mately 100  feet,  and  the  remainder  is  chert. 

A  certain  amount  of  special  work  in  the  nature  of  kejrways  and 
exploration  tunnels  will  be  necessary  to  make  the  connection  to  the 
south  abutment. 

Work  was  commenced  in  November,  1919,  on  this  special  prepara- 
tion, when  the  face  of  the  bluff  was  blasted  off.  In  May,  1920,  the 
cutting  of  a  vertical  keyway  in  the  face  of  the  bluff  was  started. 

Work  done  during  the  fiscal  year  on  this  item  was  as  follows : 


Item. 


Rook  blasted  out  efface  of  bluff. 
Exploration  tunnels 


Quantity. 


Estimated 

total 
quantity. 


Cubic  yards.  Cubic  yards. 

8,373  8,373 

300 


Percent 
complete. 


100 


G.  Power  house. — Under  this  heading  has  been  included  the  work 
inside  of  the  cofferdam  preparing  the  river  bed  to  receive  the  concrete. 
Work  done  during  the  fiscal  year  consists  of : 

(a)  Removal  of  the  rock  bla.sted  from  the  face  of  tlie  bluff. 

(6)  Excavation  for  a  heel  trench  25  feet  wide. 

(c)  Excavation  for  the  draft  tubes  about  80  feet  wWe. 

id)  Removal  of  the  seamy  rock  between  these  two  trenches. 

Removal  of  the  rock  pile  blasted  off  of  the  bluff  began  in  December 
and  has  been  used  mostly  for  crib  filling.  Removal  of  the  solid  rock 
from  the  river  bottom  began  in  May,  1920 ;  part  of  this  rock  has  been 
used  for  crib  filling  and  the  remainder  has  been  wasted. 
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Work  accomplished  on  this  xcork  during  the  fiscal  year. 


Item. 


Rock  removed  that  had  been  blasted  from  bluff  (measured  in  place 

before  blastmg) cubic  vards. . 

Rock  removed  from  heel  trench do 

Draft  tube  excavation do 

In.nep  ejccavation do 

Tall  race  excavation 


Total  rock cubic  vards. 

Holes  drilled feet. 


^  Estimated 
Quantity.  >      total 
j  quantity. 


6.830 
2,168  , 
2,247  , 
1,740 


8.373 
12,000 
74,900 
17,120 
129,450 


Per  cent 
complete. 


11,985 

10,728 ; 


70 
18 

3 
10 

0 


H.  Electrical  work. — A  need  developed  for  electric  power  and  light 
shortly  after  opening  of  the  work  of  construction  division  No.  2. 

This  energy  is  supplied  by  a  2,300  volt  transmission  line  from  the 
transformer  station  on  Jackson  Island  to  a  distribution  station  on 
the  south  side,  from  which  it  is  carried  to  the  work  as  occasion  de- 
mands. 

The  following  electrical  works  have  been  installed  during  the  fiscal 
year: 


Item, 

Quantity. 

Estimated 

total 
quantity. 

Per  cent 
complete. 

Power  and  liRht  lines  installed  for  construction  purposes  only. feet. . 
Transformers,  etc.,  installed: 

76K.  V.A 

37,670 

2 
3 
3 
0 
0 
0 
0 
0 

75,000 

9 
9 
3 
6 
9 
6 
10 
0 

50 
22 

60K.V.A ...                       .... 

33 

20  K.  V.A 

100 

15K.  V.A ...                                   

0 

10  K.  V.A 

0 

7*K.V.A .             . 

0 

5K.  V.  A 

0 

3K.V.A 

0 

I.  Mi^icin^  plant. — ^The  mixing  plant  is  to  consist  of  two  2-yard 
concrete  mixers,  motor  driven,  with  superimposed  sand  and  stone 
bins,  two  steel  derricks,  each  to  handle  a  2-yard  clamshell  bucket, 
and  a  cement  house  coimected  to  the  mixer  by  a  belt  conveyor. 

The  concrete  foundations  for  the  mixing  plant  are  completed  and 
the  erection  of  the  wooden  superstructure  is  in  progress.  Grading 
for  the  cement  house  is  in  operation  and  the  mast  of  the  other  raisea. 

The  mixingplant  is  17  per  cent  completed. 

J.  Plant.-^\i^  following  major  items  of  plant  are  in  use : 

60-ton  Mogul  engines 2 

40-ton  saddle  tank  locomotives 3 

25-ton  saddle  tank  locomotives 2 

20-yard  air  dump  cars 24 

Flat  cars 16 

Box  car 1 

Locomotive  cranes 3 

K.  Miscellaneous  items. — 

Land  cleared  in  connection  with  work  and  reservoir acres—        104 

Power  and  light  lines  erected  (estimated) miles__  6 

Water  mains  laid linear  feet—    6,400 

Miscellaneous  small  piping  installed do 12,000 


Gasoline  locomotives 2 

li-oublc-yard  dump  cars 20 

Steam-driven  air  compressors 3 

J-yard  steam  shovels 2 

2i-yard  steam  shovels 2 

Derrick  boats  and  barges 2 
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Fire  hydrants  and  hose  houses  installed 8 

Sewers  laid,  8-lnch linear  feet—  1,300 

Miscellaneous  excavation,  reducing  top  of  hill  to  project  grade  550 

_" cubic  yard8__  5, 814 

Railway  ties,  crib  logs,  and  fence  posts  cut  and  hauled  from  woods 10, 442 

Cars  of  material  loaded  and  unloaded  In  yards 1,649 

Small  air  compressors  Installed 8 

Stiff-leg  derricks  erected 5 

Miscellaneous  fencing  for  right  of  way  and  property  lines,  etc feet—  8, 000 

10,000-gallon  water  tanks  and  towers  erected 1 

Track  for  traveling  derricks,  46-foot  gage,  with  continuous  base,  about 

30  by  48  Inches  high,  under  each  rail  constructed linear  feet—  830 

Steel  guy  derricks  erected  (115-foot  mast,  6  guys) 1 

Steel  guy  derricks  partially  erected 1 

CONTRACTS  IN  FORCE. 

Name  of  contractor :  City  of  Florence,  Ala. 

Amount  and  character  of  work:  Estimated  daily  water  supply  of  150,000 
gallons. 
Prices :  $9,000  per  annum. 
Date  of  approval:  April  10,  1919. 
Date  of  commencement :  April  28,  1919. 
Date  fixed  for  completion :  April  27,  1923. 
Percentage  of  completion  on  June  30,  1920 :  25  per  cent. 

Name  of  contractor :  Allis  Chalmers  Manufacturing  Co. 

Amount  and  character  of  work :  $37,385 ;  one  48-inch  gyratory  rock  crusher. 

Price:  $37,385. 

Date  of  approval :  August  4,  1919. 

Date  of  commencement:  August  5,  1919. 

Date  fixed  for  completion :  November  3,  1919. 

Percentage  of  completion  on  June  30,  1920 :  100  per  cent. 

Name  of  contractor:  Worthington  Pump  &  Machinery  Co. 

Amount  and  character  of  work :  $29,832 ;  six  14-inch  gyratory  rock  crushers. 

Unit  price:  $4,972. 

Date  of  approval :  August  4,  1919. 

Date  of  commencement :  August  5,  1919. 

Date  fixed  for  completion:  October  3,  1919. 

Percentage  of  completion  on  June  30,  1920 :  100  per  cent 

Name  of  contractor:  E.  F.  Terry  Co. 

Amount  and  character  of  work :  $159,595 ;  furnishing  seven  traveling  derricks. 

Unit  price:  First  derrick,  $24,370;  second  derrick,  $23,850;  third  derrick, 
$23,325;  fourth  derrick,  $22,800;  fifth  derrick,  $22,275;  sixth  derrick,  $21,750; 
seventh  derrick,  $21,225. 

Date  of  approval :  September  9,  1919. 

Date  of  commencement:  September  10,  1919. 

Date  fixed  for  completion :  215  days  after  commencement. 

Percentage  of  completion  on  June  30,  1920 :  100  per  cent. 

Name  of  contractor:  The  McMyler  Interstate  Co. 

Amount  and  character  of  work:  $108,000;   furnishing  and  erecting  three 
traveling  derricks. 
Unit  price :  $36,000. 
Date  of  approval :  December  1,  1919. 
Date  of  commencement :  December  3,  1919. 
Date  fixed  for  completion:  168  days  after  commencement. 
Percentage  of  completion  on  June  30,  1920 :  65  per  cent. 

Name  of  contractor :  Worthington  Pump  &  Machinery  Co. 
Amount  and  character  of  work:  $29,450;  furnishing  and  delivering  two  air 
compressors. 
Unit  price:  $14,725. 
Date  of  approval :  Emergency. 
Date  of  commencement :  February  12,  1920. 
Date  fixed  for  completion :  July  1,  1920. 
Percentage  of  completion  on  June  30,  1920 :  None. 
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Name  of  contractor:  Muman  ShipballdiDg  Corporation. 

Amount  and  character  of  work :  $74 J80 ;  10  wooden  barges. 

Unit  price:  $7,478. 

Date  of  approval:  Emergency. 

Date  of  commencement :  February  6,  1920. 

Date  fixed  for  completion :  July  6,  1920. 

Percentage  of  completion  on  June  30,  1920 :  100  per  cent 

Name  of  contractor :  Cleveland  Crane  &  Engineering  Co. 
Amount  and  character  of  work :  $08,750 ;  furnishing  and  erecting  two  gantry 
cranes. 

Unit  price:  $34,375. 

Date  of  approval:  Emergency. 

Date  of  commencement :  January  17,  1920. 

Date  fixed  for  completion :  May  15,  1920. 

Percentage  of  completion  on  June  30,  1920 :  35  per  cent. 


APPROPRIATIONS. 

Previous  projects : 

Appropriations  prior  to  Mar.  4, 1915,  under  project  for  Ten- 
nessee River,  Chattanooga  to  Riverton  (see  H.  Doc.  1491, 
63d  Cong.,  8d  sess.,  p.  564) $3, 191,  726. 50 

Bxisting  project : 

June  3, 1916  (allotment  dated  Nov.  16, 1917) 500, 000. 00 

June  3.  1916  (allotment  dated  Feb.  23,  1918) *  12, 630, 000. 00 

June  3, 1916  (allotment  dated  May  23, 1918) 22, 177. 29 

June  3, 1916  (allotment  dated  July  8, 1919) 7, 433. 13 

June  3,  1916  (allotment  dated  June  21,  1920) 4,000,000.00 

Total 20, 351, 336. 92 

Receipts  from  sales,  etc.,  $11,042.48. 


2.  OPERATING  AND  CARE  OF  MUSCLE  SHOALS  CANAL. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  work  consisted  of  the  operation  and  care  of  the  canal  and 
locks ;  maintenance  of  boat  yard ;  maintenance  and  repairs  to  dwell- 
ings, plant,  and  canal  embankments ;  channel  work  in  the  canal ;  and 
miscellaneous  work  for  other  appropriations. 

(a)  Locks. — ^The  locks  were  operated  during  the  fiscal  year,  a  regu- 
lar force  of  eight  men  being  employed  therefor. 

(6)  Maintenance  and  repairs. — Only  minor  repairs  were  made  to 
dwellings  and  appurtenances,  the  largest  items  being  the  inside  paint- 
ing of  large  house  at  Lock  A  and  the  repair  of  screens  at  quarters ; 
repair  to  service  buildings  consisted  of  new  flume  leading  to  turbine ; 
repairs  made  to  platform  in  front  of  carpenter  shop  and  property 
house ;  lock  and  lock  machinery  repairs  comprised  repairs  to  valves 
at  Locks  2,  3,  4,  5,  and  B ;  new  valve  pins  were  made  and  put  in  at 
Locks  A,  B,  2,  3,  4,  5,  7,  and  8 ;  valve  shaft  at  Lock  6  welded ;  repairs 
made  to  sparways  at  Locks  A,  B,  3,  4,  and  5,  capstan  at  Lock  B  re- 
paired ;  new  gears  made  for  operating  gates  at  Lock  8 ;  framed  and 
put  in  two  new  miter  posts  at  Lock  1.  During  the  fiscal  year  4,000 
soft-wood  ties  (willow,  gum,  sycamore,  etc.),  obtained  through  clear- 

>  AUotanent  was  originally  for  $12,880,000,  of  which  $260,000  was  withdrawn  on  Sept 
9,  1918,  koA  allotted  to  the  Ordnance  Department. 


Digitized  by 


Google 


2608        REPORT  OF  CHIEF  OF  ENGINEERS,  U.  S.  ARMY,  1920, 

ing  operations,  were  added  to  that  part  of  the  canal  railroad  track 
below  Lock  2,  the  section  soon  to  be  flooded ;  repairs  made  to  rolling 
stock;  new  bents  throughout  and  new  ties  were  placed  in  Bluewater 
Bridge ;  new  ties  placed  in  Aqueduct  Bridge,  and  track  along  right  of 
way  grassed.  Repairs  were  made  to  wooden  valves  at  Sluewater 
Bridge ;  repaired  small  breach  in  embankment  in  section  21,  near  large 
breach  of  last  year ;  removed  deposits  of  drift  from  sluiceways,  weirs, 
and  longitudinal  walls  above  Lock  A;  built  retaining  wall  above 
Lock  A  for  the  purpose  of  holding  dredged  material  from  channel ; 
various  leaks  in  embankments,  both  upper  and  lower  divisions,  were 
stopped,  and  built  levee  above  Lock  6  for  protection  of  cultivated 
lands. 

(c)  Channel  work. — ^The  dredge  Alabama  resumed  operations  on 
July  14  in  pool  above  Lock  A.  Dredging  on  the  upper  division  was 
concluded  on  October  23, 1919,  and  dredge  brought  down  to  the  lower 
division,  where  work  was  continued  until  the  close  of  the  fiscal  year, 
the  operations  consisting  of  the  removal  of  bars  and  in  cleaning  out 
lock  pits,  etc.  The  pits  at  Locks  2,  3,  4,  and  5  were  cleaned  out 
and  obstructing  bars  removed  as  far  down  as  Six-mile  Creek.  Dar- 
ing the  fiscal  year  216,190  cubic  yards  of  silt,  sand,  etc.,  were  removed 
from  canal  prism  at  a  unit  cost  of  $0.0565  per  cubic  yard. 

{d)  MisceV'aneous, — The  foundry,  sawmill,  shops,  and  dry  dock 
were  operated  for  the  benefit  of  canal  work  and  for  other  improve- 
ments in  the  Florence  district,  the  following  work  being  accom- 
plished : 

{a)  Wilson  Dam. — The  foundry  remained  in  continuous  opera- 
tion during  the  fiscal  year,  the  force  employed  being  engaged  chiefly 
in  making  castings  for  the  work  at  Wilson  Dam.  During  this  period 
10,723  castings  were  made,  aggregating  118,150  pounds  and  costing 
$9,275.01,  the  unit  cost  per  pound  being  $0.0786.  There  were  also 
made  2,764  pounds  of  brass  castings.  The  sawmill  and  planing  mill 
were  operated  intermittently,  due  to  the  limited  facilities  for  getting 
supplies  of  logs  to  mills,  these  having  to  be  rafted  and  floated  down 
from  the  pool  above  Lock  6.  About  75,000  feet  of  poplar  and  60,000 
feet  of  oak  were  purchased  of  landowners  along  the  canal  for  use  in 
construction  operations  at  Wilson  Dam.  During  the  fiscal  year 
235,754  feet,  board  measure,  were  sawed  and  51,481  feet  were  planed. 
Clearing  of  the  Buxbaum  land  lying  below  the  500-foot  contour  along 
Shoal  Creek  on  the  east  side  between  Aqueduct  and  the  Huntsville 
Road  was  begun  and  completed.  After  completing  this  area,  opera- 
tions were  shifted  above  Lock  6,  where  the  Simmons  land,  lying 
between  the  canal  and  river,  was  worked  over.  The  O'Neal  and 
Douglass  tracts  were  also  cleared.  Clearing  operations  were  discon- 
tinued in  March,  1920,  240  acres  being  worked  over.  A  small  por- 
tion of  the  force  was  retained  during  the  fiscal  year  for  the  purpose 
of  cutting  and  hauling  logs  to  the  canal.  All  logs  suitable  for  mak- 
ing ties  were  removed  from  the  clearing  to  the  mill  and  sawed. 
Barges  B  and  O^  each  20  by  80  by  4  feet  deep,  were  completed. 
With  the  exception  of  installing  macninery,  a  launch  was  completed ; 
built  one  sounding  unit;  docked  and  repaired  drill  boat  No.  2  and 
barges  Noa.  61  and  66;  minor  repairs  to  cabin  and  machinery  of 
steamer  King  made;  and  several  skiffs  built.  Repairs  were  also 
made  to  miscellaneous  machinery  and  equipment,  such  as  trucks, 
automobiles,  locomotives,  steam  shovels,  water  tanks,  etc. 
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(6)  Widows  Bar. — Docked  and  repaired  hull  and  machinery  of 
steamer  Colbert;  repaired  screens,  flues,  and  stove  pipes  on  Quarter 
boats  No8.  8  and  20;  docked  and  practically  rebuilt  oarge  lyo.  SB; 
docked  and  repaired  barge  No.  82;  repaired  cabin  and  machinery  oi 
steamer  McPheraon;  repaired  various  screens  and  stove  pipes  on 
quarter  boats;  cleaned  and  repaired  cabin,  screens,  flues,  and  stove 
pipe  on  quarter  boat  No.  21;  overhauled  machinery  of  launch  6  R  and 
repaired  hull  of  same:  docked  and  repaired  hull  of  drill  tender 
No.  2  and  put  new  root  on  same ;  built  six  skiffs^  four  water  gauges, 
and  two  stadia  rods,  and  furnished  force  of  men  at  various  times  for 
handling  miscellaneous  supplies,  property,  etc. 

{c)  TeTWieasee  River  below  Riverton, — Docked  and  repaired  dump 
scow  i  R  and  No.  13  and  built  two  skiffs ;  repaired  steamed  McPher- 
8on  and  machinery  of  dredge  Tennessee. 

(d)  Colbert  SJiodLs  Canal. — ^Made  roller  train  and  coffer  gate  for 
lock. 

{e)  Tennessee  River  above  Chattanooga. — ^Made  set  of  dump-scow 
castings  and  repairs  for  machinery  of  dredge  Kwasind. 

CONTRACTS  IN  FORCE. 

None. 


EXPENDITURES. 


Fiscal    year    ending    June 
30,1920: 

Administration $2, 792. 12 

Operation  of  locks 7,809.28 

Maintenance     and     re- 
pairs   19, 982. 67 

Channel  work 10,040.90 

40, 624.  87 

Fiscal  year  ending  June  30 : 

1891 $14, 313. 45 

1892 35, 686. 53 

1893 51, 262. 13 

1894 58, 735. 63 

1895 64.  891. 41 

1896 75, 409.  71 

1897 66, 021.  78 

1898 65, 333. 45 

1899 59, 284. 97 

1900 65. 281. 03 

1901 65.  554. 19 


Fiscal  year  ending  June  80: 

1902 76,  201.  22 

1903 85, 186.  52 

1904 63, 221.  87 

1005 , 55, 146.  57 

1906 49, 105. 02 

1907 52,  763.  28 

1908 62,  961. 48 

1909 53, 443.  56 

1910 51, 420.  87 

1911 40,  852.  84 

1912 52, 219. 36 

1913 46, 393. 14 

1914 49, 452. 14 

1915 46, 230. 15 

1916 34, 877.  27 

1917 34, 930. 13 

1918 36, 230. 15 

1919 39, 348. 15 

1920 40, 624.  87 

Total 1, 592. 382.  87 


Digitized  by 


Google 


Digitized  by 


Google 


CONSTRUCTION  OF  LOCKS  AND  DAMS   ON  THE   OHIO  RIVER. 


REPORT  OF  THE  DISTRICT  ENGINEERS  HAVING  CHARGE  OF  SLACK- 
WATER  IMPROVEMENT  OF  THE  OHIO  RIVER. 


LOCKS  AND  DAKS. 


Page. 

Fixed  Dam  at  Emsworth,  Pa 2611 

No.  7 — 2614 

No.  10 2614 

No.  14 2619 

No.  16 2619 

No.  17 2619 

No.  21 2619 

No.  22 2619 

No.  23 2619 

No.  24 2621 

No.  26 2622 

No.  27 2623 

Repair  station  at  Marietta,  Ohio.  2624 

No.  28 2637 

No.  29- 2637 

No.  30 2638 


No.  31  — 
No.  32  — 
No.  33  — 
No.  34  — 
No.  35  — 
No.  36  — 
No.  37  — 
No.  38  — 
No.  39. 


Page. 

2643 

2639 


2644 

2647 

2648 

2649 

2650 

2650 

2652 


Contingencies 2657 

No.  41 2659 

No.  43 2661 

No.  44 2663 

No.  45 2664 

No.  48 2665 

Surveys 2667 
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FIXED  DAM  AT  EMSWORTH,  PA.,  AND  LOCKS  AND  DAMS  NOS.  7  AND 

10,  OHIO  RIVER. 


REPORT  OF  LIEUT,  COL,  H,  B,  FERGUSON,  CORPS  OP  ENGINEERS, 


PiTTSBUROH,  Pa.,  Distkiot. 


LOCKS  AND  DAMS  AT  EMSWORTH,  PA.,  AND  NOS.    7   AND    10,  OHIO  BIVEH. 
OPERATIONS  DUBING  THE  ITSCAL  YEAB. 

Lock  and  dam  dt  Emsworth^  Pa, — ^Bids  for  the  construction  of  two 
locks,  the  guide  and  guard  walls,  a  curved  retaining  wall  at  Lowrie 
Run,  and  the  excavation  of  the  lock  approaches  between  the  outer 
ends  of  the  guide  walls,  section  A,  and  the  main  and  back  channel 
dams  and  their  three  abutments,  section  B,  were  opened  on  July  7, 
1919.    Contracts  for  both  sections  A  and  B  were  awarded  to  the 
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Contracting  Co.,  of  Pittsburgh.  Pa.,  which  was  the  only 
Anticipating  the  acceptance  oi  its  bids,  the  contractor  on 


Dravo 

bidder.  ^        «  * 

July  22, 1919,  commenced  the  buildingof  offices  and  quarters  and  the 

assemblage  of  a  construction  plant.    The  work  on  sections  A  and  B 

was  carried  on  simultaneously. 

Section  A :  The  construction  of  a  cofferdam  inclosing  the  site  of 
the  lower  guide  and  guard  walls  was  started  on  August  14  and 
unwatered  on  October  22.  The  greater  part  of  the  earth  excavation 
was  removed  by  dredge  and  used  for  filling  and  banking  the  coffer- 
dam, which  was  decked  with  a  4-inch  layer  of  concrete.  The  pump- 
ing plant  consisted  of  a  combination  wood  and  steel  hull,  equipped 
with  two  direct-connected  12-inch  De  Laval  and  two  Lawrence 
12-inch  belt-driven  centrifugal  pumps,  all  electrically  operated. 
Following  the  unwatering  of  the  cofferdam,  work  was  started  on 
the  removal  of  rock,  which  was  a  sandstone  more  or  less  stratified, 
making  it  necessary  to  eliminate  the  channeling  and  to  vary  the  sec- 
tion of  wall  to  suit  conditions.  The  wall  was  thoroughly  keyed 
into  the  rock  by  blasting  of  pockets  at  intervals  where  seaming  rock 
occurred.  The  placing  of  concrete  was  carried  on  simultaneously 
with  the  rock  removal.  Four  thousand  nine  hundred  cubic  yaras 
of  rock  were  transferred  to  the  back  channel  and  used  for  crib 
filling,  3,000  cubic  yards  were  placed  along  the  left  bank  below  the 
main  channel  abutment  for  future  use,  and  the  remainder  was  used 
in  banking  the  cofferdam.  The  removal  of  rock  and  the  placing  of 
concrete  within  this  cofferdam  was  completed  on  May  28,  1920. 

A  cofferdam  inclosing  upper  guide  wall  was  commenced  on  Sep- 
tember 6  and  unwatered  on  September  29,  1919.  On  account  of  the 
seams  in  the  rock  the  section  of  the  wall  was  changed  and  channeling 
omitted.  The  removal  of  earth  and  rock  and  the  placing  of  concrete 
within  this  cofferdam  was  completed  on  December  8,  1919.  Only  the 
lower  arm  of  this  cofferdam  was  removed,  it  being  the  intention  to  use 
the  remainder  of  the  cofferdam  as  the  upper  arm  of  the  cofferdam 
surrounding  the  lock.  A  section  of  a  steel  pile  cofferdam  inclosing  90 
feet  of  the  Liowrie  Run  retaining  wall  was  built  in  June  and  upon 
completion  of  the  wall  the  cofferdam  was  removed. 

During  the  last  month  of  the  year  the  cofferdam  surrounding  the 
two  locks  was  commenced.  The  unwatering  of  this  cofferdam  was 
started  on  June  30, 1920.  About  50  per  cent  of  the  earth  excavation 
within  the  inclosure  was  removed  by  dredge,  the  material  being  used 
for  filling  and  banking  the  cofferdam.  During  the  year  the  following 
permanent  work  was  accomplished:  Three  hundred  and  thirty-two 
feet  of  upper  guide  wall ;  564.6  feet  of  lower  guide  wall ;  181.5  feet 
of  lower  river  guard  wall,  and  91.3  feet  of  Lowrie  Run  curved  retain- 
ing wall.  All  earth  and  rock  excavation  under  these  walls  and  river- 
ward  of  the  completed  guide  walls  within  their  respective  cofferdams 
was  completed. 

The  quantities  of  work  performed  or  materials  used  during  the 
fiscal  year  are  shown  in  the  following  tabulated  statement : 

Cofferdam :  "~ 

Pumped  out linear  feet—  2,111 

Removed .. do 422 

Oommon  excavation cubic  yards—  28, 578 

Rock  excavation do 49,  778 

Concrete do 10,835 
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Structural  steel  delivered pounds__  110,810 

Forglngs,  includes  wrought  iron : 

Delivered da 26,978 

Placed do 4,  720. 6 

Bolts,  etc.,  delivered do 13, 612 

Iron  castings : 

Delivered do 101,149 

Placed do 80 

Bronze,  delivered do 384 

On  June  30,  1920,  it  is  estimated  that  37.5  per  cent  of  the  work 
under  the  first  general  contract  for  section  A  was  completed. 

The  work  remaining  to  be  done  under  the  first  general  contract  is 
the  construction  of  masonry  and  fixed  parts  of  the  locks,  274  linear 
feet  of  guide  wall,  462  linear  feet  of  ^ard  wall,  80  linear  feet  of  the 
retaining  wall  at  the  mouth  of  Lowrie  Run,  earth  and  rock  excava- 
tion in  cofferdam  surrounding  the  locks.  The  foundation  for  one 
storage  house  and  two  lock-keeper  houses,  tile  gages,  and  all  metal 
work  listed  in  paragraph  25  of  the  specifications. 

A  contract  for  fabricating  and  erecting  in  place  the  lock  gates  and 
emergency  dams,  for  both  locks  was  entered  into  with  the  Dravo 
Contracting  Co.,  of  Pittsburgh,  Pa. 

The  work  to  be  done  by  contract  or  hired  labor  is  filling,  grading, 
and  paving  of  the  lock  esplanade,  the  superstructure  of  the  lo^ 
houses  and  storage  house,  the  power  house  and  power  plant,  machin- 
ery for  operating  lock  gates  and  valves^  the  capstans,  covers  for  re- 
cesses and  machinery  pits  in  masonry,  operating  machinery  for 
emergency  dams  in  locks,  completing  dredging  of  approaches  to  the 
locks,  and  building  roadways,  sewers,  sidewalks  on  lock  grounds. 

Section  B.  Work  was  started  on  the  building  of  the  two  abutments 
and  a  400-foot  section  of  the  back-channel  dam  adjoining  Neville 
Island,  on  August  2,  1919.  The  site  of  the  right  abutment  and  the 
section  of  dam  were  inclosed  in  one  cofferdam.  The  upper  arm  of 
the  cofferdam  consisted  of  a  sheeted  trestle,  bermed  with  earth,  on 
which  tracks  were  laid  for  a  traveling  crane  and  concrete  track.  The 
material  not  used  in  building  the  lower  cofferdam  arm  was  wasted 
above  the  dam.  Little  trouble  was  experienced  in  driving  round  and 
steel  piling,  very  few  bowlders  being  encountered.  The  greatest^f- 
forts  were  directed  to  the  dam  in  order  to  take  advantage  of  the  low 
water,  thus  retarding  somewhat  progress  on  the  two  abutments. 
During  the  construction  of  the  dam  work  was  suspended  sixteen  times 
on  account  of  high  water,  during  which  periods  the  force  was  trans- 
ferred to  the  abutments.  The  right  abutment  was  completed  in 
February,  1920,  except  the  back  filling  and  paving  and  placing  of  30 
cubic  yards  of  concrete  in  the  wing  wall,  which  were  in  progress  at 
the  end  of  the  year.  Extraordinary  efforts  were  made  to  prevent 
slides  during  the  construction  of  the  left  abutment,  which  is  m  close 
proximity  to  the  main  line  of  the  Pittsburgh  &  Lake  Erie  Railroad, 
the  abutment  being  inclosed  by  steel  piles  thoroughly  braced  as  the 
excavation  proceeded.  Immediately  following  the  completion  of  one 
section  the  sheet  piles  were  withdrawn  and  the  back  fiUmg  completed 
before  work  on  the  next  section  was  commenced.  The  abutment  was 
completed  in  April  and  the  back  filling  in  June.  The  Pittsburgh  & 
Lake  Erie  Railroad  having  given  notice  that  it  would  place  heavy 
riprap  along  the  bank  in  the  vicinity  of  the  abutment  for  protection 
of  its  tracks,  the  paving  provided  under  the  contract  was  omitted. 
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Work  on  the  construction  of  the  dam  progressed  favorably  until 
November  1,  when  high  water  carried  away  160  feet  of  the  trestle 
forming  the  upper  arm  of  the  cofferdam.  The  driving  of  round  and 
steel  piling  and  the  building  of  the  crib  was  completed  during  April, 
1920,  and  the  closing  of  the  final  70-foot  gap  in  the  dam,  located  150 
feet  distant  from  the  left  abutment,  was  made  in  May.  After  the 
rise  of  June  19,  1920.  soundings  were  taken  below  the  dam  which 
showed  a  filling  in  iinmediately  against  the  apron  along  the  entire 
lensfth  of  the  dam. 

The  details  of  the  work  done  during  the  fiscal  year  are  shown  in 
the  following  table : 

Cofferdam : 

Abutment,  pumped  out linear  feet__  262 

Abutment,  removed do 202 

Dam,  pumped  out do 750 

Dam,  removed do 750 

CJommon  excavation cubic  yards—  28,882 

Fill do 4, 464 

Riprap do 4, 989 

Round  piles,  timber: 

Driven linear  feet 27,088 

Cut-off  portion do 1,998 

Sheet  piles,  steel : 

Delivered 1 pounds__  1,  755,988 

Placed do 1, 392, 726 

Cut-off number__  130 

Common  timber feet,  b.  m__  170, 665 

Concrete cubic  yards..  13,232 

Forgings,  including  wrought  iron: 

Delivered pounds—  7, 308. 6 

Placed do 4, 872. 4 

Bolts,  etc. : 

Delivered do 20, 067 

Placed do 13, 792 

Iron  castings: 

Delivered do 102 

Placed «^-do 102 

On  June  30, 1920,  it  is  estimated  that  56  per  cent  of  the  work  under 
the  first  general  contract  for  section  B  was  completed. 

The  work  remaining  to  be  done  under  the  first  general  contract 
is  the  placing  of  30  cubic  yards  of  concrete  in  the  wing  wall  of  the 
right  abutment  back  fill  and  paving  back  of  and  placing  of  the  rip- 
rap protection  along  that  abutment  below  the  back  channel  dam  and 
building  the  abutment  and  dam  in  the  main  channel. 

Lock  and  Dam  No.  7. — ^This  structure  has  been  in  operation  since 
September  16, 1914,  when  it  was  completed,  except  a  small  amount  of 
dredging  in  the  lock  approaches.  The  prominent  projecting  bowlder 
and  gravel  point  above  the  upper  guide  wall  was  removed  to  its  rock 
foundation  riverward  of  the  line  of  the  guide  wall  in  1917.  In  1919, 
2,900  cubic  yards  were  removed  from  the  lower  approach  and  cast 
over  on  a  berme  at  the  edge  of  the  left  bank.  Since  that  time  it  has 
been  impracticable  to  assign  a  dredge  for  the  completion  of  the 
small  amount  of  dred^ng  remaining  in  the  lower  approach  due  to 
more  important  dredgmg  needs  on  the  upper  Ohio  and  Allegheny 
Rivers. 

Lock  and  Dam  No.  10. — ^This  structure  has  been  in  operation  since 
October  31,  1916.    The  work  remaining  to  be  done  at  the  beginning 
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of  the  year  was  the  placing  of  some  riprap  stone  on  the  left  bank 
below  the  abutment.  In  December,  1919,  2,500  tons  of  one  and  two 
man  stone  for  bank  protection  was  ordered  from  the  Kings  Creek 
Quarry  Co.  to  be  delivered  by  rail  on  the  Government  siding  above 
the  lock.  At  the  end  of  the  year  the  delivery  of  the  stone  had  been 
completed,  and  1,175  tons  had  been  transferred  from  the  right  bank 
above  the  lock  to  the  left  bank  below  the  abutment  and  distributed. 
The  remainder  of  the  stone  will  be  transferred  and  distributed  as 
soon  as  facilities  fo^  the  work  are  available. 


APPROPRIATIONS. 

Mar.  3,  1875  (allotment),  Davis  Island  Dam $100,000.00 

June  18,  1878  (allotment),  Davis  Island  Dam 125,000.00 

Mar.  3,  1879  (allotment),  Davis  Island  Dam 100,000.00 

June  14,  1880  (allotment),  Davis  Island  Dam 100,000.00 

Mar.  3,  1881  (allotment),  Davis  Island  Dam 150,000.00 

Mar.  21,  1882  (appropriation),  Davis  Island  Dam 100,000.00 

Aug.  2,  1882  (allotment,  Davis  Island  Dam 165,000.00 

July  5,  1884  (allotment),  Davis  Island  Dam 70,000.00 

Dec.  9,  1885  (allotment  by  transfer  from  Falls  of  Ohio),  Davis 

Island   Dam * 10, 000. 00 

Aug.  5, 1886  (allotment),  Davis  Island  Dam 20, 000. 00 

Aug.  11,  1888  (allotment),  drift  gap  at  Davis  Island  Dam 20,000.00 

Apr.  18,  1889  (allotment),  drift  gap  at  Davis  Island  Dam 7,000.00 

June  14,  1889  (allotment),  drift  gap  at  Davis  Island  Dam 3.000.00 

Dec.  31, 1889  (allotment,  drift  gap  at  Davis  Island  Dam 34. 01 

Sept.  19,  1890,  construction  of  Lock  and  Dam  No.  6 250, 000. 00 

July  18,  1892,  construction  of  Lock  and  Dam  No.  6  and  purchase 

of  land  for  No.  2 100, 000. 00 

Aug.  18,  1894,  construction  of  Lock  and  Dam  No.  6 75, 000. 00 

Mar.  2, 1895,  construction  of  Lock  and  Dam  No.  6 150, 000. 00 

June  3,  1896 : 

Construction  of  Lock  and  Dam  No.  6 25, 000. 00 

Construction  of  Locks  and  Dams  Nos.  2,  3,  4,  and  5  and  pur- 
chase of  sites  for  Nos.  3,  4,  and  5 30, 000. 00 

June  4,  1897 : 

Construction  of  Dams  Nos.  2,  3,  and  4 400, 000.  00 

Construction  of  Dam  No.  6 300,000.00 

July  1,  1898,  continuing  construction  of  Dams  Nos.  2,  3,  4,  and  5_  595, 000. 00 

Mar.  3, 1899,  continuing  construction  of  Dams  Nos.  2,  3,  4,  and  5-  400, 000. 00 

June  6, 1900,  continuing  construction  of  Dams  Nos.  2,  3,  4,  and  5-  595, 000. 00 
June  13.  1902 : 

Continuing  construction  of  Locks  and  Dams  Nos.  2,  3,  4, 

and  5 100, 000. 00 

Completing  Ix)ck  and  Dam  No,  6 175, 000. 00 

Construction  of  Lock  and  Dam  No.  7 23,  000. 00 

Construction  of  Lock  and  Dam  No.  8 50,000.00 

Mar.  3, 1903.  continuing  construction  of  Dams  Nos.  2,  3,  4,  and  5-  300, 000. 00 

Mar.  3,  1903,  construction  of  Lock  and  Dam  No.  8 200, 000. 00 

Apr.  28.  1904.  construction  of  Lock  and  Dam  No.  8 50, 000. 00 

Mar.  3.  1905,  completion  of  Locks  and  Dams  Nos.  2,  3,  4,  and  5 
and  modification  of  said  locks  and  dams  and  of  Lock  and  Dam 
No.  6  so  as  to  secure  a  stage  of  9  feet  in  the  pools  belonging 

thereto    , 500, 000.  (X) 

Mar.  3, 1905,  construction  of  Lock  and  Dam  No.  8 80, 000. 00 

June  30,  1906,  for  continuing  improvement  by  the  completion  of 
Locks  and  Dams  Nos.  2,  3,  4,  and  5  and  the  modification  of  said 
locks  and  dams  and  of  Lock  and  Dam  No.  6  so  as  to  secure  a 

stage  of  9  feet  in  the  pools  belonging  thereto 1, 281, 376. 00 

June  30, 1906,  construction  of  Lock  and  Dam  No.  8 ^—  80, 000. 00 
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Mar.  2,  1907 : 

Lowering  of  sill  of  Lock  No.  6 $70,000  00 

Construction  of  Lock  and  Dam  No.  8 251, 846. 00 

May  27,  1908,  construction  of  liOck  and  Dam  No.  8 136, 000. 00 

Mar.  4,  1909,  construction  of  Lock  and  Dam  No.  8 ^364,000.00 

June  25,  1910: 

Locks  and  Dams  Nos.  2,  3,  4,  and  5 75, 000. 00 

Lock  and  Dam  No.  7  (allotted  July  7,  1910) 150,000.00 

Lock  and  Dam  No.  8 '2,000.00 

Lock  and  Dam  No.  9  (allotted  July  7,  1910) 150,000.00 

Lock  and  Dam  No.  10  (alloted  July  7,  1910) 40,000.00 

Mar.  4,  1911 : 

Lock  and  Dam  No.  7  (alloted  Apr.  7,  1911) 350,  000.  00 

Lock  and  Dam  No.  9  (allotted  Apr.  7,  1911) 300, 000. 00 

July  25,  1912: 

Lock  and  Dam  No.  7  (allotted  Aug.  17,  1912) 150,000.00 

Lock  and  Dam  No.  9  (allotted  Aug.  17,  1912) 150,000.00 

Lock  and  Dam  No.  10  (allotted  Aug.  17,  1912) 470, 000. 00 

Locks   and   Dams   Nos.    7,   9,   and   19,   for   movable   parts 

(allotted  Aug.  17,  1912) •230,000.00 

Aug.  24,  1912 : 

I^ck  and  Dam  No.  7  (alloted  Oct.  4,  1912) 122,  000. 00 

Lock  and  Dam  No.  9  (allotted  Oct.  4,  1912) 282,000.00 

June  23,  1913 : 

Lock  and  Dam  No.  7  (allotted  July  14,  1913) *300,000,00 

Lock  and  Dam  No.  9  (allotted  July  14,  1913) 130,000.00 

Aug.  1,  1914,  Lock  and  Dam  No.  10  (allotted  Aug.  5.  1914) 500, 000. 00 

Mar.  4, 1915,  Lock  and  Dam  No.  10  (allotted  Apr.  13, 1915) 130, 000. 00 

July  27,  1916,  transferred  from  Dam  No.  27  to  Dam  No.  7  (allot- 
ted May  7,  1917) 15,000.00 

July  27,  1916,  transferred  from  Dam  No.  27  to  Dam  No.  9  (allot- 
ted May  7,  1917) - 100. 00 

July  27,  1916,  tninsferred  to  fixed  dam  at  Enisworth,  Pa.,  from 
Dam  No.  29  (allotted  Mar.  1,  1920) 9,000.00 

Aug.  8,  1917,  fixed  dam  at  Emsworth,  Pa.   (to  replace  existing 
Dams  1  and  2)  (allotted  Sept.  1,  1917) 805.000.00 

July  18,  1918,  fixed  dam  at  Emsworth,  Pa.   (allotted  Aug.  7, 

1918) . 825,000.00 

July  18,  1918,  transferred  to  fixed  dam  at  Emsworth,  Pa. : 

From  Dam  No.  34 25,000.00 

From  Dam  No.  45 106,000.00 

(Allotted  Mar.  1,  1920.) 

Mar.  2,  1919,  fixed  dam  at  Emsworth,  Pa.    (allotted  July  26, 

1919) 250, 000. 00 

Mar.  2,  1919,  transferred  to  fixed  dam  at  Emsworth,  Pa. : 

Prom  Dam  No.  36 25,000.00 

From  Dam  No.  38 150,000.00 

(Allotted  Mar.  1,  1920.) 

June  5,  1920,  fixed  dam  at  Emsworth,  Pa.   (allotted  Aug.  20, 
1920) 150, 000. 00 


Total  appropriated  and  allotted 13, 442, 355. 01 

Amounts  withdrawn  for  reallotment  eLsewhere : 

Transferred  to  Dam  No.  39,  Ohio  River $10, 000. 00 

Transferred  to  Dam  No.  19,  Ohio  River ^    30, 198. 85 

Transferred  to  Dam  No.  21,  Ohio  River 46, 388. 76 

86, 587. 61 


Net  total  approiM-lated  and  allotted 13, 855, 767. 40 

Receipts  from  sales  and  other  sources,  $21,550.85. 

1  Of  this  amount  $44,888.76  was  transferred  to  Dam  No.  21. 

•  This  amount  was  transferred  to  Dam  No.  21. 

*  $90,000  was  for  movable  parts  for  Dam  No.  19,  and  of  thla  amount  $80,198.86  was 
abseQuently  transferred  to  wheeling  district. 

«  Of  this  amount  $10,000  was  transferred  to  Dam  No.  89. 


Digitized  by 


Google 


RIVERS  AND  HARBORS — OHIO  RIVER,  LOOKS  AJSID  DAMS.      2617 
CONTRACTS  IN  FORCE. 
EMSWORTH  DAM. 

CJontractor :  Dravo  Contracting  Co. 

Amount  and  character  of  work :  $1,365^71,  constructing  locks  and  guide  walls. 

Prices  per  unit :  Cofferdam,  for  locks  and  guide  walls,  at  $100  per  linear  foot ; 
common  excavation,  $1  per  cubic  yard ;  rock  channeling,  $0.80  per  square  foot ; 
rock  excavation,  $4.15  per  cubic  yard ;  drilling  bolt  holes,  $0.80  per  linear  foot ; 
oak  timber,  $200  per  1,000  feet  b.  m. ;  concrete,  $9.55  per  cubic  yard ;  structural 
steel,  $0.14  per  pound;  reinforcing  rods,  $0.08  per  pound,  forgings  (including 
wrought  iron),  $0.15  per  pound ;  bolts,  etc.,  $0.17  per  pound ;  iron  castings,  $0.13 
per  pound ;  steel  castings,  $0.26  per  pound ;  bronze,  $1.30  per  pound. 

Date  of  approval :  August  19,  1919. 

Date  of  beginning:  September  20,  1919. 

Date  of  expiration :  August  20, 1922. 

Completed  at  end  of  fiscal  year :  37.51  per  cent. 

Contractor :  Dravo  Contracting  Co. 

Amount  and  character  of  work :  $933,339.50,  constructing  dams  and  abutments. 

Prices  per  unit :  Cofferdam,  abutment,  at  $110  per  linear  foot ;  cofferdam,  dam, 
$110  per  linear  foot;  common  excavation,  $1  per  cubic  yard;  fill,  $0.70  per  cubic 
yard ;  riprap,  $3.60  per  cubic  yard ;  round  piles,  timber,  $0.90  per  linear  foot ; 
sheet  piles,  steel,  $0.07  per  pound ;  common  timber,  $140  per  1,000  feet  b.  m. ; 
concrete  $10.35  per  cubic  yard;  concrete  paving,  $14  per  cubic  yard;  forgings 
(including  wrought  iron),  $0.15  per  pound;  bolts,  etc.,  $0.17  per  pound;  iron 
castings,  $0.13  per  pound. 

Date  of  approval :  August  15,  1919. 

Date  of  beginning :  September  20,  1919. 

Date  of  expiration :  August  20,  1922. 

Completed  at  end  of  fiscal  year :  49.15  per  cent. 

Contractor :  The  Dravo  Contracting  Co. 

Amount  and  character  of  work :  $168,776.30  furnishing,  delivering,  and  erect- 
ing gates  and  emergency  dams. 

Prices  per  unit:  (Lot  A)  :  Cast  steel,  at  $0.38  per  pound;  structural  steel, 
$0.05  per  pound ;  forged  steel,  $0.17  per  pound ;  reinforcing  rods  $0.10  per  pound. 
(Lot  B)  :  Cast  steel,  $0.34  per  pound;  cast  Iron,  $0.38  per  pound;  structural 
steel,  $0,133  per  pound ;  forged  steel,  $0.76  per  pound ;  chain,  $0.25  per  pound ; 
copper,  $0.92  per  pound;  oak,  $300  per  1,000  feet  b.  m.  (Lot  C)  :  Cast  steel, 
$0.33  per  pound ;  structural  steel,  $0.13  per  pound,  forged  steel,  $0.24  per  pound ; 
nickel  steel,  $0.58  per  pound ;  bronze,  $0.97  per  pound ;  copper,  $0.97  per  pound, 
oak,  $300  per  1,000  feet  b.  m.  (Lot  D)  :  cast  steel,  $0.42  per  pound;  cast  iron, 
$0.19  per  pound ;  structural  steel,  $0.13  per  pound ;  tool  steel,  $0.34  per  pound ; 
bronze,  $0.97  per  pound ;  pipe  And  fittings,  $0.30  per  pound ;  oak,  $300  per  1,000 
feet,  b.  m. 

Date  of  approval :  June  28,  1920. 

Date  of  beginning:  Lots  A,  B,  and  D,  July  23,  1920 ;  Lot  C,  September  1, 1920. 

Date  of  expiration :  Lot  A,  September  1,  1920 ;  Lot  B,  not  more  than  15  fair 
working  days  after  October  1, 1920 ;  Lot  D,  not  more  than  60  fair  working  days 
after  August  1,  1920;  Lot  C,  not  more  than  60  fair  working  days  after  May 
1, 1921 ;  provided,  however,  that  if  the  locks  are  not  ready  to  receive  the  material 
in  Lots  B.  C,  and  D  on  the  respective  dates  above  fixed,  the  time  fixed  for  com- 
pletion will  be  at  the  termination  of  the  respective  number  of  working  days 
above  specified  following  the  actual  dates  when  the  locks  are  ready  to  receive 
the  material  in  the  respective  lots. 

Completed  at  end  of  fiscal  year :  0  per  cent. 
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LOCKS  AND  DAMS  NOS,  14,  16,  17,  21,  25,  AND  27,  OHIO  RIVER,  AND 
MARIETTA  REPAIR  STATION. 


REPORT  OF  UEUT.  COL.  C.  W.  OTWELL,  CORPS  OF  ENGINEERS, 


Wheeling,  W.  Va.,  District. 

1.  movable  dams  in  ohio  river  between  steuben ville,  ohio,  and 
the  mouth  of  three  mile  creek,  4  miles  north  of  huntington, 

W.  VA. 

LOCK  AND  DAM   NO.    14. 

This  lock  and  dam  has  been  in  operation  since  August  20, 1917. 

Survey  was  made  and  description  of  land  prepared  by  the  Gov- 
ernment force  for  the  purchase  of  additional  land  for  quarters  for 
employees. 

LOCK  AN0  DAM  NO.  16. 

This  lock  and  dam  has  been  in  operation  since  August  15, 1917. 

Slight  repairs  were  made  to  lock  gates,  the  lock  grounds  were 
graded,  and  other  minor  work  done  by  the  Government  force,  which 
completed  the  subproject. 

LOCK  AND  DAM  NO.   17. 

This  lock  and  dam  has  been  in  operation  since  August  1, 1918. 
The  land  power  house  was  completed  and  grounds  graded  by  the 
Government  force,  which  completed  the  subproject. 

LOCK  AND  DAM  NO.  21. 

This  lock  and  dam  has  been  in  operation  since  September  6, 1919. 
The  construction  of  lock  and  dam  by  hired  labor  with  Government 

?>lant  was  continued  and  the  subproiect  practically  completed.  The 
ollowing  work  was  accomplished :  Movable  parts  of  dam,  including 
88  Chanoine  and  34  Bebout  wickets  with  horses  and  props,  were 
assembled  and  installed;  26  linear  feet  of  lower  guide  wall  con- 
structed; pass  and  lower  guide  wall  cofferdams  removed,  441  linear 
feet  of  permanent  piping  installed. 

The  following  table  shows  the  work  accomplished  and  material 
placed  in  the  lock  and  dam  during  the  fiscal  year : 

Ck)fferdain,  16-foot,  removed linear  feet—      380 

Cofferdam,  12-foot,  removed do 640 

Concrete - cubic  yards—  1, 290 

Piping linear  feet—      441 

Power  house. — ^Work  of  constructing  land  power  house  was  con- 
tinued by  hired  labor. 
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One  storeroom  floor  was  concreted,  also  steps  to  same.  All  wood- 
work was  painted  and  finished,  doors  hung,  hardware  placed,  window 
sash  and  steel  roof  trusses  painted.  The  building  is  about  99  per  cent 
completed,  12  per  cent  being  completed  during  the  period.  The 
freight  elevator  remains  to  be  installed  and  some  painting  and  finish- 
ing done. 

OperaMrig  machinery. — Packing  jacks  and  keying  on  river-wall 
valve  sectors  were  installed,  completing  this  machinery. 

Miscellaofheous. — Besides  work  on  lock  and  dam  proper,  the  Gov- 
ernment force  placed  submarine  telephone  cable  across  the  river;  in- 
stalled electric  lighting  system  and  placed  light  standards  on  lock 
walls,  dismantled  plant,  machinery,  cableway  and  towers,  temporary 
buildings,  etc.,  and  transferred  same  to  Dam  No.  27,  Ohio  River ;  and 
graded  and  sodded  lock  OTounds.  Plans  were  prepared  and  material 
purchased  and  delivered  for  constructing  a  garage  and  oil-storage 
house. 

LOCK  AND  DAM   NO.   22. 

This  lock  and  dam  has  been  in  operation  since  December  1,  1918. 

The  electric  lighting  system  for  lock  was  completed  and  standards 
placed  on  lock  walls,  a  small  amount  of  stone  riprap  was  placed  below 
dam  abutment,  and  sewer  wa^  laid  to  lockkeeper's  houses  by  the  Gov- 
ernment force,  which  completes  the  subproject. 

LOCK   AND  DAM  NO.  23. 

Lock  and  guide  walls. — The  National  Contract  Co.,  contractor  for 
the  lock  and  guide  walls,  continued  work  under  its  contract,  complet- 
ing same  November  22,  1919.  The  lower  guide  wall  was  completed 
and  the  cofferdam  removed,  and  the  removal  of  upper  guide  wall 
cofferdam  completed.  The  esplanade  paving  and  work  of  dredging 
lock  chamber  were  completed.  The  following  quantities  of  concrete 
were  placed : 

Cubic  yards. 

Lower  guide  wall 4, 070. 4 

Esplanade  paving 568. 8 

The  cover  plates  were  placed  on  machinery  recesses,  completing 
the  masonry  for  the  land  and  river  walls. 

The  following  table  shows  the  work  done  on  this  contract  during 
the  fiscal  year : 


Item. 


Desioiatlon. 


Quantity. 


Cost  at 

contract 

price. 


Ouide-wall  cofferdam . 
Commoa  excavation. . 

Rook  channeling 

Bock  excavatian 

Fill. 


Riprap 

Concrete 

Concrete  paying 

Caring  for  and  placing  stmctozal  stetf . 
Bolts 

Extra  ^ 


SforV 


common. 


Linear  feet.. 
Cublo  yards.. 
Square  feet.., 
Cubic  yards. 

do 

do 

do 

do 

Percent 

do 

do 

Hours 


1,260 
8,334 
2,700.4 

178.8 
1,047 

566.6 
4,070.4 

668.3 
8.40 
8.7 

e 

47 


$6^616.00 

6,243.00 

2,160.82 

713.20 

778.80 

1,660.60 

20,103.86 

4,263.17 

361.74 

8.01 

37.63 

14.10 
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Pas8^  weir ^  hear  trap^  etc, — The  Dravo  Contracting  Co.,  contractor 
for  constructing  pass,  weir,  bear  trap,  etc.,  continued  work  under  its 
contract.  Four  160-foot  sections  of  pass  cofferdam  were  constructed 
and  unwatered  and  484  linear  feet  of  pass  completed  except  installa- 
tion of  wickets.  Three  sections  of  this  cofferdam  have  been  removed, 
work  within  fourth  section  being  in  progress.  .  The  cofferdam  for 
the  river  pier  of  bear  trap  was  completed  and  unwatered  and  con- 
struction of  pier  foundation  begun. 

The  following  work  was  performed  on  this  contract  during  the 
fiscal  year: 


Cofferdam: 

Pumped  out 

Removed 

Common  excavation.. 
Rock  channeling. . . . . 

Rock  excavation 

Concrete. 


Item. 


Timber  sills 

Cast  steel  (placed) 

Cast  iron  (placed) 

Forcings  (placed) 

Bolts  and  spUces  (placed) 

Relief  holes 

Structural  steel  (unloading  and  caring  for) . 

Extra  labor,  common 

Cofferdam  flooded 


Designation. 


Linear  feet.. 

do 

Cubic  yards. 
Square  feet.. 
Cubic  yards. 

do 

Feetb.  m... 

Per  cent 

do 

do 

do 

Linear  feet.. 
Percent 


Times., 


Quantity. 


678 
480 
9,901 
3,430.1 
410.1 
6,9n.66 
5,566.6 
36.3 
75.9 
16 

28.56 
20 
20.88 


Cost  at 

contract 

price. 


$99,157.50 

37,800.00 

11,884.80 

5,145.15 

3,485.85 

96,763.24 

1,301.66 

1,234.20 

5,464.80 

208.00 

142.80 

20.00 

438.48 

52.00 

17,500.00 


Power  house. — ^The  construction  of  land  power  house  was  con- 
tinued by  hired  labor  and  completed,  except  for  a  small  amount  of 
work  on  interior  finish  and  grading  of  grounds. 

Iron  and  steel. — The  contractors  for  furnishing  and  delivering 
structural  steel,  hurters,  horse  boxes,  etc.,  for  the  pass,  weir,  bear  trap, 
etc^  completed  delivery  of  those  items. 

valve-operating  machinery. — ^The  contractor  for  valve-operating 
machinery  completed  delivery  during  the  fiscal  year. 

Rvver-wall  valve  jacks. — ^The  contractor  for  river- wall  valve  jacks 
completed  delivery  during  the  fiscal  year. 

Pass  and  weir  horses,  props,  etc. — A  contract  was  entered  into  for 
furnishing  and  delivering  pass  horses  and  props,  which  was  com- 
pleted. An  order  was  issued  to  the  Ordnance  Department  for  fur- 
nishing and  delivering  weir  horses,  props,  etc.,  which  was  50  per  cent 
completed. 

Gate-operating  machinery. — ^Four  contracts  were  entered  into  for 
furnishing  and  delivering  gate-operating  machinery  (lots  A-G),  and 
one  contract  for  lot  E  was  completed. 

Lock  gates. — Contract  was  entered  into  for  furnishing,  delivering, 
and  erecting  lock  gates  but  no  deliveries  made. 


LOCK  AND  DAM   NO.  24. 


This  lock  and  dam  was  placed  in  operation  August  27, 1919. 

The  Sheridan-Kirk  Contract  Co.  placed  fill  and  paving  back  of 
dam  abutment  and  installed  steel  bear  trap,  completing  the  contract 
for  lock  and  dam.    The  Government  force  placed  five  remaining 
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Chanoine  wickets  in  pass,  cover  plates  for  lock-gate  recesses,  bridge 
over  right  of  way,  and  fill  for  driveway  on  lock  grounds,  which  com- 
pleted the  subproject. 

LOCK  AND  1>AM   NO.  25. 

Lock  and  guide  walls, — ^The  National  Contract  Co.,  contractor  for 
constructing  lock  and  guide  walls,  continued  construction,  oonii>let- 
ing  upper  guide  wall,  river  and  land  walls,  and  esplanade  paving. 
The  work  accomplished  consisted  of  17  per  cent  of  common  excava- 
tion, 43  per  cent  of  rock  excavation,  53  per  cent  of  foundation,  and 
6.4  per  cent  of  elevation  of  upper  guide  wall  and  removal  of  coffer- 
dam ;  placing  beams,  hinges,  and  cover  plates  in  river  and  land  walls ; 
and  placing  of  concrete  esplanade  paving,  steps,  and  pipe  trench  back 
of  land  wall.  Approximately  3,000  cubic  yards  of  common  excava- 
tion was  removed  for  lower  guide  wall.  The  following  table  shows 
the  work  in  detail  accomplished  during  the  fiscal  year : 


Item. 


Designation. 


Quantity. 


Cost. 


Upper  guide-wall  ooSerdam,  16-foot  (removed) . 

Common  excavation 

Rock  channeling 

Book  excavation 

Fill.. 


Oak  timber.. 
Concrete.. 


Conorete  paving 

Unloading,  oarmg  for,  and  placing: 


Structural  steel. 

Forgings 

Iron  castings. 


Linear feet.. 
Cubic  yards. 
Square  feet.. 
Cubic  yards. 

do 

Feetb.m... 
Cubic  yards. 
do 


Pounds. 
....do.. 
....do.. 


630 
4,792 
1,143 

363 
1,059 

202 
4,879 


28,773.64 

3,646.32 

400.65 


S3, 307. 50 

3,354.40 

057.25 

1,267.00 

423.60 

20.20 

28,463.60 

1,695.00 

431.60 
54.70 
6.01 


LOCK  AND  DAM  NO.  25. 

Pas8^  weir^  bear  trap^  etc. — ^The  National  Contract  Co.,  contractor 
for  constructing  pass,  weir,  bear  trap,  etc.,  continued  construction  of 
pass,  completing  39  linear  feet  of  pass  foundation  and  partly  com- 
pleting an  additional  86  feet,  all  in  the  first  cofferdam  section.  Fifty- 
one  per  cent  of  common  excavation,  32  per  cent  of  rock  channeling, 
and  44  per  cent  of  rock  excavation  were  performed  for  abutment, 
and  1,543  cubic  yards,  or  50.2  per  cent,  of  concrete  placed.  The  fill 
for  abutment  riprap  was  40  per  cent  completed.  The  structural 
steel  and  other  metal  work  for  bear-trap  weir,  the  bear-trap  valve- 
operating  machinery,  and  bear-trap  valves  and  casings  were  deliv- 
ered. The  following  table  shows  in  detail  the  work  accomplished 
and  material  placed  under  this  contract: 


Item. 


Cofferdam  for  dam  (completed  and  un watered). 

Common  excavation 

Rock  channeling 

FUi.. 


Rook  excavation 

Oak  timber. 

Concrete 

Cast  steel 

Cast  iron 

Forgings 

Bolts,  spikes,  eto.,  anchor  beams,  brackets,  etc . 

Cofferdam  flooded 


Designation. 


Linear  feet.. 
Cubic  yards. 
Square  feet.. 
Cubic  yards. 

do 

Feetb.m... 
Cubic  yards. 
Percent 

do 

do 

do 

.....do 

Times 


t 


Quantity. 

Cost. 

317 

$30,907.60 

16,046 

2,667.60 

892 

1  784.00 

2,000 

1,800.00 

791 

3,966.00 

467 

46.70 

2,667 

29,337.00 

2 

61.28 

6 

836.04 

6 

69.82 

2 

7.44 

a 

123.84 

6 

ia»600.00 
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LOCK  AND  DAM  NO.  26. 

Bear-trap  leaves. — The  contractor  for  furnishing  and  delivering 
this  material  completed  the  contract. 

Pass  and  weir  horses^  props^  etc. — A  contract  entered  into  for  fur- 
nishing and  delivering  pass  horses  and  props  was  completed.  An 
order  was  placed  with  the  Ordnance  Department  for  weir  horses, 
props,  etc.,  but  no  deliveries  have  been  made. 

wickets. — Construction  of  wickets  at  Dam  No.  27  by  hired  labor 
was  commenced,  98  pass  and  11  weir  wickets  being  completed  and 
delivered. 

Forgings^  valves^  and  casings. — The  contractor  completed  delivery 
for  f orgings,  valves,  and  casings  for  the  dam. 

River-wall  valve  jacks. — The  contractor  for  river- wall  valve  jacks 
completed  delivery. 

Gate-operating  machinery. — Four  contracts  were  entered  into  for 
furnishing  and  delivering  gate-operating  machinery  (lots  A-G) .  The 
contractor  for  lot  E  completed  delivery.  The  remaining  contracts 
were  40  per  cent  completed  for  lots  A,  C,  F,  and  G;  25  per  cent  com- 
pleted for  lot  D;  and  25  per  cent  completed  for  lot  B. 

Lock  gates. — Contract  was  let  for  furnishing,  delivering,  and  erect- 
ing lock  gates,  on  which  work  was  only  begun. 

Garage  and  oil-storage  house. — The  construction  of  this  building 
by  hired  labor  was  commenced  and  is  about  60  per  cent  completed. 

Land  power  house. — Construction  was  carried  on  by  hired  labor, 
the  building  with  machinery  being  completed  except  for  placing  some 
miscellaneous  machinery,  piping,  etc. 

LOCK  AND  DAM  NO.  27. 

Work  on  construction  of  this  lock  and  dam  was  carried  on  by  hired 
labor  with  Government  plant.  The  first  section  of  pass  cotferdam 
was  constructed,  and  2,660  cubic  yards  common  excavation  and  1,000 
cubic  yards  rock  excavation  performed.  Excavation  for  lock  and 
^ide  walls  was  continued  and  11,797  cubic  yards  of  concrete  placed 
for  lock  wall  and  827  cubic  yards  for  upper  guide  wall.  About 
20,000  cubic  yards  of  fill  was  placed  back  of  land  wall  and  the  placing 
of  esplanade  paving  commenced. 

The  following  table  shows  the  work  in  detail  performed  during 
the  fiscal  year : 

Cofferdam,  pass  (built  and  pumped  out) linear  feet__      1,080 

Common  excavation cubic  yards—    26, 160 

Rock  excavation do 16, 440 

Concrete  masonry do 12, 624 

Fill do 19,912 

Paving  concrete do 704 

Metal  work  for  lock  and  dam : 

Delivered . pounds—  230,256 

Placed do 20, 209 

Metal  work  for  bear-trap  leaves  (delivered) do 816,319 

Pipe  and  fittings  (delivered) linear  feet—      7,040 

Oak  timber  (delivered) feet  b.  m—    47,354 

Power  house. — The  construction  of  power  house  was  continued  and 
completed^  consisting  of  about  25  per  cent  of  the  structure. 
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Lock  houses, — The  two  lock  houses  were  completed,  about  78  per 
cent  of  work  being  done  this  fiscal  year,  including  the  laying  of  con- 
crete walks,  necessary  drains,  water  pipes,  etc. 

Garage  and  oU-stora^e  house, — Plans  were  prepared,  necessary 
material  purchased,  and  ground  prepared  for  constructing  this  build- 
ing. 

Wickets. — ^The  construction  of  wickets  for  Dams  Nos.  23,  25,  and 
27  continued.  All  the  material  necessary  for  their  construction  4ias 
been  received.  All  wickets  for  Dam  No.  23  were  completed,  81  per 
cent  for  Dam  No.  25,  and  28  per  cent  for  Dam  No.  27. 

Iron  and  steely  etc. — ^The  contractors  for  iron  and  steel  work  com- 
pleted delivery  during  the  fiscal  year,  including  structural  steel, 
bear-trap  leaves,  etc. 

Valve-operating  machinery. — ^The  contractors  for  valve-operating 
machinery  completed  delivery  during  the  fiscal  year. 

River-wall  valve  ja^cks. — ^Delivery  of  these  jacks  was  completed  by 
the  contractors. 

Pa>ss  and  weir  horses,  props,  etc. — The  contractor  for  pass  horses 
and  props  completed  delivery  during  the  fiscal  year.  The  Ordnance 
Department,  which  received  order  for  weir  horses,  props,  etc.,  has 
made  no  delivery. 

Gate-operating  machinery. — Contracts  were  entered  into  for  de- 
livering gate-operating  machinery  (lots  A-G)  and  delivery  of  one 
lot  has  been  completed. 

Lock  gates. — A  contract  was  entered  into  for  furnishing  and  de- 
livering and  erecting  lock  gates,  but  only  a  small  amount  of  shop 
work  has  been  done  and  no  delivery  made. 

REPAIR  STATION   AT  MARIETTA,   OHIO. 

Alterations  and  repairs  were  made  to  an  old  one-story  foundiy 
building,  acquired  with  the  property  when  purchased,  to  convert  it 
into  a  woodworking  shop.  A  sawmill,  planer,  variety  saw,  cut-off 
saw,  air  compressor,  and  necessary  motors  for  operating  this  ma- 
chinery with  electric  power  were  installed  in  the  woodworking  shop. 
Drawings  were  prepared  for  a  45 J  by  121  foot  machine-shop  building 
of  steel  and  brick  construction ;  also  a  drawing  for  a  new  16  by  16 
foot  brick  lavatory  building  at  the  site.  A  contract  was  entered  into 
for  furnishing  and  delivering  the  steel  framework  and  orders  placed 
for  the  face  brick  and  steel  sash  for  the  shop  building,  but  at  the 
end  of  the  year  none  of  this  material  was  delivered  except  some  of 
the  face  brick.  Approximately  2,000  cubic  yards  of  material  were 
dug  from  the  river  and  placed  for  fill  for  sidings  in  the  grounds. 
About  500  linear  feet  of  additional  sidings  were  laid. 

This  repair  station  was  placed  in  operation  March  1,  1920. 

APPROPRIATIONS. 
Dam  No.  11. 

June  13,  1902  (allotted  June  20,  1902) $50,000.00 

Mar.  3,  1903  (allotted  Mar.  11,  1903) 200,000.00 

Apr.  28,  1904  (allotted  May  3,  1904) 50, 000. 00 

Mar.  3,  1905  (allotted  Mar.  14,  1905) 80,000.00 

June  30,  1906  (allotted  July  7,  1906) 80,000.00 
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Mar.  2,  1907  (allotted  Mar.  7,  1907) $198,343.00 

May  27,  1908  (allotted  June  6.  1908) 200,000.00 

Mar.  4, 1909  (allotted  Mar.  12,  1909) 300, 000. 00 

June  25,  1910  (allotted  July  2,  1910) 48,000.00 

$1,206,843.00 

Transferred  to  Dam  No.  26,  July  14, 1914 25, 000. 00 

Transferred  to  Dam  No.  28,  July  15,  1914 19, 178. 30 

44, 178. 30 

Net  total  appropriated  and  allotted 1, 162, 164. 70 

Receipts  from  sales  and  other  sources,  $59.25. 

Dam  No.  12, 

June  25,  1910  (allotted  July  7,  1910) $150,000.00 

Mar.  4,  1911  (allotted  Apr.  7,  1911) 300,000.00 

June  23,  1913  (allotted  July  14,  1913) 277,000.00 

Aug.  1,  1914  (aUotted  Aug.  5,  1914) 385,000.00 

Oct.  2,  1914  (allotted  Oct.  14,  1914) 12,000.00 

Mar.  3,  1915  (allotted  Mar.  15,  1915) 49,000.00 

Mar.  4,  1915  (allotted  Apr.  13,  1915) 125,000.00 

«1^  298  000. 00 

Transferred  to  Dam  No.  26,  July  7,  1914 30, 000. 00      '       * 

Transferred  to  Dam  No.  28,  July  7,  1914 50, 000. 00 

Transferred  to  Dam  No.  15,  Aug.  5,  1914 35, 000. 00 

Transferred  to  Dam  No.  21,  Jan.  6,  1917 15, 000. 00 

Transferred  to  Dam  No.  20,  Dec.  8, 1917 1, 896. 45 

131,896.45 

Net  total  appropriated  and  allotted 1,166,103.55 

Receipts  from  sales  and  other  srmrces,  $997.70. 

Dam  No.  IS. 

Mar.  3,  1899  (allotted  Mar.  10,  1899) $50,000.00 

June  6, 1900  (allotted  June  12,  1900) 235, 000. 00 

Mar.  3,  1901  (allotted  Mar.  11,  1901) 20,000.00 

June  28,  1902  (allotted  July  10,  1902) 46,600.00 

Mar.  3,  1903  (allotted  Mar.  11,  1903) 225,000.00 

Mar.  3,  1905  (allotted  Mar.  9.  1905) 50,000.00 

June  30,  1906  (allotted  July  7,  1906) 85,400.00 

Mar.  2,  1907  (allotted  Mar.  9,  1907) 174,778.00 

Mar.  4,  1907  (allotted  Mar.  9.  1907) 100,000.00 

Mar.  4,  1907  (allotted  Sept.  22,  1908) 6,000.00 

May  27,  1908  (allotted  June  6,  1908) 60,000.00 

Mar.  4,  1909  (allotted  Mar.  12,  1909) 160.000.00 

June  25,  1910  (allotted  July  6,  1910) 50,000.00 

$1, 262, 778. 00 

Transferred  to  Dam  No.  18,  Mar.  11,  1910 20,000. 00 

Transferred  to  Dam  No.  18,  Dec.  28,  1910 5, 000. 00 

Transferred  to  Dam  No.  28,  July  15,  1914 15,  388. 89 

40, 388. 89 


Net  total  appropriated  and  allotted 1,222,389.11 

Receipts  from  sales  and  other  sources,  $141.42. 

Dam  No.  U. 

Feb.  27,  1911  (allotted  Apr.  7,  1911 $380. 000. 00 

July  25,  1912  (allotted  Oct  4,  1912) 100,000.00 

June  23,  1913  (allotted  July  14,  1913) 200,000.00 

Aug.  1.  1914  (allotted  Aug.  5,  1914) 175,000.00 

Mar.  3,  1915  (allotted  Mar.  15,  1915) 200,000.00 

Mar.  4,  1915  (allotted  July  2,  1915) 132,000.00 

June  23,  1913  (allotted  Dec  15,  1915) 20,000.00 
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June  23,  1913  (allotted  Jan.  29,  1916) $6,326.26 

Oct  2,  1914  (allotted  Jan.  29,  1916) 19,000.00 

July  18,  1918  (allotted  Feb.  25,  1919) 500.00 

$1, 232, 826. 26 

Transferred  to  Dam  No.  28,  June  14,  1911 50,000.00 

Transferred  to  Dam  No.  15,  Aug.  5, 1914 .48, 000. 00 

Transferred  to  Dam  No.  22,  Mar,  26, 1919 1, 916. 61 

99,  916. 61 

Net  total  appropriated  and  allotted 1,182,909.65 

Receipts  from  sales  and  other  sources,  $786.85. 

Dam  No.  15. 

Feb.  27. 1911  (allotted  Apr.  7, 1911) $355,000.00 

July  25,  1912  (allotted  Oct.  4,  1912) 150, 000.00 

June  23, 1913  (allotted  July  14, 1913 ) 200, 000. 00 

Mar.  4, 1911  (allotted  Mar.  10.  1914) 75, 000. 00 

Mar.  4,  1913  (allotted  Aug.  5,  1914) 87,000.00 

June  23, 1913  ( allotted  Aug.  5, 1914 ) 83, 000. 00 

Aug.  1,  1914  (allotted  Aug.  5,  1914) 304,000.00 

Oct.  2,  1914  (allotted  Oct.  14,  1914) 50.000.00 

June  25,  1910  (allotted  Oct.  28,  1915) 1,038.24 

July  25,  1912  (allotted  Dec.  27,  1916) 5,000.00 

$1, 260, 088. 24 

Transferred  to  Dam  No.  28,  June  14, 1911 50, 000. 00 

Transferred  to  Dam  No.  19,  Mar.  4, 1915 50, 000. 00 

Transferred  to  Dam  No.  20,  Dec.  8,  1917 86. 42 

100, 086. 42 

Net  total  appropriated  and  allotted 1,159,951.82 

Receipts  from  sales  and  other  sources,  $778.10. 

Dam  No.  16. 

Mar.  4,  1913  (allotted  June  12,  1913) $371,400.00 

Aug.  1,  1914  (allotted  Aug.  5,  1914) 231,000.00 

Mar.  3,  1915  (allotted  Mar.  15,  1915) 511,000.00 

Mar.  4, 1915  ( allotted  Apr.  13,  1915 ) 150, 000. 00 

July  17,  1917  (allotted  July  27,  1917) 6,000.00 

Aug.  8, 1917  (allotted  Sept.  13, 1917) 15, 000. 00 

July  18,  1918  (allotted  Aug.  7,  1918) 23,000.00 

Transferred  from  Dams  Nos.  19  and  20,  Sept.  18, 

1918 6,  244. 43 

$1, 813, 644. 48 

Transferred  to  Dam  No.  39,  Aug.  5,  1914 40, 000. 00 

Transferred  to  Dam  21,  July  3, 1919 15, 000. 00 

55, 000. 00 

Net  total  appropriated  and  allotted _    1, 258, 644. 4S 

Receipts  from  sales  and  other  sources,  $390.20. 

Dam  No.  17. 

Mar.  4,  1913  (allotted  June  12.  1913) $364,500.00 

Aug.  1,  1914  (allotted  Aug.  5,  1914) 325,000.00 

Mar.  3,  1915  (allotted  Mar.  15,  1915) 532,000.00 

Mar.  4,  1915  (allotted  July  2,  1915) 143,000.00 

Mar.  4,  1915  (allotted  Jan.  29,  191C) 50,000.00 

July  27,  1916  (allotted  Aug.  1,  1916) 6,000.00 

Aug.  8,  1917  (allotted  Sept.  1,  1917) 20,000.00 

Transferred  from  Dams  Nos.  19  and  20,  Sept.  18, 

1918 4, 075. 10 

$1, 444, 575. 10 
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Transferred  to  Dam  No.  24,  Aug.  13,  1913 $20, 000. 00 

Transferred  to  Dam  No.  15,  Aug.  5,  1914 37, 000. 00 

Transferred  to  Dam  No.  39,  Aug.  5,  1914 40. 000. 00 

Transferred  to  Dam  No.  21,  July  3,  1919 2, 000. 00 

Transferred  to  Dam  No.  27,  Dec.  8,  1919 659. 73 

$99, 659. 73 


Net  total  appropriated  and  allotted 1, 344, 915. 37 

Receipts  from  sales  and  other  sources,  $114.45. 

Dam  No,  18, 

Mar.  3,  1899  (allotted  Mar.  10,  1899) $50,000.00 

June  6, 1900  (allotted  June  12,  1900) 235, 000. 00 

Mar.  3,  1901  (allotted  Mar.  11.  1901) 20,000.00 

Mar.  3,  1903  (allotted  Mar.  11,  1903) 225,000.00 

Mar.  3,  1905  (allotted  Mar.  9,  1905) 50,000.00 

June  30,  1906  (allotted  July  7,  1906) 75,000.00 

Mar.  4,  1907  (allotted  Mar.  9,  1907) 178, 000. 00 

Mar.  4,  1909  (allotted  Mar.  12,  1909) 60,000.00 

Mar.  4,  1909  (allotted  Mar.  11.  1910) 20, 000. 00 

June  25,  1910  (allotted  Dec.  28,  1910) 5,000.00 

$918, 000. 00 

Transferred  to  Dam  No.  15,  Oct.  28,  1915 1, 038. 24 

Transferred  to  Dam  No.  13,  Sept.  22,  1908 6, 000. 00 

7,038.24 

Net  total  appropriated  and  allotted . 910,96L76 

Receipts  from  sales  and  other  sources.  $2,016.69. 

Dam  No,  19.  ''.'       /  .       .: 

June  13.  1902  (aUotted  June  20,  1902) $25,000.00  .       '* 

Mar.  8,  1905  (allotted  Mar.  14,  1905) 100, 000. 00  .  •  . 

125,000.00 
Mar.  3, 1907  (repealed  by  river  and  harbor  act) 100, 000.  (X) 

25,000.00 

Mar.  2,  1907  (allotted  Mar.  9,  1907) 200,000.00 

June  26, 1910  (allotted  July  7, 1910) 220, 000. 00 

Mar.  4. 1911  (allotted  Apr.  7,  1911) 300,000.00 

July  25,  1912  (aUotted  Aug.  17,  1912) 100,000.00 

July  25, 1912  (allotted  Aug.  17,  1912) *  30, 198. 85 

June  23,  1913  (allotted  July  14.  1913) 50, 000. 00 

June  23.  1913  (allotted  Aug.  5,  1914) 17,000.00 

Aug.  1,  1914  (allotted  Aug.  5,  1914) 140,000.00 

Oct  2.  1914  (allotted  Oct.  14, 1914) - 48, 000. 00 

Oct  2,  1914  (allotted  Mar.  5.  1915) 50, 000. 00 

— — — —  $1«  180  198. 85 

Transferred  to  Dam  No.  15,  Dec.  27,  1916 5, 000. 00 

Transferred  to  Dam  No.  21,  Jan.  6,  1917 5, 000, 00 

Transferred  to  Dam  No.  22,  Jan.  6,  1917 10, 000. 00 

Transferred  to  Dam  No.  20,  Dec.  8,  1917 3, 500. 00 

Transferred  to  Dam  No.  17,  Sept  18, 1918 8, 240. 96 

26. 740. 96 

Net  total  appropriated  and. allotted 1, 158, 457. 89 

Receipts  from  sales  and  other  sources,  $2,585.35. 

^  $90,000  was  allotted  to  the  Pittsburgh,  Pa.,  district  for  movable  parts  for  Dam  No.  IIL 
This  amount  ($80,198.85)  represents  the  unexpended  balance  transferred  to  this  district 
October  9,  1915. 
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Dam  No,  20, 

June  25,  1910  (allotted  July  7,  1910) $40,000.00 

Feb.  27,  1911  (allotted  Apr.  7,  1911) 298,000.00 

Aug.  24,  1912  (allotted  Oct.  4, 1912) 167,000.00 

June  23,  1913  (allotted  July  14, 1913) 200, 000. 00 

Aug.  1.  1914  (allotted  Aug.  5, 1914) 145, 000. 00 

Oct  2.  1914  (allotted  Oct  14,  1914) 12,000.00 

Mar.  3,  1915  (allotted  Mar.  15,  1915) 57,000.00 

Mar.  4,  1915  (allotted  Apr.  13,  1915) - 100,000.00 

Mar.  4,  1911  (allotted  Dec.  8,  1917) 522.51 

July  25, 1912  (allotted  Dec.  8,  1917) 2,086. 42 

Oct  2,  1914  (allotted  Dec.  8,  1917) 1,500.00 

Mar.  4,  1915  (allotted  Dec.  8,  1917) 1,896.45 

$1, 025, 005. 88 

Transferred  to  Dam  No.  28,  June  14,  1911 50, 000. 00 

Transferred  to  Dam  No.  19,  Aug.  5,  1914 17,000.00 

Transferred  to  Dam  No.  22,  Jan.  6,  1917 15, 000. 00 

Transferred  to  Dam  No.  17,  Sept  18,  1918 4,075.10 

Transferred  to  Dam  No.  16,  Sept  18,  1918 8,003. 47 

' 89,078.67 

Net  total  appropriated  and  allotted 985,926.81 

Receipts  from  sales  and  other  sources,  $771.79. 

Dam  No,  21, 

Mar.  4,  1909  (aUotted  Feb.  19,  1917) $44,388.76 

June  25,  1910  (allotted  Feb.  19,  1917) 2,000.00 

July  25.  1912  (allotted  Jan.  6,  1917) 5,000.00 

Oct.  2.  1914  (allotted  Oct  14,  1914) 65,000.00 

Mar.  4,  1915  (a»otted  Apr.  13,  1915) 400,000.00 

Mar.  4,n915  (allotted  Jan.  6,  1917) 15.000.00 

July  27,  1916  (allotted  Aug.  1,  1916) 215,000.00 

July  27. 1916  (allotted  Oct  21,  1916) 55,000.00 

July  27,  1916  (allotted  Apr.  12, 1917) 50, 000. 00 

Aug.  8, 1917  (allotted  Sept  1,  1917) 290,000.00 

July  27,  1916  (aUotted  July  16,  1917) 100,000.00 

July  18, 1918  (allotted  Dec.  31,  1918) 60, 000.  00 

Transferred  from  Dam  No.  25,  June  28,  1918 115, 000. 00 

Transferred  from  Dam  No.  25,  Sept  12,  1918 76, 000. 00 

Transferred  from  Dam  No.  16,  July  3,  1919 15, 000. 00 

Transferred  from  Dam  No.  17,  July  3,  1919 2, 000. 00 

Transferred  from  Dam  No.  24,  July  3,  1919 26, 000. 00 

$1, 535, 388. 76 

Transferred  to  Dam  No.  17,  Jan.  29,  1916 50, 000. 00 

Transferred  to  Dam  No.  24,  Sept  15,  1919 4, 000. 00 

Transferred  to  Dam  No.  14,  Feb.  25,  1920 500. 00 

Transferred  to  Dam  No.  27,  June  15, 1920 20, 000. 00 

74,500.00 

Net  total  appropriated  and  allotted 1, 460, 888. 76 

Receipts  from  sales  and  other  sources,  $12,581.88. 

Dam  No,  22, 

I 

July  25,  1912  (allotted  Jan.  6,  1917) $10,000.00 

Oct  2, 1914  ( allotted  Oct  14, 1914) 65, 000. 00 

Mar.  4,  1915  (allotted  Apr.  13,  1915) 400,000.00 

Mar.  4,  1915  (allotted  Jan.  6.  1917 15,000.00                                            I 

July  27,  1916  (allotted  Aug.  1,  1916) 250,000.00                                            ' 

July  27, 1916  (allotted  Feb.  19, 1917) 20, 500. 00 

July  27,  1916  (allotted  Apr.  12,  1917) 75,000.00 

Aug.  8,  1917  (allotted  Sept  1, 1917) 227, 000. 00 

July  27,  1916  (allotted  July  16,  1917) 100, 000. 00 

Transferred  from  Dam  No.  27,  Sept  12,  1918 36, 000. 00 

Transferred  from  Dam  No.  14,  Mar.  26,  1919 1, 916. 61 

$1, 200, 416. 61 
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Transferred  to  Dam  No.  23.  Mar.  15,  1916 $2, 000. 00 

Transferred  to  Dafn  No.  25,  Mar.  15,  1916 2,000. 00 

Transferred  to  Dam  No.  27,  Mar.  15, 1916 2, 000. 00 

$6,000.00 

Net  total  appropriated  and  allotted 1, 194, 416. 61 

Receipts  from  sales  and  other  sources,  $2,920.48. 

Dam  No,  23. 

Mar.  4,  1915  (allotted  Mar.  15,  1016) $2,000.00  '^  ....*»•  \ 

July  27,  1916  (allotted  Aug.  1,  1916) 600, 000. 00 

Aug.  8,  1917  (allotted  Sept  1,  1917) 698,000.00 

July  18,  1918  (allotted  Aug.  7,  1918) 150,000.00 

July  18.  1918  (allotted  Apr.  14,  1019) 165,  000. 00 

„      ,        ^  ,  $1,615,000.00 

Receipts  from  sales  and  other  sources,  $37.50. 

Dam  \o,  24. 

Mar.  4,  1913  (allotted  June  12,  1913) $300,000.00 

Mar.  4,  1913  (allotted  Aug.  13.  1913) 1 20.000.00 

Aug.  1,  1914  (allotted  Aug.  5,  1914) 260,000.00 

Mar.  3,  1915  (allotted  Mar.  15,  1915) 366,000.00 

July  27.  1916  (allotted  Aug.  1, 1916) 156, 500. 00 

Aug.  8,  1917  (allotted  Sept.  1,  1917) 78,  000. 00 

Aug.  8,  1917  (allotted  Sept.  15,  1919) 4,000. 00 

$1, 184,  500. 00 

Transferred  to  Dain  No.  28,  Aug.  5, 1914 .     $0, 000. 00 

Transferretl  to  Dam  No.  21.  July  3,  1919 26,000.00 

76. 000. 00 

Net  total  appropriated  and  allotted l,  108, 500. 00 

Receipts  from  sales  and  other  sources,  $9,290.85. 

Dam  No.  25. 

Mar.  4.  1915  (allotted  Mar.  15,  1916) $2,000.00 

July  27,  1916  (aUotted  Aug.  1, 1916) 600, 000. 00 

Aug.  8,  1917  (allotted  Sept  1,  1917) 686,000.00 

Mar.  2, 1919  (allotted  Mar.  12, 1919) 450, 000. 00 

July  18,  1918  (allotted  Apr.  14,  1919) 100,000. 00 

$1,838,000.00 

Transferrd  to  Dam  No.  21,  July  1,  1918 115,000.00 

Transferred  to  Dam  No.  21,  Sept  12,  1918 76,000.00 

191,000.00 

Net  total  appropriated  and  allotted 1,647,000.00 

Receipts  from  sales  and  other  sources,  $56.48. 

Dam  No.  26. 

Mar.  3,  1905  (allotted  Mar.  14,  1905) $35,000.00 

Mar.  2,  1907  (repealed  by  river  and  harbor  act) 35,000.00 

Mar.  2,  1907  (allotted  Mar.  9,  1907) 235,000.00 

May  27,  1908  (allotted  June  6,  1908) 110,000.00 

Mar.  4,  1909  (allotted  Mar.  12,  1909) 300,000.00 

June  25.  1910  (allotted  July  6,  1910) 400,000.00 

Mar.  4, 1911  (allotted  Mar.  10, 1911) 155, 000. 00 

June  25,  1913  (allotted  July  7,  1914) 30.000.00 

June  25,  1910  (allotted  July  14,  1914) 25,000.00 

$1,255,0001.00 

Transferred  to  Dnm  No.  14,  Dec.  15, 1915 20, 000. 00 

Transferred  to  Dam  No.  28,  Mar.  20,  1915 1, 100. 00 

Transferred  to  Dam  No.  14.  Jan.  29, 1916 6, 326.  26 

Transferred  to  Dam  No.  20.  Dec.  8,  1917 522. 51 

27,  948.  77 

Net  total  appropriated  and  allotted 1,  227, 051. 23 

Receipts  from  sales  and  other  sources,  $1,796. 49. 
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Dam  No,  27. 

Mar.  4,  1915  (allotted  Mar.  15,  1916) $2,000.00 

July  27,  1916  (allotted  Aug.  1, 1916) 600, 000. 00 

Aug.  8,  1917  (allotted  Sept.  1,  1917) 670,000.00 

July  18,  1918  (allotted  Aug.  7,  1918) 335,000.00 

Aug.  8,  1917  (allotted  Dec.  8, 1919) ^  659.  73 

July  18,  1918  (allotted  June  15,  1920) 20,000.00 

Mar.  4,  1913  (allotted  Aug.  20,  1920) 9,000.00 

July  18, 1918  (allotted  Aug.  20, 1920) 105,000.00 

Mar.  2,  1919  (allotted  Aug.  20,  1920) 126,000.00 

$1, 867, 659. 73 

Transferred  to  Dam  No.  21,  Apr.  12,  1917 50, 000. 00 

Transferred  to  Dam  No.  22,  Apr.  12,  1917 75, 000. 00 

Transferred  to  Dam  No.  31,  Apr,  20,  1917 16,  500. 00 

Transferred  to  contingencies,  Apr.  20,  1917 22, 000. 00 

Transferred  to  Dam  No.  7,  May  7,  1917 15, 000. 00 

Transferred  to  Dam  No.  9,  May  7,  1917 100. 00 

Transferred  to  Dam  No.  31,  June  26,  1917 75, 000. 00 

Transferred  to  Dams  Nos.  16,  21,  and  22,  July  17, 

1917 - 206, 000.  00 

Transferred  to  first  Cincinnati,  Ohio,  district,  July 

13  1917 3  000. 00 

Transferred  to  Dam  No,  22,  Sept.  12,  1918 36,*  000. 00 

498, 600. 00 

Net  total  appropriated  and  allotted 1, 369, 059. 73 

Receipts  from  sales  and  other  sources,  $3,936.70. 

Repair,  station  at  Marietta,  Ohio, 

Aug.  8,  1917  (allotted  Sept.  1,  1917) . ^i.,        $40,000.00 

July  18, 1918  (allotted  Aug.  7,  1918)  — _ _-___J _ 50, 000. 00 

Mar.  2,  1919  (allotted  July  22,  1918)- — 20.000.00 

Net  total  appropriated  and  allotted 110, 000. 00 

Receipts  from  sales  and  other  sources,  $286.40. 

GONSOLIDATED  STATEMENT  OF  APPROPRIATIONS  FOR  LOCKS  AND  DAMS  IN 
THE  WHEEMNO,  W,  VA.,  DISTRICT. 

Appropriations *  $22, 407, 608. 61 

Transferred  to  Dam  No.  7 $15, 000. 00 

Transferred  to  Dam  No.  9 100. 00 

Transferred  to  second  Cincinnati,  Ohio,  district,  \ 

Dam  No.  28 1,016,667.19 

Transferred  to  Dam  No.  31 91, 500. 00 

Transferred  to  Dam  No.  32 3, 000. 00 

Transferred  to  Dam  No.  39 80, 000. 00 

Transferred  to  contingencies 22, 000. 00 

1, 228, 267. 19 

Net  total  appropriated  and  allotted 21, 179, 341. 42 

Receipts  from  sales  and  other  sources,  $39,529.58. 


CONTRACTS  IN  FORCE, 
DAM  NO.   23. 

Contractor :  National  Contract  Co. 

Amount  and  character  of  work:  $484,879,80,  constructing  lock  and  guide 
walls. 

Rates :  Cofferdam  for  lock,  at  $40  per  linear  foot ;  cofferdam  for  guide  walls, 
at  $15  per  linear  foot ;  common  excavation,  $0.75  per  cubic  yard ;  rock  channel- 
ing, $0.80  per  square  foot;  rock  excavation,  $4  per  cubic  yard;  fill,  $0.40  per 

'  Not  affected  by  transfers  between  dams  in  Wheeling,  W.  Ta.,  district 
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cubic  yard ;  riprap,  $3  per  cubic  yard,  oak  timber,  $100  per  1,000  feet,  b.  m. ; 
concrete,  $7.15  per  cubic  yard ;  concrete  paving,  $7.50  per  cubic  yard ;  tile  drain, 
$0.75  per  linear  foot;  unloading,  caring  for,»and  placing  structural  steel, 
$3,082.89;  unloading,  caring  for,  and  placing  reinforcing  metal,  $308.55;  un- 
loading, caring  for,  and  placing  forgings  (including  wrought  iron),  for  $460.56^ 
unloading,  caring  for,  and  placing  bolts,  etc.,  $133.02 ;  unloading,  caring  for,  and 
placing  iron  castings,  $120.20 ;  unloading,  caring  for,  and  placing  steel  castings, 
$147.84;  unloading,  caring  for,  and  placing  river-wall  valves,  $1,461.80;  un- 
loading, caring  for,  and  placing  pipe,  $80. 

Date  of  approval :  February  5, 1917. 

Date  of  beginning:  March  11,  1917. 

Date  of  expiration :  December  31,  1918. 

Completed  at  the  end  of  fiscal  year:  100  per  cent. 

SUPPI^MENTAL  CONTBACT  FOB  LOCK  AND  GUIDE  WALLS. 

CJontractor :  National  Contract  Co. 

Date/of  contract :  June  6, 1919. 

Date  of  approval :  June  17, 1919. 

(This  supplemental  contract  provides  for  additional  compensation  for  in- 
creased costs  of  materials  and  labor  and  other  unforeseen  conditions  arising 
out  of  the  war  on  said  contract) 

Contractor :  The  Dravo  Contracting  Co. 

Amount  and  character  of  work :  $609,195 ;  constructing  pass,  weir,  bear  trap, 
etc. 

Rates:  Cofferdam  for  dam,  $225  per  linear  foot;  common  excavation,  $1.29 
per  cubic  yard ;  rock  channeling,  $1.50  per  square  foot ;  rock  excavation,  $8.59 
per  cubic  yard;  drilling  relief  holes,  $1  per  linear  foot;  fill,  $0.85  per  cubic 
yard ;  riprap,  $6.50  per  cubic  yard  ;  oak  timber,  $250  per  1,000  feet  b.  m. ;  concrete, 
$14  per  cubic  yard ;  stone  paving,  $12  per  cubic  yard ;  concrete  paving  (alternative 
for  stone  paving) ,  $15  per  cubic  yard ;  pipe  trench  for  3-inch  pipe  in  Chanoine  Pass 
and  Bebout  Weir,  $3  per  linear  foot ;  pipe,  3-inch,  placing  3-inch  pipe  and  filling 
pipe  trench  (pipe  to  be  furnished  by  the  United  States) ,  $2  per  linear  foot ;  unload- 
ing, caring  for,  and  placing  structural  steel  (Lot  A) ,  for  $2,100 ;  unloading,  caring 
for,  and  placing  cast  steel  (Lot  B),  $3,400;  unloading,  caring  for,  and  pladlng 
cast  iron  (Lot  C),  $7,200;  unloading,  caring  for,  and  placing  forgings  (Lot  D), 
$1,300;  unloading,  caring  for,  and  placing  bolts,  spikes,  etc.  (Lot  E),  $500; 
unloading,  caring  for,  and  placing  anchor  beams,  brackets,  etc.  (Lot  F),  for 
$5,500;  unloading,  caring  for,  and  placing  valve-operating  machinery  (Lot  G), 
$250;  unloading,  caring  for,  and  placing  valves  and  casings,  complete  (Lot  H), 
$1,000;  unloading,  caring  for,  erecting,  painting,  and  testing  bear  trap  and 
bear-trap  piping,  complete  (Lot  I),  $16,3(X);  filter  t^d,  including  sand,  gravel, 
riprap,  pipe,  and  strainers,  complete  (Lot  J),  $3,000. 

Date  of  approval :  May  7, 1919. 

Date  of  beginning :  June  9, 1919. 

Date  of  expiration :  December  31, 1920. 

Completed  at  end  of  fiscal  year :  44.9  per  cent. 

DAMS   NOS.    23,    25,   AND   27. 

Contractor :  Chas.  Hegewald  Co. 

Amount  and  character  of  work:  $41,099,   furnishing  and  delivering  ste^ 
castings. 
Rates :  Lot  B,  steel  castings  for  $41,099. 
Date  of  approval :  October  19,  1918. 
Date  of  beginning :  October  14,  1918. 
Date  of  expiration :  July  1, 1919. 
Completed  at  end  of  fiscal  year :  100  per  cent. 

(Contractor :  Independent  Bridge  Co. 

Amount  and  character  of  work:  $52,400,  furnishing  and  delivering  anchor 
beams,  brackets,  etc. 
Rates :  Lot  F,  anchor  beams,  brackets,  etc.,  for  $52,400. 
Date  of  approval :  October  11,  1918. 
Date  of  beginning:  October  10,  1918. 
Date  of  expiration :  July  1, 1919. 
Completed  at  end  of  fiscal  year :  100  per  cent. 
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Contractor :  Penn  Bridge  Co. 

Amount  and  character  of  work :  $16,867.22,  furnishing  and  delivering  forg- 
ings,  valves,  and  casings.  •  ^    ^  ^^ 

Rates:  Lot  D,  forgings  for  $9,440;  Lot  H,  valves  and  casings  for  $7,440. 
Date  of  approval :  October  24, 1918. 
Date  of  beginning:  October  21,  1918. 
Date  of  expiration :  July  1,  1919. 
Completed  at  end  of  fiscal  year :  100  per  cent. 

Contractor:  Roanoke  Iron  &  Bridge  Works  (Inc.). 

Amount  and  character  of  work :  $113,619.76,  furnishing  and  delivering  stftic- 
tural  steel,  bear-trap  leaves,  etc. 

Rates:  Lot  A,  structural  steel  for  $10,040;  liOt  I,  bear-trap  leaves  and  piping 
for  $104,157. 

Date  of  approval :  October  28,  1918. 

Date  of  beginning:  October  21,  1918. 

Date  of  expiration :  Lot  A,  July  1, 1919 ;  Lot  I,  August  1,  1919. 

Completed  at  end  of  fiscal  year :  100  per  cent.  ^ 

Contractor :  W.  M.  Ritter  Lumber  Co. 

Amount  and  character  of  work:  $39,910.07  (approximately),  furnishing  and 
delivering  white-oak  timber  for  wickets.  Dam  No.  23,  $13,902.80;  Dam  No.  25, 
$14,142.67 ;  Dam  No.  27,  $15,447.67. 

Rates :  $68.75  per  1,000  feet  board  measure. 

Date  of  approval :  November  23,  1918. 

Date  of  beginning :  December  17, 1918. 

Date  of  expiration:  Lot  A,  March  15,  1919  (time  limit  waived);  Lot  B, 
September  1,  1919 ;  Lot  C,  September  1,  1919. 

Completed  at  end  of  fiscal  year :  100  per  cent. 

Contractor :  Chas.  Hegewald  Co. 

Amount  and  character  of  work:  $9,139,  furnishing  and  delivering  forgings 
for  wickets. 

Rates :  Lot  C,  forgings  for  $9,139. 

Date  of  approval :  December  28,  1918. 

Date  of  beginning:  January  23, 1919. 

Date  of  expiration:  Dam  No.  23,  September  1,  1919;  Dams  Nos.  25  and  27, 
March  15, 1919  (time  limit  waived). 

Completed  at  end  of  fiscal  year :  100  per  cent. 

Contractor :  Penn  Bridge  Co. 

Amount  and  character  ^f  work:  $2,935.09,  furnishing  and  delivering  valve- 
operating  machinery. 

Rates:  Valve-operating  macbtnery,  $980  for  each  dam. 
Date  of  approval :  April  14,  lfll9. 
Date  of  beginning :  May  9,  1919. 
Date  of  expiration :  August  1, 19}p. 
Completed  at  end  of  fiscal  irear :  3M  per  cent. 

Contractor :  H.  P.  Gazzam  Machine  Co, 

Amount  and  character  of  work:  $16,478.30,  furnishing  and  delivering  river- 
wall  valve  Jacks. 

Rates:  River-wall  valve  jacks  for  Dams  Nos.  23  and  25,  $6,207.90;  for  Dam 
No.  27,  $4,057.50. 

Date  of  approval :  June  3, 1919. 

Date  of  beginning:  June  30, 1919. 

Date  of  expiration :  November  7,  1919. 

Completed  at  end  of  fiscal  year:  1(X>  per  cent. 

Contractor :  American  Bridge  Co. 

Amount  and  character  of  work :  $62,125,  furnishing  and  delivering  pass  horses 
and  props.    (Lot  A.) 

Rates :  Pass  horses  and  props  (Lot  A),  for  Dam  No.  23,  $20,325;  for  Dam  Na 
25,  $20,875;  for  Dam  No.  27,  $20,925. 

Date  of  approval :  October  18,  1919. 

Date  of  beginning:  November  2,  1919. 
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Date  of  expiration:  Item  1,  July  29,  1020;  Item  2,  May  30,  1920;  Item  8, 
March  31,  1920.    (Time  limit  waived  on  Items  2  and  3.) 
Completed  at  end  of  fiscal  year :  100  per  cent 

Contractor :  J.  &  J.  B.  Milholland  Co. 

Amount  and  character  of  work:  $32,628,  furnishing  and  delivering  gate- 
operating  machinery.    (Ltots  A,  O,  F,  and  G.) 

Rates :  Gate-operating  machinery,  Lot  A,  $096  for  each  dam ;  Lot  C,  $5,950  for 
each  dam ;  Lot  F,  $2^80  for  each  dam ;  Lot  G,  $1,850  for  each  dam. 

Date  of  approval :  February  19,  1920. 

Date  of  beginning:  March  6, 1920. 

Date  of  expiration :  July  1,  1920. 

Completed  at  end  of  fiscal  year :  50  per  cent. 

Contractor :  The  Tri-State  Engineering  Co. 

Amount  and  character  of  work:  $11,760.90,  furnishing  and  delivering  gate- 
operating  machinery.    (Lot  B.) 
Rates :  Gate-operating  machinery,  $3,920.30  for  each  dam. 
Date  of  approval :  February  19, 1920. 
Date  of  beginning:  March  7, 1920. 
Date  of  expiration :  July  1, 1920. 
(Completed  at  end  of  fiscal  year :  25  per  cent. 

Contractor :  Chas.  Hegewald  Co. 

Amount  and  character  of  work :  $3,087,  furnishing  and  delivering  gate-oper- 
ating machinery.    (Lot  D.) 
Rates :  Gate^)perating  machinery,  $1,029  for  each  dam. 
Date  of  approval :  Febnrary  19, 1920. 
Date  of  beginning :  March  7, 1920. 
Date  of  expiration :  July  1, 1920. 
Completed  at  end  of  fiscal  year :  30  per  cent. 

(Contractor :  American  Car  and  Foundry  Co. 

Amount  and  character  of  work:  $3,432.33,  furnishing  and  delivering  gate- 
operating  machinery  (Lot  E). 
Rates :  Gate-operating  machinery,  $1,144.11  for  each  dam. 
Date  of  approval :  March  9, 1920. 
Date  of  beginning:  Mandi  24, 1920. 
Date  of  expiration :  July  1,  1920. 
Completed  at  the  end  of  fiscal  year :  100  per  cent 

Contractor :  Milwaukee  Bridge  Co. 

Amount  and  character  of  work:  $191,465  ($193,965  if  esplanade  paving  at 
Dam  No^  27  is  not  completed  when  contractor  is  ready  to  begin  work  at  that 
site),  fumiidi  and  erect  lock  gates. 

Kates :  Lock  gates  at  price  stated  above. 

Date  of  approval:  March  11*  1920. 

Date  of  beginning:  April  6, 1920. 

Date  of  expiration:  Dam  No.  23,  45  fair  working  days  after  June  15,  1920; 
Dam  No.  25,  45  fair  working  days  after  July  15, 1920;  Dam  Na  27,  46  fair  work- 
ing days  after  August  15, 1920. 

Completed  at  end  of  fiscal  year :  80  per  cent. 

Dam  No,  24. 

Ck>ntractor:  Sheridan-Kirk  Contract  Co. 

Amount  and  character  of  work :  $781,486.23,  constructing  lock  and  dam. 

Rates:  0>fferdam,  16-foot,  at  $25  per  linear  foot;  cofferdam,  10-foot,  at  $15 
per  linear  foot ;  common  excavation  at  $0.70  per  cubic  yard ;  rock  excavation,  at 
$8.58  per  cubic  yard;  rock  channeling,  at  $0.60  per  square  foot;  drilling  bolt 
holes,  at  $0.35  per  linear  foot ;  fill,  at  $0.60  per  cubic  yard ;  riprap,  at  $3.30  per 
cubic  yard ;  oak  timber,  at  $100  per  1,000  feet  b.  m. ;  reinforced  concrete,  at  $15 
per  cubic  yard ;  concrete,  at  $6.50  per  cubic  yard ;  concrete  paving,  at  $7  per 
cubic  yard ;  structural  steel,  at  $0.07  per  pound ;  reinforcing  rods,  at  $0,065  per 
pound;  forgings  (including  wrought  iron),  at  $0,075  per  pound;  bolts,  etc.,  at 
$0,065  per  pound ;  iron  castings,  at  $0,065  per  pound,  steel  castings,  at  $0.11  per 
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pound;  bronze,  at  $1.15  per  pound;  pipe,  5-inch,  at  $3.85  per  Unear  foot;  pipe, 
4-inch,  at  $2.75  per  linear  foot;  pipe,  3-inch,  at  $2  per  linear  foot;  pipe,  2i-inch, 
at  $1.50  per  linear  foot;  pipe,  2-inch,  at  $1.25  per  linear  foot;  pipe,  IJ-inch,  at 
$1.15  per  Unear  foot ;  pipe,  li-inch,  at  $1  per  linear  foot;  pipe,  1-lnch,  at  $1  per 
linear  foot ;  tile  drain,  at  $1.25  per  linear  foot. 

Date  of  approval :  August  28, 1913. 

Date  of  beginning :  October  5, 1913. 

Date  of  expiration :  September  5,  1917. 

Completed  at  end  of  fiscal  year :  100  per  cent 

SUFPEMENTAI.  CONTBACT  FOB  LOCK  AND  DAIC. 

Contractor :  Sheridan-Kirk  Contract  Co. 

Amount  and  character  of  work :  $12,000 ;  provides  for  a  change  in  the  plans 
for  the  weir,  substituting  the  Bebuot  for  the  Chanoine  weir. 
Rate :  $12,000  for  the  supplemental  contract  complete. 
Date  of  approval :  January  13,  1917. 

Contractor :  Sheridan-Kirk  Contract  Co. 

Amount  and  character  of  work :  $22,903.22,  increase  of  compensation  for  con- 
structing lock  and  dam. 
Rate :  $22,903.22,  increase  of  compensation. 
Date  of  approval :  April  7, 1920. 
Completed  at  end  of  fiscal  year:  100  per  cent 

Dam  No.  25. 

Contractor :  National  Contract  Co. 

Amount  and  character  of  work :  $506,983.87,  constructing  lock  and  guide  walls. 

Rates :  Cofferdam  for  lock,  at  $40  per  linear  foot ;  cofferdam  for  guide  walls, 
at  $15  per  linear  foot ;  common  excavation,  $0.70  per  cubic  yard ;  rock  channeling, 
$0.75  per  square  foot ;  rock  excavation,  $3.50  per  cubic  yard ;  fill,  $0.40  per  cubic 
yard ;  riprap,  $3  per  cubic  yard ;  oak  timber,  $100  per  1,000  feet  board  measure ; 
concrete,  $6.50  per  cubic  yard ;  concrete  paving,  $7.50  per  cubic  yard ;  tile  drain, 
$0.75  per  linear  foot ;  unloading,  caring  for,  and  placing  structural  steel,  $3,082.89 ; 
unloading,  caring  for,  and  placing  reinforced  metal,  $209.88;  unloading,  caring 
for,  and  placing  forglngs  (including  wrought  iron),  $455.79 ;  unloading,  caring  for, 
and  placing  bolts,  etc.,  $129.56 ;  unloading,  caring  for,  and  placing  iron  castings, 
$120.20;  unloading,  caring  for,  and  placing  steel  castings,  $147.84;  unloading, 
caring  for,  and  placing  river-wall  valves,  $1,456.46;  unloading,  caring  for,  and 
placing  pipe,  $80. 

Date  of  approval :  February  5, 1917. 

Date  of  beginning:  March  11,  1917. 

Date  of  expiration :  December  31, 1918. 

Completed  at  end  of  fiscal  year :  84.98  per  cent. 

SUPPLEMENTAL  CONTRACT  FOB  LOCK  AND  GUIDE  WALLS. 

Contractor :  National  Contract  Co. 

Date  of  contract :  June  6,  1919. 

Date  of  approval :  June  17, 1919. 

(This  supplemental  contract  provides  for  additional  compensation  for  in- 
creased costs  of  materials  and  labor  and  other  unforeseen  conditions  arising  out 
of  the  war  on  said  contract) 

Contractor :  National  Contract  Co. 

Amount  and  character  of  work:  $619,423,  constructing  pass,  weir,  bear 
trap,  etc. 

Rates:  Cofferdam  for  damf,  $150  per  linear  foot;  common  excavation,  $1.50 
per  cubic  yard ;  rock  channeling,  $2  per  square  foot ;  hard  or  shallow  rock  exca- 
vation (sandstone  or  hard  shale  without  seams),  $5  per  cubic  yard;  soft  or 
deep  rock  excavation  (soft  shale  or  shale  with  seams),  $5  per  cubic  yard;  drill- 
ing relief  holes,  $1  per  linear  foot ;  fill,  $0.75  per  cubic  yard ;  riprap,  $5  per  cubic 
yard;  oak  timber,  $100  per  1,000  feet  board  measure;  concrete,  $11  per  cubic 
yard;  stone  paving,  $10  per  cubic  yard;  concrete  paving  (alternative  for  stone 
paving),  $15  per  cubic  yard;  pipe  trench  for  3-inch  pipe  in  Chanoine  Pass  and 
Bebout  Weir,  $2  per  linear  foot ;  pipe,  3-inch,  placing  3-lnch  pipe  and  filling  pipe 
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trench  (pipe  to  be  furnished  by  the  United  States),  $1  per  linear  foot ;  unloading, 
caring  for,  and  placing  structural  steel  (Lot  A)  for  $1,618;  unloading,  caring 
for,  and  placing  cast  steel  (Lot  B),  $2,564;  unloading,  caring  for,  and  placing 
cast  iron  (Lot  C),  $5,584;  unloading,  caring  for,  and  placing  forglngs  (Lot  D) 
$902;  unloading,  caring  for,  and  placing  bolts,  spikes,  etc.  (Lot  E),  $372;  un 
loading,  caring  for,  and  placing  anchor  beams,  brackets,  etc.  (Lot  F),  $4,128 
unloading,  caring  for,  and  placing  val^e-operating  machinery  (Lot  G),  $194;  un- 
loading, caring  for,  and  placing  valves  and  casings,  complete  (Lot  H),  $735; 
linloadlng,  caring  for,  erecting,  painting,  and  testing  bear  trap  and  bear-trap  pip- 
ing, complete  (Lot  I),  $12,180;  and  filter  bed,  including  sand,  gravel,  riprap,, 
pipe,  and  strainers,  complete  (Lot  J),  $2,000. 

Date  of  approval :  May  7,  1919. 

Date  of  beginning :  June  11, 1919. 

Date  of  expiration :  December  31,  1920. 

Completed  at  end  of  fiscal  year :  17.29  per  cent. 

DAIC  NO.   27. 

Contractor :  Louisville  Cement  Co. 

Amount  and  character  of  work,  $48,757.10,  furnishing  and  delivering  cement. 

Rates :  Cement,  $2.50  per  barrel. 

Date  of  approval :  July  15, 1918. 

Date  of  beginning :  July  10,  1918. 

Date  of  expiration :  December  15, 1918.     (Time  limit  extended  to  Dec.  4, 1919. > 

C>>mpleted  at  end  of  fiscal  year :  100  per  cent. 

BEPAIB   STATION  AT  MABIETTA,   OHIO. 

Contractor :  Independent  Bridge  Co. 

Amount  and  character  of  work:  $6,840,  structural  steel  for  nmclitne  shop. 

Rates:  Struttural  steel,  $6,840. 

Date  of  approval :  March  27,  1920. 

Date  of  be^nnlng :  April  20, 1920. 

Date  of  expiration :  June  29,  1920. 

Completed  at  end  of  fiscal  year:  25  per  cent. 
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LOCKS  AND  DAMS  NOS.  28,  29,  30,  AND  32,  OHIO  RIVEU. 


REPORT  OF  MAJ.  W.  P.  STOKEY,  CORPS  OF  ENGINEERS. 


Secx)nd  District,  Cincinnati,  Ohio. 


LOCK  AND  DAM  NO.  28. 

This  dam  was  placed  under  the  appropriation  for  operating  and 
care  August  17, 1915.  Plans  for  three  additional  lock-keepers'  houses 
were  prepared  and  their  construction  by  hired  labor  has  been  au- 
thorized. 

The  dam  was  up  a  total  of  86  days  and  was  manipulated  for  cre- 
ating an  artificial  stage  below  for  assisting  coal  to  market  at  such 
times  as  necessary.  The  lock  gates,  cover  plates  for  gate  recesses,  and 
cover  plates  for  valve-operating  machinery  recesses  were  cleaned  and 

fainted,  and  the  cleaning  and  painting  of  the  lock  gates  was  started, 
'he  gate  recesses  became  filled  with  deposit  to  such  an  extent  that 
gates  could  not  be  moved,  and  it  was  necessary  to  unwater  the  recesses 
and  clean  out  the  mud. 

APPROPRIATIONS. 

DAM   NO.   28. 

Feb.  27,  1911  (allotted  Apr.  7, 1911) $100,000.00 

Feb.  27,  1911  (allotted  June  14,  1911) 150,000.00 

July  25.  1912  (allotted  Aug.  17,  1912) 300,000.00 

Mar.  4,  1913  (allotted  June  12,  1913) 300,000.00 

June  28,  1913  (allotted  July  7,  1914) 50,000.00 

June  25,  1910  (aUotted  July  15,  1934) 34,567. 19 

Mar.  4,  1913  (allotted  A«#.  5»  1914>.J 5O,flD0.00 

Oct.  2,  1914  (allotted  Oct.  14,  1914) 50,000.00 

June  23,  1913  (aliottetl  Mar.  20,  1915) 1, 100. 00 

July  18,  1918  (allotted  May  18,  1920) 31,000.00 

$1, 066, 667. 19 

Transferred  to  Dam  No.  14,  Jan.  29,  1916 19,000.00 

Net  total  appropriate<l  and  allotted 1,047,667.19 

Receipts  from  sales  and  other  sources,  $1,249.23. 

LOCK  AND  DAM  NO.  20. 

This  dam  was  phiced  under  the  appropriation  for  operating  and 
care  on  December  1,  1916.  Plans  for  four  additional  lock-keepers' 
houses  were  prepared  and  their  construction  by  hired  labor  has  been 
authorized. 
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The  dam  was  up  84  days  and  was  lowered  at  such  times  as  the 
water  was  needed  to  assist  navigation.  The  power  house  was  wired 
for  lights.  The  gate  recesses  were  filled  with  deposit,  as  described 
above  for  Dam  No.  28,  and  it  was  necessary  to  resort  to  similar 
methods  in  removing  mud  and  placing  the  gates  in  operation. 

APPROPRIATIONS. 
Dam  No.  29, 


Date  of  act. 


Date  of  allot- 
ment. 


Amoont. 


June  25, 1910. 
Feb.  27, 1911. 
Mar.  4, 1911.. 
July  26, 1912.. 
Aug.  1,1914.. 
Oct.  2,  1914... 
Mar.  3,1915.. 
liar.  4, 1915.. 
July27, 191«.. 

Do 

July  18, 1918. . 


July     7,1910 
Apr.     7,1911 

....do 

Nov.  4,1913 
5,1914 
14, 1914 
15,1915 
1.3,1915 
1,1916 
6,1916 


Aug. 
Oct. 
Mar. 
Apr. 
Aug. 
Nov, 


May  18,1920 


Total 

Transferred  to  Dam  No.  15 

Transferred  to  Dam  No.  35 

Transferred  to  Dam  No.  39 

Transferred  to  Emsworth  Dam.. 


Net  total  appropriated  and  allotted 

Receipts  from  sales  and  other  sources,  11,411.98. 


$150,000.00 
52,000.00 

460,000.00 
50,000.00 
99,000.00 
12,000.00 
76,000.00 

200,000.00 
23,000.00 
10,000.00 
42,300.00 


1,175,200.00 

75  000.00 

39,199.22 

30,072.33 

9,000.00 


153,271.55 


1,021,928.45 


LOCK  AND  DAM  NO.  30. 

Plans  and  specifications  for  six  lock-keepers'  houses  were  pre- 
pared and  bids  for  their  construction  were  received,  but  on  account 
of  being  considered  excessive  they  were  rejected.  It  is  proposed  to 
perform  the  work  by  hired  labor  and  enter  upon  construction  during 
the  present  season. 

Under  contract  with  the  National  Contract  Co.,  of  Evansyille, 
Ind.,  dated  April  17, 1919,  approved  May  7, 1919,  the  following  work 
was  estimatea: 


Items. 


Designation. 


Quantity. 


Unit  price. 


0  offerdam,  lock 

CofTerdam,  guide-wall . . . 

Common  excavation 

Rock  channeling 

Rock  excavation 

Fill,  lock  and  abutment . 

Structural  steel 

Reinforcing  rods 

Forgings 

Bolts 

Iron  castings 

Steel  castings 

Bronze 

Unskilled  labor 

SkUled  labor 

Pumping  cofTerdam 

Fille^lanade 


Linear  feet.. 

do 

Cubic  yards. , 
Square  feet.., 
Cubic  yards.. 

do 

Pounds , 

do , 

.....do 

do 

do 

do 

do 

Hours 

do 

Times 

Cubic  yards., 


700 
1,156 
2I,«22 
100 
172 
1,600 
205,610 
2,439.9 
17,937 
11,867 
47,648.9 
16,417.8 
40 
72.6 
12 
1 
7,240 


sao.oo 

30.00 

1.50 

2.00 

6.00 

l.OO 

.12 

.12 

.12 

.12 

.12 

.30 

1.60 

.40 

.76 

2,600.00 

.40 
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On  June  30, 1920,  it  is  estimated  that  18  per  cent  of  the  contract  is 
completed. 

Work  remaining  to  be  done — about  40  per  cent  of  common  excava- 
tion, 80  per  cent  oi  fill,  and  100  per  cent  of  concrete  yet  remain  to  be 
done.  No  work  has  been  done  upon  the  abutment.  Practically  all 
the  metal  work  has  been  received  at  the  site. 

APPROPRIATIONS. 


Date  of  act. 


Date  of  allot- 
ment. 


Amount. 


July  27, 1916. 
July  18, 1918. 

Do 

Do 


Sept.  1, 19161 
Aug.  7, 1918 
Apr.  12,1919 
Mar.  26,1920 


Total 

Transferred  to  Dam  No.  84. 


S3, 000.  C* 
630,000.00 
40,000.00 
45,000.00 


718,000.00 
713.67 


Net  total  allotted. 


717,286.83 


1  Examination  of  site. 


CONTRACTS  IN  FORCE. 


Name  of  contractor :  National  Contract  Co. 

Date  of  contract :  April  17,  1919. 

Date  of  approval :  May  7,  1919r 

Date  fixed  for  commencement :  May  16, 1919. 

Date  fixed  for  completion :  April  16,  1921. 

Amount  of  contract :  $636,446.93. 

Lock  and  abutment:  Cofferdam,  lock,  $80  per  linear  foot;  cofferdam,  abut- 
ment, $80  per  linear  foot ;  cofferdam,  guide  walls,  $30  per  linear  foot ;  common 
excavation,  $1.50  per  cubic  yard;  rock  channeling,  $2  per  square  foot;  rock 
excavation,  $5.per  cubic  yard ;  drilling  bolt  holes,  $1  per  linear  foot;  fill,  $1  per 
cubic  yard ;  riprap,  $5  per  cubic  yard ;  oak  timber,  $200  per  1,000  feet,  board 
measure ;  concrete,  $10.85  per  cubic  yard ;  structural  steel,  12  cents  per  pound ; 
reinforcing  rods,  12  cents  per  pound;  forglngs  (including  wrought  iron),  12 
cents  per  pound;  bolts,  etc.,  12  cents  per  pound;  iron  castings,  12  cents  per 
pound ;  steel  castings,  30  cents  per  pound ;  bronze,  $1.50  per  pound ;  pipe,  5*lnch, 
$6  per  linear  foot ;  pipe,  4-inch,  $4  per  linear  foot ;  pipe,  2i-inch,  $2.50  per  linear 
foot ;  pipe,  2-inch,  $2  per  linear  foot ;  tile  drain,  $1  per  linear  foot. 

Esplanade:  Common  excavation,  75  cents  per  cubic  yard;  fill,  40  cents  per 
cubic  yard;  riprap,  $4  per  cubic  yard;  concrete  paving,  $8  per  cubic  yard; 
reinforcing  rods,  6  cents  per  pound ;  pipe,  5-inch,  $4  per  linear  foot ;  pipe,  4-inch, 
$3  per  linear  foot ;  pipe,  3-inch,  $2  per  linear  foot ;  pipe,  2-inch,  $1.50  per  linear 
foot ;  pipe,  line  W,  $10  per  linear  foot. 

Percentage  of  completion,  18. 

LOCK  AND  DAM  NO.  32. 

Plans  and  specifications  for  six  lockkeepers'  houses  were  prepared 
and  bids  for  their  construction  were  received,  but  on  account  of 
being  considered  excessive  they  were  rejected.  It  is  proposed  to 
perform  the  work  by  hired  labor  and  enter  upon  construction  during 
the  present  season. 

Suit  was  instituted  for  the  acquisition  of  additional  land  required 
and  work  under  the  contract  for  the  construction  of  the  lock,  abut- 
ment, and  esplanade  was  commenced  by  the  Dravo  Contracting  Co., 
Pittsburgh,  Pa.    The  lock  cofferdam  was  completed  and  pumped  out, 
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and  a  considerable  amount  of  excavation  was  taken  out.  A  large 
quantity  of  riprap  was  quarried  and  large  quantities  of  sand  and 
gravel  were  dug  and  stored  at  the  site.  A  considerable  part  of  the 
metal  work,  timber,  cement,  and  piling  were  delivered  and  the  neces- 
sary service  buildings  and  dwellings  tor  labor  were  erected. 
T^he  following  work  was  estimated : 


Items. 


Cofferdam: 

Lock 

Guide  walls 

Common  excavation. . 

Sheet  piles,  steel 

Structural  steel 

Forcings 

steel  castiURs 

Pumping  cofferdams. 


Designation. 


Linear  feet.. 

....do 

Cubic  yards. 

Pound 

....do 

....do 

....do 

Times , 


Quantity. 


700 

180 

22,680 

007,587 

150,900 

12,470 

4,231 

2 


Unit  price.. 


1285.00 
50.00^ 
1.30 
.11 
.14 
.18 
.4& 
2,500.0» 


On  June  30,  1920,  it  is  estimated  that  18  per  cent  of  the  contract 
has  been  completed. 

Work  remaining  to  be  done. — About  45  per  cent  of  common  excava- 
tion, 100  per  cent  of  fifl,  and  100  per  cent  of  .concrete  in  the  lock  yet. 
remain  to  be  done.  No  work  has  been  done  upon  the  esplanade  and! 
abutment.  A  large  percentage  of  the  metal  work  has  been  received  at 
the  site. 

APPROPRIATIONS. 
Dam  No,  S2. 


Date  of  act. 


July  27, 1916 

July  27, 1916 

July  18, 1918 

July  18, 1918 

Mar.  2, 1919 

July  18, 1918  (allotted  Mar.  20, 1920). 


Transferred  to  Dam  No.  27  (Aug.  20, 1920). 
Net  total  appropriated  and  allotted. . 


Date  of  allot- 
ment. 


1  Sept.  1, 1916 
Uulyl3,1917 
Aug.  7, 1918 
June  13,1919 
June  13, 1919 


Amount. 


83,000.00* 
3,000.00' 
800,000.001 
105,000.00> 
130,000.00 

45,000.001 


1,176,000.00 
40,000.00 


1,136,000.0a 


CONTRACJT  IN  FORCE. 

Name  of  contractor :  Dravo  Contmctlng  Co. 

Date  of  contract :  June  18,  1919. 

Date  of  approval:  July  29,  1919. 

Date  fixed  for  commencement:  Septeml)er  1,  1919. 

Date  fixed  for  completion :  September  1,  1921. 

Amount  of  contract:  $1,079,397.06. 

Lock  and  abutment:  Cofferdam,  lock,  $285  per  linear  foot;  cofferdam,  abut- 
ment, $175  per  linear  foot ;  cofferdam,  guide  walls,  $50  per  linear  foot ;  common 
excavation,  $1.30  per  cubic  yard ;  fill,  65  cents  per  cubic  yard ;  riprap,  $7  per 
cubic  yunl;  round  piles,  timber,  80  cents  per  linear  foot;  sheet  piles,  timber, 
$180  per  1,000  feet,  board  mea.sure ;  sheet  piles,  steel,  11  cents  per  pound ;  com- 
mon timber,  $145  per  1,000  feet,  board  measure;  deck  timber,  $170  per  1,000 
fo«*t,  board  measure;  oak  timber,  $180  per  1,000  feet,  board  measure;  concrete^ 


>  Examination  of  site. 
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$ll!40  per  cubic  yard ;  structural  steel,  14  cents  per  pound ;  reinforcing  rods,  9 
cents  per  pound;  forglngs  (including  wrought  iron),  18  cents  per  pound;  bolts, 
etc.,  17  cents  per  pound;  iron  castings,  17  cents  per  pound;  steel  castings,  45 
cents  per  pound ;  bronze,  $1.60  per  pound ;  pipe,  5-inch,  $6  per  linear  foot ;  pipe, 
4-inch,  $4.20  per  linear  foot;  pipe,  2i-inch,  $2.15  per  linear  foot;  pipe,  2-inch, 
$1.50  per  linear  foot ;  tile  drain,  $1  per  linear  foot 

Esplanade:  Common  excavation,  80  cents  per  cubic  yard;  fill,  50  cents  per 
cubic  yard;  riprap,  $6  per  cubic  yard;  concrete  paving,  $10  per  cubic  yard; 
reinforcing  rods,  8  cents  per  pound;  pipe,  5-.inch,  $5.50  per  linear  foot;  pipe, 
4-iQcti,  $8.75  pei>. linear. foot;  pipe,  4-indti  (line  W),  $25  per  linear  foot;  pipe, 
8-inch,  $3  per  linear  foot ;  pipe,  2i-inch,  $2  per  linear  foot ;  pipe,  2-inch,  $1.30 
per  linear  foot 

Percentage  of  completion :  38. 


CONSOLIDATED   LIST   OF   APPROPRIATIONS   FOR   LOCKS   AND  DAMS   IN   THE 
SECOND  CINCINNATI  DISTRICT,  CONSOLIDATED. 

June  25,  1910: 

Lock  and  Dam  No.  28  (allotted  July  16. 1914) $34, 567. 19 

Lock  and  Dam  No.  29  (allotted  July  7, 1910) 150. 000. 00 

Feb.  27,1911: 

Lock  and  Dam  No.  28  (allotted  Apr.  7,  1911) 100,000.00 

Lock  and  Dam  No.  28  (allotted  June  14, 1911) 150,000.00 

Lock  and  Dam  No.  29  (allotted  Apr.  7,  1911) 52,000.00 

Mar.  4,  1911 : 

Lock  and  Dam  No.  29  (allotted  Apr.  7,  1911) 460,000.00 

July  25,  1912: 

Lock  and  Dam  No.  28  (allotted  Aug.  17,  1912) 300,000.00 

Lock  and  Dam  No.  29  (allotted  Nov.  4, 1913) 50, 000. 00 

Mar.  4,  1913: 

Lock  and  Dam  No.  28  (allotted  June  12,  1913) 800.000.00 

Lock  and  Dam  No.  28  (allotted  Aug.  5, 1914) 50, 000. 00 

June  23,  1913: 

Lock  and  Dam  No.  28  (allotted  July  7,  1914) 50,000.00 

Lock  and  Dam  No.  28  (allotted  Mar.  20,  1915) 1, 100.  OO 

Aug.  1,1914: 

Lock  and  Dam  No.  29  (allotted  Aug.  5,  1914) 99,000.00 

Oct.  2,  1914: 

Lock  and  Dam  No.  28  (allotted  Oct  14, 1914) 50, 000. 00 

Lock  and  Dam  No.  29  (allotted  Oct.  14, 1914) 12, 000.  OO 

Mar.  3, 1915: 

Lock  and  Dam  No.  29  (allotted  Mar.  15, 1915) 76, 000. 00 

Mar.  4,  1915: 

Lock  and  Dam  No.  29  (allotted  Apr.  13, 1915) 200, 000. 00 

July  27, 1916: 

Lock  and  Dam  No.  29  (allotted  Aug.  1,  1916) 23,900.00 

Lock  and  Dam  No.  29  (allotted  Nov.  6,  1916) 10,000.00 

I^ock  and  Dam  No.  30  (allotted  Sept  1,  1916) 3. 000. 00 

Lock  and  Dam  No.  32  (allotted  Sept  1,  1916) 3,000.00 

Lock  and  Dam  No.  32  (allotted  July  13.  1917) 3, 000. 00 

July  18, 1918: 

Lock  and  Dam  No.  30  (allotted  Aug.  7,  1918) 630,000.00 

Lock  and  Dam  No.  30  (allotted  Apr.  12,  iai9) 40,000.00 

Ix)ck  and  Dam  No.  32  (allotted  Aug.  7, 1918) 800, 000. 00 

Lock  and  Dam  No.  32  (allotted  June  13,  1919) 195,000.00 

Lock  and  Dam  No.  28  (allotted  May  18, 1920) 31, 000. 00 

Lock  and  Dam  No.  29  (allotted  May  18,  1920) 42, 300. 00 

Lock  and  Dam  No.  30  (allotted  Mar.  26,  1920) 45,000.00 

Ix)ck  and  Dam  No.  32  (allotted  Mar.  26, 1920) 45,  000. 00 

Mar.  2,  1919 : 

Lock  and  Dam  No.  32  (allotted  June  13,  1919) 130, 000. 00 

Total  appropriated  and  allotted 4,135^867. 1& 
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Transferred  to  other  districts : 

Dam  No.  28  to  No.  14 $19,000.00 

Dam  No.  29  to  No.  15 75. 000. 00 

Dam  No.  29  to  No.  85 39, 199. 22 

Dam  No.  29  to  No.  39 30,072.33 

Dam  No.  30  to  No.  34 713.67 

Dam  No.  29  to  Emsworth  Dam 9, 000. 00 

Dam  No.  28  to  No.  27 5,000.00 

Dam  No.  29  to  No.  27 5,000.00 

Dam  No.  30  to  No.  27 50, 000. 00 

Dam  No.  82  to  No.  27 40. 000. 00 


1272,985.22 


8,862,881.97 
Receipts  from  sales,  etc.,  $2,661.21. 


Digitized  by 


Google 


LOCKS  AND  DAMS  NOS,  31,  83,  34,  85,  36.  38,  AND  39.  OHIO  RIVER. 


REPORT  OF  LIEUT.  COL.  EARL  I.  BROWN,  CORPS  OF  ENGINEERS. 


First  District,  Cincinnati,  Ohio. 


LOCK  AND  DAM  NO.  31. 

The  work  of  construction  of  this  lock  and  dam  has  been  carried  on 
by  the  Sheridan-Kirk  Contract  Co.  under  contract  dated  November 
6, 1912,  also  supplemental  agreement  dated  April  21, 1914. 

The  river  did  not  reach  a  favorable  stage  for  prosecuting  the  work 
until  July  2, 1919. 

The  work  done  during  the  fiscal  year  was  as  follows :  Navigable 
pass  foundation  was  completed  and  remaining  wickets  installed.  Ee- 
maining  wickets  of  chanoine  weir  were  placed.  The  leaves  of  two 
bear  traps  were  installed.  Paving  back  of  abutment  was  completed. 
The  conerdam  inclosing  100  feet  of  navigable  pass  was  removed. 
Concreting  lower  guide  wall  was  begun  September  16,  1919,  and 
continued  to  November  26,  1919,  when  all  construction  work  waa 
stopped  by  high  water,  leaving  64  feet  of  foundation  and  164  feet 
of  superstructure  of  lower  guide  wall  to  be  completed.  A  supple- 
mental a^eement  was  entered  into  with  Sheridan-Kirk  Contract  Co. 
terminatmg  the  contract  on  January  26,  1920.  The  work  yet  to  be 
done  will  fe  completed  by  the  United  States. 

The  details  of  the  work  done,  etc.,  during  the  fiscal  year  are  shown 
in  the  following  table : 


Designatioxu 


Quantity. 


Unitprlod. 


Cofferdam  18  feet: 

Work  Inside  completed 

Removed 

Common  excavation 

Drilling  bolt  holM 

Riprap 

Oak  timber 

Stone  paving 

Ooncrete 

Structural  steel: 

Delivered  at  site 

Placed  in  work 

Forgings  (placed  in  work) 

Bolts: 

Delivered  at  site 

Placed  in  work 

Iron  castings  (placed  in  work) 

Steel  castings  (placed  in  work) 

Plpe.4-lnch: 

Delivered  at  site 

Placed  in  work 

Rock  excavation  (under  supplemental  contract). 
Anchor  rods  (under  supplemental  contract) 


Linear  iJBet.. 

do 

Cubic  yards. 
Linear  feet.. 

do 

M  feet  b.  m . 
Cubic  yards. 
do 


Pounds. 
....do.. 
....do.. 


..do. 
..do. 
..do. 
-do. 


Linear  feet , 

....do 

Cubic  yards..... 

Pounds 3,488 


611 

683 

6,164 

466 

98 

1.21 

390 

1,839.6 

30,660 

2;m2 

5,063 
3,207 
32,093.45 
6,309 

73 
199 
483 


18.06 

8.46 

.70 

.50 

8.00 

100.00 

6.00 

6.50 

.039 
.036 
.036 

.033 
.032 
.033 
.033 

Lll 

.74 
4.00 

.0577 


On  June  30,  1920,  it  was  estimated  that  97  per  cent  of  the  work 
under  the  first  general  contract  was  completed. 
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Work  performed  during  the  year  hy  United  States  day  labor  a/nd 
minor  contractors, — ^Two  lock-tenderis'  houses  completed,  and  two 
95  per  cent  complete.  Cleaning  lock  gate  recesses.  Grading  road- 
war  completed,  gravel,  curb,  and  gutter  yet  to  be  put  on. 

Work  remaining  to  he  done. — Concreting  154  feet  of  superstruc- 
ture and  54  feet  of  foundation  of  lower  guide  wall ;  grading  back  of 
esplanade;  grading  behind  abutment;  completing  two  lock-tenders* 
dwellings,  completmg  roadway  connecting  United  States  property 
witli  county  road  (placing  gravel  and  curb  and  gutter),  fencing,  and 
walks. 


APPROPRIATIONS. 

Loch  and  Dam  No.  SI. 

July  2o,  1912  (allotted  Aug.  17,  1912) |33O,00O.0O 

Aug.  1,  1914  (allotted  Aug.  5,  1914) 137,000.00 

Mar.  3,  1915  (allotted  Mar.  15,  1915) 270,000.00 

Mar.  4,  1915  (allotted  Apr.  13,  1915) 110, 000. 00 

July  27,  1916  (allotted  Aug.  1,  1916) 238, 600. 00 

July  27,  1916  (allotted  Apr.  20  and  June  26,  1917) 91,500.00 

Aug.  8, 1917  (allotted  Sept.  1,  1917) 30,000.00 

1,207,100.00 

Transferred  to  Dam  No.  39 $48,072.32 

Transferred  to  Dam  No.  35 7, 586. 91 

55,659.2a 

Net  total  appropriated  and  allotted 1, 151. 440. 77 

Receipts  from  sales,  etc.,  $427.30. 

CONTRACT  IN  FORCE. 

Name  of  contractor :  Sheridan-Kirk  Contract  Co. 

Amount  and  character  of  work :  $663,164.89.  Constructing  Lock  and  Dam  No. 
81,  Ohio  River. 

Price  per  unit:  Cofferdam,  18-foot,  $23  per  linear  foot;  cofferdam,  10-foot,. 
$12  per  linear  foot ;  common  excavation,  $0.70  per  cubic  yard ;  rock  excavation,. 
$3  per  cubic  yard ;  drilling  bolt  holes,  $0.50  per  linear  foot ;  fill,  $0.50  per  cubic 
yard ;  riprap,  $3  per  cubic  yard ;  stone  paving,  $6  per  cubic  yard ;  oak  timber, 
$100  per  1,000  feet  b.  m. ;  reinforced  concrete.  $10  per  cubic  yard;  concrete,. 
$6.50  per  cubic  yard;  concrete  paving,  $7  per  cubic  yard;  structural  steeU 
$0,065  per  pound ;  reinforcing  r©ds,  $0.04  per  pound ;  forgings  (Including  wrought 
iron),  $0,065  per  pound;  bolts,  etc.,  $0,055  per  pound;  iron  castings,  $0,055  per 
pound ;  steel  castings,  $0.08  per  pound ;  bronze,  $0.85  per  pound ;  pipe,  5-inch,  $2 
per  linear  foot;  pipe,  4-inch,  $1.85  per  linear  foot;  pipe,  3-inch,  $1.50  per  linear 
foot ;  pipe,  2i-inch,  $1  per  linear  foot ;  pipe,  2-inch,  $1  per  linear  foot ;  tile  drain,. 
$1  per  linear  foot. 

Date  of  approval :  November  16,  1912. 

Date  of  beginning :  November  22,  1912. 

Date  of  expiration :  Original  contract  November  22,  1916,  extended  by  sup- 
plementary contract  to  July  22,  1917. 

Supplemental  contract  approved  April  30,  1914,  provides  approximately  5,000 
cubic  yards  rock  excavation  at  $4  per  cubic  yard. 

Terminated  before  completion  by  supplemental  agreement. 

LOCK   AND   DAM    NO.    33. 

The  work  of  constructing  Lock  and  Dam  No.  33,  Ohio  Kiver,  was 
carried  on  from  the  first  of  the  fiscal  year  by  the  Bates  &  Rogers 
Construction  Co.,  Chicago,  111.,  under  contract  dated  February  9, 
1915,  and  supplemental  agreement  thereto  dated  October  19,  1915, 
until  February  9,  1920,  when  their  contract  was  closed  by  supple- 
mental agreement  of  that  date. 
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The  river  was  at  a  favorable  stage  for  work  from  July  5  to 
November  25,  inclusive,  except  from  July  15  to  July  26,  inclusive, 
August  9  to  August  11,  inclusive,  October  14  to  October  23,  inclu- 
sive, October  28  to  November  13,  inclusive.  On  these  four  periods 
of  high  water  most  of  the  work  in  the  weir  cofferdam  was  suspended 
by  being  flooded. 

After  November  25  no  attempt  was  made  to  do  any  permanent 
work  except  on  filling  behind  the  abutment,  which  was  suspended 
November  29,  thereby  ending  the  work  of  construction  by  the  Bates  & 
Rogers  Construction  Co. 

The  principal  permanent  work  accomplished  under  the  contract 
during  the  season  was  on  the  wicket  weir,  the  two  bear  traps.  Piers 
Nos.  2  and  3,  and  the  abutment  upper  wing  wall,  all  of  which  was 
done  except  several  details  named  below.  On  shore  they  also  did  a 
little  esplanade  filling,  about  55  per  cent  of  concrete  paving,  and 
65  per  cent  of  the  esplanade  stone  paving. 

The  items  of  permanent  work  done  by  and  estimated  to  the  Bates  & 
Rogers  Construction  Co.  during  the  fiscal  year  are  as  shown  in  the 
following  tabulated  statement : 


Items. 


Cofferdam,  standard: 

Pumped  out Linear  feet 


Designation. 


Quantity.       Unit  price. 


Completed. 

Removed 

Common  excavation. 
Fill.. 


do. 

do 

Cubic  yards. 

do 

....do 

....do 

Linear  feet.. 
M  feet  b.  m . . 


Riprap •. 

Stone  paving 

Round  piles 

Sheet  pues 

Common  timber do. 

Deck  timber ! do 

Oak  timber ' do 

Concrete I  Cubic  yards. 

Concrete  paving ' do 

Structural sterlCplaccd) i  Pounds 

Reinforcing  rods:  I 

Delivered do 

Placed I do 

Forgings  (placed) ' do 

Bolts:  I 


Delivered 

Placed 

Iron  castings  (placed) . . 
Bteel  castings  (placed) . 

Brooz*"  (placed) 

Pipe,  6-inch  (placed) . . 
Pipe,  4-inch  (placed). . 
Pipe,  3-inch  (placed) . . 
Pipe,  lA-inch  (placed) . 
Steel  sheet  piles: 

Placed 

Cut  off 


.do 

.do 

.do 

-do 

.do 

Linear  feet . 

do 

....do 

do 


Pounds. 
Each.... 


261.0 
2, 179. 6 

279.6 
1,393.9 
4,638.1 
3,844.3 

298.0 
6,241.8 
17.5642 

103.236 

1Q0.2 
54. 5122 
4,776.4 
1,663.2' 
615,613.0 

83.3 
14,604.0 
17,016.0 

3,664.5 

35,622.9 

71,710.0 

83,824.0 

1,242.0 

764.8 

764.3 

1,389.5 

386.3 

18,475.6 
84.0 


118.85 

7.26 

2.90 

.55 

.40 

4.00 

6.00 

.40 

5&00 

52.00 

52.00 

100.00 

6.50 

7.50 

.024 

.03 
.02 
.024 


.024 
.024 
.04 
.40 
LIO 
.90 
.70 
.40 

.014 
L50 


In  addition  to  the  above  the  following  permanent  work,  not  in 
original  contract,  was  done  and  estimated  to  the  Bates  &  Rogers  Con- 
struction Co.,  for  rebuilding  the  abutment  upper  wing  wall,  and  for 
abutment  fill : 


\ 

Itera^. 

Designation. 

Quantity. 

Unit  prioe. 

Fill                .  .  . 

Cuoic  yards 

Linear  feet 

M  feet  b.  m 

Cubic  yards 

800.0 
925.0 

12.366 
602.4 

$0.40 

Round  niles     

.40 

Sheet  piles 

55.00 

Concrete         

6.50 
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Whitehead  &  Kales  Iron  Works  delivered  material  for  two  pairs 
of  lock  gates,  assembled  parts  of  one  pair  ready  for  riveting,  and 
were  paid  $37,000 — 50  per  cent  of  contract  price  for  delivery  and  erec- 
tion. 

Work  remaining  to  he  done. — Removal  of  2,296  linear  feet  of  coffer- 
dam ;  filling,  ripraping  and  stone  paving  behind  abutment ;  placing 
1,100  linear  feet  of  riprap  above  and  below  the  dam;  refilling,  grad- 
ing, placing  stone  and  concrete  paving  on  esplanade ;  building  land 
power  house  and  lock-tenders'  dwellings;  purchase  and  installing 
gate  and  valve  operating  machinery ;  erecting  horses,  props,  and  wick- 
ets for  pass  and  Chanoine  weir ;  grading  lock  ground,  building  roads, 
sewers,  etc. ;  bridge  over  Bull  Creek  which  crosses  road  leading  from 
reservation  to  county  road;  dredging  lock  approaches;  building 
maneuver  boat,  needle  flat,  etc. 

Whitehead  &  Kales  Iron  Works  will  complete  erection  of  lock  gates. 


APPROPRIATIONS. 
LOCK  AND  DAM  NO.  33. 

Oct.  2,  1914,  allotted  Oct.  14,  1914 $1, 140, 000. 00 

June  27,  1916,  allotted  Aug.  1,  1916 70,000.00 

Aug.  8,  1917,  allotted  Sept.  1,  1917 250, 000. 00 

$1. 460, 000. 00 

Transferred  to  Dam  No.  35 71, 213. 87 

Transferred  to  Dam  No.  39 11,072.32 

•  82, 286. 19 

Net  total  appropriated  and  allotted 1, 377, 713. 81 

Receipts  from  sales,  etc.,  $154.95. 

CONTRACTS    IN    FORCE. 

Name  of  contractor :  Bates  &  Rogers  Construction  Co. 

Amount  and  character  of  work :  $1,012,554.06 ;  constructing  Lock  and  Dam 
No.  33,  Ohio  River. 

Price  per  unit :  Cofferdam,  standard,  $29  per  linear  foot ;  cofferdam,  modified 
box  type,  $19  per  linear  foot;  cofferdam,  modified,  earth-bank  type,  $17  per 
linear  foot ;  cofferdam,  modified,  combination  type,  $18  per  linear  foot ;  common 
excavation,  $0.55  per  cubic  yard ;  fill,  $0.40  per  cubic  yard ;  riprap,  $4  per  cubic 
yard ;  stone  paving,  $6  per  cubic  yard ;  round  piles.  $0.40  per  linear  foot ;  sheet 
piles,  $55  per  1,000  feet  b.  m. ;  common  timber,  $52  per  1,000  feet  b.  m. ;  deck 
timber,  $52  per  1,000  feet  b.  m. ;  oak  timber,  $100  per  1,000  feet  b.  m. ;  rein- 
forced concrete,  $15  per  cubic  yard;  concrete,  $6.50  per  cubic  yard;  concrete 
paving,  $7.50  per  cubic  yard ;  structural  steel,  $0.06  per  pound ;  reinforcing  rods, 
$0.05  per  pound;  forgings  (including  wrought  iron),  $0.06  per  pound;  bolts, 
etc.,  $0.06  per  pound ;  iron  castings,  $0.06  per  pound ;  steel  castings,  $0.10  per 
pound ;  bronze,  $1  per  pound ;  pipe,  6-inch,  $2.75  per  linear  foot ;  pipe,  4-inch, 
$2.25  per  linear  foot;  pipe,  3-inch,  $1.75  per  linear  foot ;  pipe.  2-inch,  $1  per  linear 
foot ;  pipe,  l^-inch,  $1  per  linear  foot ;  pipe,  li-inch,  $0.75  i>er  linear  foot ;  tile 
drain,  $1  per  linear  foot. 

Date  of  approval:  February  15,  1915. 

Date  of  beginning:  March  21,  1915. 

Date  of  expiration :  Original  contract,  February  19,  1919,  extended  by  supple- 
mental contract  to  April  19,  1919.  ^ 

Supplemental  contract  ai)provetl  November  1,  1915,  provides  for  furnishing 
and  driving  interlocking  steel  sheet  piling  under  the  dam  in  lieu  of  wooden 
sheet  piling,  at  the  following  rates :  Steel  sheet  piling  at  $0,035  per  pound ; 
corner  and  gusset  piles,  at  $0.04  i)er  pound ;  cutting  off  piles,  at  $1.50  each. 

Terminated  before  completion  by  supplemental  agreement. 
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Name  of  contractor :  Whitehead  &  Kales  Iron  Works. 

Amount  and  character  of  work :  $74,000 ;  lock  gates,  Dam  No.  33. 

Price  per  unit*:  Lump  sum,  $74,000. 

Date  of  approval:  March  11,  1918. 

Date  of  beginning:  April  7,  1918. 

Date  of  expiration :  90  fair  working  days  after  July  1,  1918. 

Percentage  of  completion:  65  per  cent. 

Name  of  contractor:  Chas.  Hegewald  Co. 

Amount  and  character  of  work :  $14,432.22 ;  wicket  irons. 

Price  per  unit :  $0.07289  per  pound. 

Date  of  approval:  January  18,  1919. 

Date  of  beginning :  February  16,  1919. 

Date  of  expiration :  August  15,  1919. 

Percentage  of  completion :  100  per  cent. 

LOCK  AND  DAM  NO.  34. 

On  September  22, 1919,  preliminary  arrangements  were  commenced, 
preparatory  to  starting  construction  on  Lock  and  Dam  No.  34.  The 
land  required  for  lock  grounds  had  been  purchased,  and  an  old  build- 
ing thereon  was  remodeled;  this  is  to  be  used  as  an  office  building 
during  the  construction  of  the  dam  and  later  as  a  lock-tender's  dwell- 
ing. 

On  account  of  the  short  time  remaining  of  the  working  season,  the 
difficulty  in  purchasing  piles  and  other  construction  materials  with 
provision  for  quick  deliver5r,  it  was  decided  to  undertake  only  a 
topographic  and  hydrograpnic  survey  of  the  river  at  the  site.  Dur- 
ing wie  winter  the  purchase  of  materials,  plant,  tools,  etc.,  for  1920 
season,  as  well  as  preliminary  work  was  undertaken. 

The  principal  preparatory  work  accomplished  is  as  follows: 
Erected  and  fitted  up  a  blacl^mith  shop,  26  by  68  feet,  a  tool  house 
16  by  32  feet,  a  closet  and  bath  12  by  21  feet,  2  water  tanks,  one  for 
river  water  supplv  and  the  other  for  well  water  supply ;  a  well,  78 
feet  deep  was  drilled  to  bed  rock;  2,624  linear  feet  of  water  and  serv- 
ice lines,  and  1.140  linear  feet  of  storm  water  and  sanitary  sewers 
were  laid.  Eignt  3-room  cottages  for  foreman* and  mechanics  with 
families,  and  five  buildings  for  Quartering  about  60  laborers,  etc.. 
without  families  were  erected.  Most  of  the  buildings  were  securea 
from  plant  purchased  from  a  contractor.  A  mess  hall  and  kitchen 
100  by  24  feet  was  ako  erected;  3,530  linear  feet  of  roads  through 
lock  grounds  were  built  and  roadway  from  the  lock  grounds  to  vil- 
lage of  Chilo,  Ohio,  one-fourth  of  a  mile  distant,  was  resurfaced. 

On  May  14  setting  piles  for  lower  gate  recess  coffer  was  commenced, 
and  the  first  piles  therein  for  permanent  work  were  driven  on  June  4, 
which  marked  the  commencement  of  permanent  work  for  this  lock 
and  dam.  At  the  end  of  the  fiscal  year  the  amount  of  work  on  coffers 
and  permanent  work  consisted  of  placing  and  driving  all  the  piles 
for  the  lower  recess  coffer  and  99  pues  for  the  upper  recess  coffer. 

During  the  1920  season  there  were  only  23  fair  working  days  for 
permanent  work  in  the  river.  At  the  close  of  the  year  the  prepara- 
tory work  is  nearly  done  and  the  permanent  work  is  progressing  by 
two  shifts  of  workmen  on  the  pile  driver. 

The  details  of  work  done  during  the  fiscal  year  are  as  follows  (per- 
manent work) : 

Ck)fferdam  (steel),  linear  feet 440 

Ezcavatlon,  cubic  yards 400 
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y^orh  remaining  to  he  done. — Entire  lock  and  dam ;  construction  of 
power  house  and  lock-tenders'  dwellings;  construction  of  maneuver 
boat  and  needle  flat,  grading,  placing  permanent  roadways,  sewers, 
etc. 


APPROPRIATIONS. 

.July  18,  1918  (allott€Hl  Aug:.  7,  1918) $800,000 

Transferred  to  Emsworth  Dam 25,000 

775, 000 
!  CONTRACTS  IN  FORCE. 

Name  of  lessor :  Mrs.  Alice  Cllne. 

Amount  nnd  character  of  lease :  $2,44X) ;  lease  of  land. 

Price  per  unit :  .$600  per  annum. 

I^ase  dated :  .January  20,  1920. 

Date  of  expiration  :  January  31, 1924. 

Name  of  lessor :  Ida  M.  Reed. 

Amount  and  character  of  lease:  $40;  lease  of  land. 

Price  per  unit :  $3.83^  per  month. 

Lease  dated :  March  31, 1920. 

Date  of  expiration :  March  3, 1921. 

LOCK   AND  DAM    NO.    35. 

The  completion  of  construction  work  on  this  lock  and  dam  was^ 
carried  on  by  hired  labor,  Government  plant,  and  under  contracts 
for  the  lock  gates,  operating  machinery,  and  delivery  of  stone. 

The  erection  of  the  lock  gates  under  contract  with  the  Independent 
Bridge  Co.  was  completed. 

The  lock-operating  machinery,  under  contract  with  the  J.  &  J.  B. 
Milholland  Co.,  was  completed  during  the  fiscal  year. 

The  delivery  of  stone  for  a  riprap  apron  below  the  navigable  pass 
was  completed  by  Western  Rivers  Co. 

Two  lock  tenders'  dwellings  were  built  during  this  period  by  hired 
labor,  and  the  maneuver  boat  was  completed  and  delivered  at  the  site. 

This  lock  and  dam  was  placed  in  operation  on  September  3. 

On  June  30,  1920,  it  is  estimated  that  the  whole  work  is  98  per 
cent  completed. 

Work  remaining  to  he  done. — ^Construction  of  power  house  and 
installing  machinery  therein,  draining  and  retaining  slipping  bank, 
grading,  and  minor  items. 


APPROrRIATIONS. 

T,ock  and  Dam  No.  35. 

«.  .. 

Mar.  4,  1913  (allotted  July  :!8.  1013) ^219,100.00 

Aug.  1,  1914  (nPo^toi  Aiis:.  H.  1914) 320,000.00  '       - 

Mar.  3,  1915  (allotted  Mnr.  15,  1915) 580.000.00 

Mar.  4,  1915  (allotted  Apr.  l.S.  1915) 95,000.00 

July  27,  1016  (allotted  Aug.  1.  1016) 288,000.00 

Auj;.  8.  1917  (allottwl  Srpt.  1,  1917) 35,000.00 

Mar.  2,  1919  (allotted  Oct.  1.5,  1919) 68,500.00 

$1, 605, 600. 00 
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Received  by  transfer  from — 

Dam  No.  33  (act  of  Oct.  2.  1914) $71,213.^7 

Dam  No.  29  (act  of  Mar.  4,  1915) 39, 199. 22 

Dam  No.  31  (act  of  Mar.  4.  1915) 7,586.91 

$118, 000. 00 

1  723  600. 00 

Transferred  to  Dam  No.  39 20,000.00 

Transferred  to  Dam  No.  27 50,000.00 

70, 000. 00 

Net  total  appropriated  and  allotted 1,653,600.00 

CONTRACTTS  IN  FORCE. 

Name  of  contractor :  Western  Rivers  CJo. 

Amount  and  character  of  work :  $36,750 ;  stone  for  Dam  No.  35. 
Price  per  unit :  Stone,  at  $2.94  per  cubic  yard ;  demurrage  on  barges  not  un- 
loaded within  three  days  at  $5  per  day  for  each  barge. 
Emergency  contract :  Dated  November  9,  1917. 
Date  of  beginning :  10  days  after  receipt  of  notification  to  begin. 
Date  of  expiration :  Indefinite. 
Percentage  of  completion :  100  per  cent.  ^ 

Name  of  lessor:  Chesapeake  &  Ohio  Railway  Co. 

Amount  and  character  of  lease :  $24 ;  rent  of  land. 

Price  per  unit :  $24  per  year. 

Lease  date :  May  1,  1919. 

Date  of  beginning:  May  1,  1919. 

Date  of  expiration :  Expired. 

Name  of  lessor :  Chesapeake  &  Ohio  Railway  Co. 

Amount  and  character  of  lease :  $24 ;  rent,  of  land. 

Price  per  unit :  $24  per  year. 

I.«ase  dated  May  1,  1920. 

Date  of  beginning :  May  1,  1920. 

Date  of  expiration :  April  30,  1922. 

liOGK  AND  DAM  NO.  86. 

After  twice  advertising  the  work  of  constructing  Lock  and  Dam 
No.  34  and  receiving  one  excessive  bid  the  first  time  and  none  the  sec- 
ond, it  was  decided  to  construct  Lock  and  Dam  No.  36  by  hired  labor 
force. 

The  condemnation  proceedings  for  land  at  the  new  site  of  this  lock 
and  dam  were  completed  and  an  award  of  $7,665  was  authorized  by 
the  court. 

Soundings  were  taken,  surveys  made  and  plotted,  but  no  actual 
work  was  commenced  on  the  dam  proper. 

Preparatory  work  was  started  on  March  17,  as  follows:  A  large 
frame  structure  located  on  the  grounds*  was  remodeled  and  about  70 
per  cent  completed  at  the  close  of  the  fiscal  year.  This  is  to  be  used  as 
an  oflSce  during  construction  and  later  as  a  locktender's  dwelling. 
The  machine,  carpenter,  and  blacksmith  shops  were  erected  and  in- 
stallation of  machinery  started.  A  switch  track  from  the  Chesapeake 
&  Ohio  Railroad  to  United  States  property  was  under  way  and  about 
98  per  cent  complete.  Two  water  tanks  and  five  outbuildings  were 
also  constructed. 
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yfork  remaining  to  be  done, — Entire  lock  and  dam ;  construction  of 

gower  house  and  locktender's  dwelling ;  roadway  connecting  United 
tates  property  with  county  road,  construction  of  maneuver  boat  and 
needle  flat,  grading,  fencing,  walks,  etc. 


APPROPRIATIONS. 

Mar.  2, 1919  (alloted  Mar.  12, 1919) $800,000 

Transferred  to  Emsworth  Dam 25,000 

Net  total  appropriated  and  allotted 775, 000 

LOCK  AND  DAM  NO.  87. 

The  lock  and  dam  was  completed  and  placed  under  the  appropria- 
tion for  operating  and  care  oi  canals  on  January  1, 1911. 


APPROPRIATIONS. 

July  18, 1902 $100, 000. 00 

Mar.  8,  1908 400, 000. 00 

Mar.  8, 1905 50, 000. 00 

Mar.  4,  1907 270, 000. 00 

May  27,  1908 100,000.00 

Mar.  4,  1909 280, 000. 00 

June  26,  1910 *  148, 473. 00 

1,298,473.60 
LOOK  AND  DAM  NO.  38. 

.  Preparatory /'to  actual  construction  work,  the  clearing  of  the 
grounds  was  undertaken,  old  buildings  were  torn  down,  and  several^ 
itill  serviceable,  were  rebuilt  for  use  as  (quarters  and  one  to  be  used 
as  an  office.  An  incline  was  built  at  the  site.  Erection  of  a  cableway^ 
to  be  used  for  transferring  materials  from  the  Indiana  to  the  Ken- 
tucky (lock)  side,  was  commenced. 

The  railroad  connection  is  at  Aurora,  Ind.,  consequently  the  major 
portion  of  the  construction  materials  will  be  received  on  the  Indiana 
side.  They  will  be  transferred  by  trucks  from  Aurora  to  the  site 
of  Dam  No.  88,  thence  transferred  by  cableway  to  the  Kentucky 
shore. 

A  road  leading  from  the  site  of  the  dam  to  main  highway  between 
Aurora  and  Rismg  Sun  was  being  constructed.  In  this  connection 
two  bridges,  one  over  "  Buck  Run?'  14  by  37  feet  long  and  one  run- 
ning over  a  small  gulley,  14  by  7  leet  long,  were  completed.  A  der- 
rick was  placed  on  the  Indiana  shore  for  the  handling  of  sand  and 
gravel  and  other  materials  for  the  construction  of  tnis  road  and 
cableway. 

A  cement  shed  and  other  construction  supplies  were  transferred 
from  Dam  No.  89  to  Dam  No.  88. 

Work  was  started  on  the  lock  cofferdam,  421  linear  feet  being  con- 
structed when  high  water  stopped  the  work.  The  filling  of  the 
cofferdam  was  washed  considerably  during  the  high  water  and 
refilling  was  necessary. 

^  $1,626.40  was  transferred  from  the  original  appropriation  of  $150,000  to  Dam  No.  89. 
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The  following  shows  quantities  of  work  done  during  the  fiscal 
year: 

Cofferdam,  lock Unear  feet—      421 

FlU  for  coffer cubic  yards—  6, 466 

ReflU  coffer do 1, 125 

Banking  coffer do 1, 405 

Elxcavatlon  — do 2, 480 

Excavation  for  dwelUngs,  cableway,  Incline,  roads,  etc do 1, 746.  T 

Ck>ncrete  Incline  roads do 253. 5- 

Track  laid  (Incline) linear  feet—      583 

Fill cubic  yards—      117. 4: 

Roadway,  surfacing  and  fill do 3,256 

Tile  drain linear  feet—        51 

Incline  ai  Aurora^  Ind. — ^This  incline  was  built  for  the  purpose  of 
transferring  materials  received  hj  rail  to  barges  for  transportation 
to  lock  and  dam  sites  in  this  district^  especially  Nos.  38  and  39,  which 
sites  are  situated  at  isolated  localities. 

Work  of  grading,  laying  track,  erecting  derrick,  etc.,  was  com- 

?ileted.  A  roadway  leading  from  the  river  at  the  incline  was  resur- 
aced.  Besides  the  incline  derrick,  a  locomotive  crane  was  erected 
for  transferring  materials  from  cars  to  barges ;  224  carloads  of  ma- 
terial were  received  at  the  transfer  incline  during  the  fiscal  year^ 
consisting  of  92  cars  of  steel  piling,  68  cars  of  timbers,  ties,  and 
wooden  piling,  and  64  cars  of  miscellaneous  materials. 

The  f  oUowmg  shows  quantities  of  work  done  on  the  incline,  during 
the  fiscal  year : 

Excavation.., cubic  yards—  271. 2 

Track  laid linear  feet—  240 

Fill  rock cubic  yards—  781. 2 

Tile  drain linear  feet—  106 

Work  remaining  to  be  done. — Construction  of  entire  lock  and  dam ; 
power  house,  locktenders'  dwellings,  roadways  on  Kentucky  side 
from  the  lock  grounds,  maneuver  boat,  etc. 


AFFROPBIATIONS. 

Mar.  2, 1919  (allotted  Mar.  12,  1919): $500,000 

Transferred  to  Emswortli  Dam 150,000 

Total . 350, 000 

00NTRA0T8  IN  FORGE. 

Name  of  contractor :  Lackawanna  Steel  Ck). 
Amount  and  character  of  work :  $51,052.69 ;  steel  sheet  plUng. 
Price  per  unit:  Straight  piling,  $0.0279  per  pound;  comer  piling,  $0.0329  per 
pound. 
Emergency  contract  dated :  May  5, 1919. 
Date  of  beginning:  June  28,  1919. 
Date  of  completion :  July  13,  1919. 
Per  cent  of  completion :  100  per  cent. 
Name  of  lessor :  The  Jung  Brewing  Ck). 
Amount  and  character  of  lease :  $800  per  annum ;  rent  of  land. 
Lease  dated :  May  8,  1919. 
Date  of  beginning:  May  8, 1919. 
Date  of  expiration :  May  8, 1924. 
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IX)CK  AND  DAM  NO.  39. 

The  work  of  constructing  Lock  and  Dam  No.  39,  Ohio  River,  by 
hired  labor  and  purchase  of  materials,  was  continued  during  the  fiscal 
year  ending  June  30,  1920. 

The  bear  trap  and  abutment  coffer  was  repaired  and  unwatered 
July  10.  The  rock  excavation  was  comj)leted,  then  one-half  of  bear 
trap  foundation  concreted  and  Pier  No.  1  completed.  The  lower 
guide  wall  coffer  was  built. 

The  lower  miter  gates  were  built  and  75  per  cent  of  the  upper 
gates  completed  by  the  Penn  Bridge  Co.,  contractors  for  this  work. 

Work  was  begun  on  the  construction  of  the  bear  trap  leaves  by 
the  Frandsen  Construction  Co.,  but  owing  to  a  sudden  rise  of  the 
river  work  was  stopped  for  the  season  November  27,  1919.  During 
the  high  water  the  toUowing  work  was  done:  Grading  and  paving 
of  esplanade  slope;  commenced  construction  of  powerhouse;  pipe 
trencn  covers;  repairing  of  roadway  curb  and  gutter;  construction, 
of  upper  steps  on  slope  wall;  ironmg  of  wickets,  and  the  placing 
of  riprap  at  head  of  esplanade  and  esplanade  slope. 

The  following  work  was  accomplished  and  material  placed : 

Cofferdam  constructed linear  feet—  903 

Common  excavation ^ cubic  yards—  4,903 

Rock  excavation do 293 

Fill do 624 

Riprap do 3,139 

Oak  timber feet  board  measure.-  325 

Concrete cubic  yards—  1, 556 

Concrete  paving do 1, 363 

Structural  steel pounds—  15, 344 

Reinforcing  rods do 2, 580 

Forgings do 6, 634 

Bolts do 3, 972 

Iron  castings do 10, 022 

Steel  castings do 25, 995 

Bronze do 31 

Pipe: 

3-inch linear  feet—  200 

4-inch ^— do 312 

Concrete  paving  bank  protection cubic  yards—  315 

Concrete  reinforced  bank  protection .' do 27. 53 

Curb  and  gutter do 20.46 

Sidewalk square  feet—  99.45 

Drain  tile linear  feet—  15.5 

Concrete  roadway square  yards—  691 

Riprap  at  head  of  bank  protection cubic  yards—  72 

It  is  estimated  that  the  work  on  Lock  and  Dam  No.  39,  Ohio  River, 
is  93.11  per  cent  complete  on  June  30, 1920. 

Work  remaining  to  be  done, — The  construction  of  lower  guide 
wall;  25  per  cent  of  upper  miter  gates  and  bear-trap  leaves  to  be 
installed  by  contractors ;  wickets  and  horses  to  be  placed ;  operating 
machinery  to  be  installed;  40  per  cent  of  paving  and  grading  on 
esplanade;  grading  banks  and  roadway;  and  85  per  cent  of  power 
house  to  be  completed. 
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APPROPRI ATIONS. 

iMck  and  dam  No,  3U. 

Mar.  4,  1013  (nllotte*!  July  28.  1013) $15f),000.(IO 

-Oct.  2,  1014  (allotted  Oct.  14,  1914) ir)0.(K)0.00 

Mar.  4,  1015  (nllotteil  Apr.  13.  1915) 400,000.00 

July  27,  1910  (allottw!  Aui?.  1,  1916) 492,000.00 

AuR.  8,  1917  (allotted  Sept.  1.  1917) 590,000.00 

$1,  782, 000.  00 

Keci*ive<l  by  tniusfer  from: 

Dam  No.  20  (act  July  25,  1912) 19,000.00 

Dam  No.  29  (act  Mar.  4,  1915) 11, 072. 33 

Dam  No.  31  (act  July  20.  1912) 37,000.00 

Dam  No.  31  (act  Mar.  4,  1915) 11,072.32 

Dam  No.  33  (act  Oct.  2,  1914) 11.072.  .32 

Dam  No.  35  (act  Mar.  4,  1913) 20,000.00 

Dam  No.  37  (sumlr>'  civil  act  June  25,  1910)—  1,526.40 

Dam  No.  7  (act  June  23.  1913) 10,000.  00 

Dam  No.  16  (act  Mar.  4,  1913) 40.000.00 

Dam  No.  17  (act  of  Mar.  4,  1913) 40,000.00 

Allotted  June  8  and  24,  1916   (act  of  Mar.  4, 

1915) 61,000.00 

261, 743. 37 

Net  total  appropriated  and  allotted 2,043,743.37 

Jleceipts  from  sales,  etc.,  $4,602.56. 

CXJNTRACTfl  IN  FORCE. 

'Name  of  contractor :  William  H.  Brameier. 

Amount  and  character  of  worlc :  $40.    Rent  of  land. 

Price  per  unit :  $10  ner  year. 

Lease  dated  July  15,  1915. 

Date  of  beginning:  March  1, 1915. 

Date  of  expiration :  On  completion  of  Dam  No.  39. 

Name  of  contractor :  Penn  Bridge  Co. 

Amount  and  character  of  work :  $63,821.     l-iock  gates.  Dam  No.  30. 

Price  per  unit :  $63,821 ;  lump  sum  of  two  sets  of  mitering  gates  of  two  leaves 
•each. 

Date  of  approval :  February  26,  1918. 

Date  of  beginning :  March  24, 1918. 

Date  of  expiration:  90  fair  working  days  after  July  1,  1918.  Time  limit 
-waived. 

Per  cent  of  completion :  75  per  cent. 

Name  of  contractor:  J.  &  J.  B.  Milhollnnd  Co. 

Amount  and  character  of  work:  $50,339.45;  part  of  operating  machinery, 
T>ams  Nos.  31  and  35. 
Price  per  unit : 

IX)T  A — D.\MS  NOS.  .11  AND  35. 

Duplex  reversing  engines,  cylinder  10  by  12  Inches,  at  $2,030  each;  cast  iron, 
lit  $0.1875  per  pound;  steel  castings,  at  $0.1875  per  pound;  forged  steel,  at 
■$0.1875  per  pound ;  cold-roUwl  steel,  at  $0.1875  p<»r  pound ;  machinery  steel,  at 
•$0.1875  per  pound;  wrought  iron  or  soft  ste<»l  (bolts  and  nuts),  at  $0.1875  per 
pound;  Babbitt  metal  (bearings),  at  $0.1875  per  pound. 

iS'fanrfflrrf  lapicelded  wrought-iron  pipe. — 3-inch,  at  $1.05  per  linear  foot; 
2Hnch,  at  $0.80  per  linear  foot;  1-inch,  at  $0.50  per  linear  foot;  i-inch,  at  $0.30 
per  linear  foot;  1-inch,  at  $0.30  per  linear  foot;  cast-ir<m  elbows,  extra  heavy, 
long  radius,  flanged,  2i-inch,  at  $12  each. 
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Malleable-iron  elbows. — 3-inch,  long  sweep,  at  $5  each;  2i-inch,  long  sweep,, 
extra  heavy,  at  $3  each;  2i-inch,  standard  radius,  at  $1.05  each;  1-inch,  45", 
extra  heavy,  at  $0.50  each. 

Malleable-iron  tees. — 3-inch,  extra  heavy,  flanged,  at  $12  each ;  2i  by  2i  by  a 
inches,  at  $2  each ;  1  by  1  by  i  inch,  extra  heavy,  $0.80  each ;  cast-iron  unions, 
extra  heavy  flanged,  3-inch,  at  $3  each ;  brass  unions,  semifinished,  2rinch,  at  $8^ 
each ;  1-inch  brass  unions,  semifinished,  at  $1.60  each  ;  i-inch  brass  unions,  semi- 
finished, at  $0.50  each ;  i  by  i  inch  malleable-iron  buslnngs,  at  $0.05  each ;  1-inch 
cast-iron  plugs,  at  $0.05  each;  3-inch  brass  globe  valves,  screw  ends,  Lunkeu- 
heimer,  at  $30  each;  2-inch  brass  whistles,  with  valve,  Lunkenheimer,  at  $20 
each;  brass  pressure  gauges  to  200  pounds,  S^-lnch  dial,  Lunkenheimer,  with 
i-inch  coils,  at  $30  each ;  i-inch  brass  air  cocks,  Lunkenheimer,  at  $1.50  each ; 
cast-iron  fianges,  extra  heavy,  raised  face,  3-inch  pipe,  at  $3  each;  cast-iron 
flanges,  extra  heavy,  raised  face,  3-inch  solid  flange,  topped  for  1-inch  pipe  at 
$3  each;  cast-iron  flanges,  extra  heavy,  companion  (in  pairs),  2i-inch  pipe,  at  $$ 
each ;  cutting  concrete,  at  $20  per  cubic  foot ;  drilling  bolt  holes,  at  $4  per  linear 
foot ;  concrete,  at  $34  per  cubic  yard. 

LOT  B — ^DAMS  NOS.  31  AND  35. 

Air-driven  oil  pumps,  with  auxiliaries,  at  $625  each;  air  receivers,  3-foot 
diameter,  10  feet  8  inches  high,  with  auxiliaries,  at  $585  each ;  oil  tanks,  2-foot 
diameter,  5  feet  high,  with  auxiliaries,  at  $225  each. 

Standard  lapicelded  tcrought-iron  pipe, — ^5-inch,  at  $1.70  per  linear  foot; 
4-inch,  at  $1.20  per  linear  foot ;  3-inch,  at  $1.05  per  linear  foot ;  2i-inch,  at  $0.80 
per  linear  foot;  2-lnch,  at  $0.40  per  linear  foot;  li-inch,  at  $0.30  per  linear 
foot ;  1-inch,  at  $0.25  per  linear  foot. 

Wrought-iron  pipe  bend. — Standard  5-inch,  45°,  radius  2  feet  10  inches,  at 
$25  each ;  standard  3-inch,  45**,  radius  1  foot  7  inches,  at  $15  each ;  standard  2h 
inch,  60**,  radius  1  foot  8  inches,  at  $8  each;  standard  2i-inch,  30*,  radius  1 
foot  8  inches,  at  $8  each ;  3  by  3  by  5  inch  Y,  cast  iron,  extra  heavy,  flanged,  at 
$30  each ;  4-inch  elbow,  cast  iron,  extra  heavy,  flanged,  at  $9  each ;  4-inch  elbow^ 
cast  iron,  standard,  screwed,  at  $1.80  each ;  5  by  5  by  5  inch  tee,  cast  iron,  extra 
heavy,  flanged,  at  $18  each. 

Malleable-iron  elbows. — 2i-inch,  long  radius,  at  $2.50  each;  li-inch,  lon^ 
radius,  at  $0.75  each;  2i-inch,  45°,  at  $1.10  each;  U-inch,  45°,  at  $0.75  each; 
i-inch,  long  radius,  at  $0.60  each ;  for  Dam  No.  31  and  $0.15  each  for  Dam  Ka 
85 ;  2i  by  11  Inch  malleable  iron  reducing  elbow,  at  $1.25  each ;  2  by  11  Inch 
malleable-iron  reducing  elbow,  at  $0.75  each ;  l^inch  malleable-lron  street  elbow, 
at  $0.75  each. 

Malleable-iron  tees.-— 2i  by  2i  by  2i  inches,  at  $0.90  each ;  2  by  2  by  2  Inches, 
at  $0.70  each,  U  by  li  by  11  hiches,  at  $0.60  each ;  1  by  1  by  1  inch,  at  $0.40 
each  for  Dam  No.  31  and  $0.15  each  for  Dam  No.  35 ;  21  by  21  by  11  Inches  at 
$0.90  each ;  21  by  21  by  11  inches,  at  $0.90  each ;  2  by  2  by  11  Inches,  at  $0.70 
each ;  11  by  11  inch  malleable-lron  bushings,  at  $0.15  each ;  11  by  f  Inch  malle- 
able-iron bushings,  at  $0.15  each. 

Cast-iron  fianges, — 5  Inches,  extra  heavy,  at  $4.50  each ;  4  Inches,  extra  heavy^ 
at  $4  each;  3  inches,  extra  heavy,  at  $2.75  each;  21  inches,  extra  heavy,  at 
$2.60  each ;  5  by  11  inch  extra  heavy,  cast-iron  reducing  flange,  at  $6  each ;  3- 
inch  extra-heavy  blank  flange,  at  ^.50  each;  2-lnch  cast-iron  plug,  at  $0.20 
each ;  11-inch  cast-Iron  plugs,  at  $0.15  each ;  1-lnch  cast-iron  plug,  at  $0.15  each ; 
4-lnch  flanged  gate  valve,  brass  mounted,  at  $25  each ;  11-lnch  screw-ends  gate 
valves,  brass  mounted,  at  $6  each;  5-lnch  flanged  angle  valve,  brass  mounted^ 
at  $80  each ;  2-lnch  screw-ends  angle  valve,  brass,  at  $10  each ;  H-lnch  ecrew- 
ends  angle  valves,  brass,  at  $7  each ;  11-lnch  screw-ends  angle  valve,  brass,  at 
$6  each;  21-lnch  safety  valve,  screw  ends,  side  outlet,  brass,  at  $20  each;  21- 
inch  four-way  valves,  Iron  body,  brass  mounted,  at  $70  each;  |-lnch  globe 
valves,  screw  ends,  brass,  at  $3  each;  11-lnch  hose  connection,  with  cap,  brass* 
at  $3.50  each ;  pipe  hangers  for  3-lnch  pipe,  with  expansion  bolts,  at  $3  each ; 
pipe  hangers  for  21-lnch  pipe,  with  expansion  bolts,  at  $2  each ;  floor  support 
for  21-lnch  pipe,  at  $4  each. 

Unions,  semifinished  brass,  extra  heavy. — 2  inches,  at  $3  each ;  11  Inches,  at 
$2  each;  1  inch,  at  $1.50  each;  gaskets,  rubber,  at  $0.80  per  pound;  concrete^ 
at  $36  per  cubic  yard  for  Dam  No.  31  and  $34  per  cubic  yard  for  Dam  No.  35 ; 
drilling  bolt  holes,  at  $4  per  linear  foot. 
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IjOT  B — DAM  NO.  36   ONLY. 

Water  turbine,  at  $2,560 ;  nir  compressor,  at  $3,475. 

Standard  lap-welded  icfought-iron  pipe. — ^li  inches,  at  $0.25  per  linear  foot; 

I  inch,  at  $0.50  per  linear  foot ;  |  Inch,  at  $0.30  per  linear  foot ;  wrought-lron 
pipe  bend,  standard,  3  inches,  90  degrees,  radius  2  feet,  at  $15  each. 

Malleable-iron  elbatos, — 3  inches,  long  radius,  at  $3  each;  li  inches,  long 
radius,  at  $0.70  each ;  1  inch,  long  radius,  at  $0.60  each ;  \  inch,  long  radius, 
at  $0.30  each ;  IJ-lnch  malleable-iron  street  elbow,  at  $0.70  each. 

Malleable-iron  tees. — 11  by  li  by  11  inches,  at  $0.40  each;  11  by  11  by  1  inch, 
tit  $0.40  each ;  1  by  }  by  i  inch,  at  $0.30  each ;  cast-iron  caps,  4  inches,  at  $1.25 
-each ;  3-inch  flanged  gate  valve,  brass  mounted,  at  $24  each ;  11-inch  screw-end 
gate  valve,  brass  mounted,  at  $4.50  each ;  brass  foot  valve,  with  brass  strainer, 

II  inches,  screwed  (W.  24),  at  $4  each ;  unions,  semifinished  brass,  extra  heavy, 
11  inches,  at  $1.75  eacli;  unions,  semifinished  brass,  extra  heavy,  |  inch,  at  $1 
^ach ;  unions,  semlflnislied  brrfss,  extra  heavy,  1  inch,  at  $0.50  each. 

LOT  C — ^DAMS  NOS.  31  AND  35. 

Jack  cylinders,  cast  iron,  at  $0,195  per  pound ;  hand-operating  levers,  forged. 
Iron,  at  $0,195  per  pound;  base  i)]ates,  cast  Iron,  at  $0,195  per  pound;  gear 
sectors,  cast  steel,  at  $0,195  per 'pound ;  racks,  cast  steel,  at  $0,195  per  pound; 
cylinder  heads,  cast  iron,  at  $0,195  per  pound;  rear  cylinder  heads,  cast  iron, 
at  $0,195  per  pound;  stufBng-box  glands,  phosphor  bronze,  at  $0,195  per  pound; 
piston  bodies,  cast  Iron,  at  $0,195  per  pound;  piston  packing,  leather,  at  $3.60 
per  pound ;  piston  following  rings,  cast  iron,  at  $0,195  per  pound ;  rack  rollers, 
•cast  iron,  at  $0,195  per  pound ;  rack  keys,  machine  steel,  at  $0,195  per  pound ; 
pinions,  cast  steel,  at  $0,195  per  pound;  keys  for  gear  segment,  tool  steel,  at 
$0,195  per  pound;  piston  rod.s,  cold-rolled  steel,  at  $0,195  per  pound;  pinion 
spindles,  cold-rolled  steel,  at  $0,195  per  pound ;  rack  roller  pins,  machine  steel, 
at  $0,195  per  pound;  bolts,  1  by  12  inches,  with  washers,  steel,  at  $0,195  per 
pound ;  bolts  }  by  3  inches,  steel,  at  $0,195  per  pound ;  bolts,  J  by  51  inches,  stud 
and  nut,  Tobin  bronze,  nt  $0,195  per  pound ;  bolts,  A  by  1}  inches,  cap  screw, 
steel,  at  $0,195  per  pound;  bolts,  ft  by  2  inches,  set  screw,  steel,  at  $0,195  per 
pound ;  bolts,  f  by  11  inches,  set  screw,  steel,  at  $0,195  per  pound ;  pipe  plugs, 
i-inch  pipe,  cast  iron,  at  $0,195  per  pound;  21-inch  standard  lap-welded 
wrought-lron  pipe,  at  .$0.72  per  linear  foot ;  1-lnch  standard  lap-welded  wrought- 
iron  pipe,  at  $0.30  per  linear  foot ;  1-lnch  malleable-iron  elbows,  long  radius,  at 
$0.70  each ;  21  by  21  by  1  Inch  malleable-Iron  tees,  at  $1.30  each ;  21-lnch  cast- 
iron  plugs,  at  $0.26  each ;  1-lnch  globe  valves,  extra  heavy,  at  $5  each ;  21-lnch 
cast-iron  flanges,  extra  heavy,  at  $2.60  each ;  1-lnch  brass  unions,  extra  heavy, 
at  $2.50  each;  gaskets,  for  21-lnch  pipe,  soft  copper,  corrugated,  at  $0.35  each; 
21-inch  extra  heavy,  semlflnished  brass  unions,  at  $6.75  each ;  air  cocks,  1-lnch 
brass,  at  $0.50  each ;  stufllng-box  packings,  at  $1  each ;  rainbow  sheet  packings 
(cylinder  flancres).  at  $0.50  each;  concrete,  at  $35  per  cubic  yard;  drilling  bolt 
holes,  at  $4  per  linear  foot. 

Date  of  approval :  January  17,  1918. 

Date  of  beginning :  February  10,  1918. 

Date  of  expiration :  120  fair  working  days  after  June  30,  1918.  Time  limit 
waived. 

Per  cent  of  completion :  100  per  cent. 

DAMS  NOS.  31   AND  36. 

Name  of  contractor :  Independent  Bridge  Co. 

Amount  and  character  of  work :  $103,491 ;  steel  lock  gates  for  Dams  Nos.  31 
and  3r>,  Ohio  River. 

Price  per  unit :  Structural  steel,  $0.075 ;  forglngs,  $0.11 ;  bolts  and  iron  cast- 
ings, $0.075 ;  steel  castings,  $0.18 ;  bronze,  $0.80 ;  rubber,  $1 ;  all  per  pound.  Oak 
timber  at  $85  per  M  feet,  board  measure. 

Date  of  approval :  January  31,  1917. 

Date  of  beginning :  March  12,  1917. 

Date  of  expiration :  60  fair  working  days  after  September  1,  1917.  Time 
limit  waived. 

Percentage  of  conipletion  :  100  per  cent. 
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DAM  NO.   39. 

Name  of  contractor :  Penii  Bridge  Co. 

Anioiint  and  character  of  work :  $30,451.41 ;  horses,  props,  etc. 
Price  per  unit:  Structural  steel,  $0.1053  per  pound;  steel  castings,  $0.2335 
per  pound ;  forgings,  including  chains,  $0.1975  per  pound. 
Date  of  approval :  December  4,  1918. 
Date  of  beginning :  December  19,  1918. 
Date  of  expiration  :  October  1,  1919. 
Per  cent  of  completion :  100  per  cent 

Name  (»f  contractor :  Fransden  CJonst ruction  Co. 

Amount  and  character  of  worlc :  $31,200.    Bear-trap  leaves. 

Price  per  unit :  $31,200. 

Date  of  approval :  May  20,  1919. 

Date  of  beginning:  June  28,  1919. 

Date  of  expiration :  45  fair  working  days  after  October  1,  1919. 

Per  cent  of  completion :  50  per  cent. 

Name  of  lessor :  Flesher  Towboat  and  Barge  I^ine. 

Amount  and  character  of  lease :  $6,52.5.    I^ei^  of  towboat. 

Price  per  unit :  $72.50. 

liease  dated :  June  5,  1919. 

Date  of  beginning:  June  1,  1919. 

Date  of  expiration :  December  31,  1919.    Expired. 

DAMS    NOS.    :i;{    AND    .10. 

Name  of  contractor:  .7.  &  J.  B.  MilhoUand  Co. 

Amount  and  ••haracter  of  work :  $ 

Price  per  unit:  Ix>t  A. — Structural  steel,  at  .$0.0576  per  pound.  Lot  B.-- 
Structural  steel,  machinery,  and  cold-rolled  steel,  cast  steel,  cast  iron.  l>olts, 
wa-shers,  etc. :  phosphor  bronze  and  brass,  at  $0,152  i)er  pound.  Lot  C. — Struc- 
tural steel,  cJist  steel,  bolts,  washers,  etc.;  phosphor  bronze  and  bras-s  at 
$0,177  per  iwund.  Lot  D. — Machinery  steel,  c-ast  steel,  an<l  cast  iron,  at  $0,287 
p<^r  pound.  I^t  E. — Structural  steel,  machinery,  and  cold-rolled  steel,  cast 
steel,  forgings,  bolls,  washers,  et(.,  jihosphor  bnmze  and  brass  and  tool  steel, 
at  .$0,241  per  iwund.  Ix)t  F. — Maclnnery  and  cold-rolled  steel,  cast  ste«»l,  cast 
iron,  forgings,  bolts,  washers,  etc.,  phosphor  bnnize  and  brass,  at  $0,265  per 
pound. 

Date  of  approval :  September  29,  1919. 

Date  of  beginning:  October  17,  1919. 

Date  of  explnition:  December  1,  1919.     (Time  limit  waive<l.) 

Percentage  of  c*omf)letion :  Material  <lellver^  d. 

DAMS  Nos.  :m  and  :m\. 

Name  of  c(»ntractor:  Lackawnnna  Steel  Co. 

Amount  and  character  of  work:  $217,000;  ste(*l  sheet  piling. 

Price  per  unit:  Standard  piling,  at  $2,525  per  1(K)  p<mnds:  corners,  tees, 
crosses,  and  tar)er  piles,  at  $3.05  and  $3,425  per  100  i»ounds:  splices,,  $7..'r>  i)er 
set;  anchors,  at  $1.66  each;  punchings  for  splices,  at  $1.25  per  pile,  and  $0.25 
per  hole  for  punching  for  anchors. 

Date  of  approval :  April  2,  1920. 

Date  of  beginning :  March  23,  1920. 

Date  of  expiration  :  May  15.  1920.     (Time  limit  waived.) 

DAMS    NOS.    ,34,    36,   AND    38. 

Name  of  contractor:  H.  A.  Carpenter. 
Amount  and  character  of  work:  $30,457.19;  round  piling. 
Price  per  unit:  Unpeeled  piling,  .$0.31  per  linear  foot;  peeled  piling,  .$0..335 
per  linear  foot. 
Emergency  contract  dated :  June  21,  1920. 
Date  of  beginning:  .Tune 20,  1920. 
Date  of  expiration:  October  1,  1920. 
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DAM    NO.  30. 

Name  of  contractor :  Western  Rivers  Co. 

Amount  and  character  of  work:  $13,05();  stone  for  Dam  No.  39. 

Price  per  unit:  Large  stone,  J  to  1  cubic  yard,  at  $2.60  per  ton;  small  st<me, 
2  cubic  feet  to  spa  wis,  at  $2.60  per  ton ;  demurrage  on  barges  not  unloaded 
within  three  days,  at  $10  i)er  day  for  each  barge. 

Date  of  approval :  November  6,  1919. 

Date  of  beginning :  November  22,  1919. 

Date  of  expiration  :  November  15,  1919.     (With  reservations.) 

Per  cent  of  completion :  28  per  cent. 


INVESTIGATION  OF  SITES  FOR  LOCKS  AND  DAMS  N08.  34,  86,  AND  38. 

The  work  of  investigation  of  sites  at  these  locks  and  dams  has  been 
completed.  A  small  balance  of  $616.24  has  been  turned  back  and  no 
funas  remain  on  hand. 

APPROPRIATIONS. 

Dam  No.  34  on  July  27,  1916 $3,713.67 

Dam  No.  36  on  July  27,  1916 1.  200. 00 

Dam  No.  38  on  July  27.  191G 3,300.00 

8, 213. 67 
CONTINGENCIES. 

Work  was  continued  throughout  the  year  by  the  Ohio  River  Board 
designing  force  on  plans  for  locks  and  dams. 

APPROPRIATIONS. 

Mar.  4, 1913  (allotted  May  5.  1914) $2,500.00 

Mar.  4,  1913  (allotted  July  14,  1914) 10,000.00 

Mar.  4, 1913  (allotted  Feb.  25,  1915) 3, 500. 00 

Mar.  4,  1913  (allotted  Apr.  6,  1915) 10,000.00 

Mar.  4.  1915  (allotted  Apr.  13, 1915) 36, 000. 00 

July  27, 1916  (allotted  Apr.  20, 1917) 22, 000. 00 

Aug.  8,  1917  (allotted  Sept.  1,  1917) 26,000.00 

July  18,  1918  (allotted  Aug.  7, 1918) 27,000.  00 

Mar.  2,  1919  (allotted  Mar.  12,  1919) 35,000.00 

172,000.00 
Transferred  to  Dam  No.  27 40, 000. 00 

Net  total  appropriated  and  alloited 132, 000. 00 

Receipts  from  sales,  $3.25. 

FIRST    CINCINNATI    DISTRICT,    CONSOLIDATED. 

Constructing  Lock  and  Dam  No.  37 : 

June  13,  1902 $100,000.00 

Mar.  3.  1903 ^  400,000.00 

Mar.  3,  1905 50,000.00 

Mar.  4,  1907 270,000.00 

May  27,  1908 100,000.00 

Mar.  4,  1909 - 230,000.00 

June  25.  1910 150,000.00 

July  25,  1912 : 

Lock  and  Dam  No.  31  (allotted  Aug.  17, 1912) 330, 000. 00 
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Mar.  4,  1913: 

Lock  and  Dam  No.  35  (allotted  July  28. 1913) 219, 100. 00 

Lock  and  Dam  No.  39  (allotted  July  28,  1913) 160, 000. 00 

Contingencies  (allotted  May  6  and  July  14, 1914,  and  Feb.  25 

and  Apr.  6,  1915) 26,000.00 

Aug.  1,  1914: 

Lock  and  Dam  No.  31  (allotted  Aug  5, 1914) 137. 000. 00 

Lock  and  Dam  No.  35  (allotted  Aug.  5, 1914) 320, 000. 00 

Oct  2,  1914: 

Lock  and  Dam  No.  33  (allotted  Oct.  14, 1914) 1,140,000.00 

Lock  and  Dam  No.  39  (allotted  Oct.  14,  1914) 150,000.00 

Mar.  3,  1915 : 

Lock  and  Dam  No.  31  (allotted  Mar.  15,  1915) 270,000.00 

Lock  and  Dam  No.  35  (allotted  Mar.  15,  1915) 580.000.00 

Mar.  4, 1915: 

Lock  and  Dam  No.  31  (allotted  Apr.  13, 1915) 110, 000. 00 

Lock  and  Dam  No.  35  (allotted  Apr.  13, 1915) 95, 000. 00 

Lock  and  Dam  No.  39  (allotted  Apr.  13, 1915) 400, 000. 00 

Lock  and  Dam  No.  39  (allotted  June  8, 1916) 28. 000. 00 

Lock  and  Dam  No.  39  (allotted  June  24, 1916) 33, 000. 00 

CJontingendes  (allotted  Apr.  13,  1915) 36, 000. 00 

July  27,  1916: 

Lock  and  Dam  No.  31  (allotted  Aug.  1,  1916,  and  Apr.  20  and 

June  26,  1917) 330, 100. 00 

Lock  and  Dam  No.  33  (allotted  Aug.  1, 1916) 70, 000. 00 

Lock  and  Dam  No.  35  (allotted  Aug.  1, 1916) 288, 000. 00 

Lock  and  Dam  No.  39  (allotted  Aug.  1, 1916) 492, 000. 00 

Investigation  of  sites : 

Lock  and  Dam  No.  34  (allotted  Sept.  1, 1916) 3. 713. 67 

Lock  and  Dam  No.  36  (allotted  Sept.  1, 1916) 1,200.00 

Lock  and  Dam  No.  38  (allotted  Sept.  1, 1916) 3, 300. 00 

(Contingencies  (allotted  Apr.  20,  1917) 22. 000. 00 

Aug.  8, 1917: 

Lock  and  Dam  No.  31  (allotted  Sept.  1, 1917) 30. 000. 00 

Lock  and  Dam  No.  33  (allotted  Sept  1,  1917) 250,000.00 

Lock  and  Dam  No.  35  (allotted  Sept  1, 1917) 35, 000. 00 

Lack  and  Dam  No.  39  (allotted  Sept  1, 1917) 590, 000. 00 

Contingencies  (allotted  Sept  1, 1917) 26, 000. 00 

July  18, 1918:  r.^  ,^  ^ 

Lock  and  Dam  No.  34  (allotted  Aug.  7, 1918) 800, 000. 00 

Administration,  designing,  etc 27, 000. 00 

Mar.  2, 1919 :  ^  ^^  ^ 

Lock  and  Dam  No.  35  (allotted  Oct  15, 1919) 68, 500. 00 

Lock  and  Dam  No.  36  (allotted  Mar.  12, 1919) 800, 000. 00 

Lock  and  Dam  No.  38  (allotted  Mar.  12,  1919) 500,000.00 

Contingencies  (allotted  Mar.  12, 1919) 35,000.00 

Total  appropriated  and  allotted 9, 695, 913. 67 

Transferred  from  other  districts—  ^^  .v^  ^ 

Dams  Nos.  7, 16,  and  17  to  No.  39 ^'^-  22 

Dam  No.  29  to  No.  35 39, 199. 22 

Dam  No.  29  to  No.  39 30>072»33 

9, 855, 185. 22 

Transferred  to  Bmsworth  Dam— 

From  Dam  No.  34 *^'^-22 

From  Dam  No.  36 25, 000. 00 

From  Dam  No.  38 150,000.00 

Transferred  to  Dam  No.  27—  ka  nn^  nn 

From  Dam  No.  35 50, 000. 00 

From  contingencies .^j^MOOOO  ^gcooO.OO 

Net  total  appropriated  and  allotted 0  565, 185. 22 

Receipts  from  sales,  etc..  $5,254.31. 
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LOCKS   AND   DAMS   NOS.   41,   43,   44,   45   AND   48,   AND   SUUVKYS,    OHIO 

RIVER. 


RHPORT    OF    COL.    G.    M.    liOFtWIAX,    C(PRPS    OF    IJNGTNFFRt^, 


Louisville,  Ky.,  District. 


LOCK  AND  DAM   NO.   41. 
OPERATIONS   DURING   THE   FISCAL  YEAR. 


During  the  year  work  on  the  various  items  necessary  to  place  the 
lock  in  operation  has  been  in  progress  as  follows : 

Removing  rock  ledge. — ^Work  of  removing  the  rock  ledge  below 
the  lock  was  continued  by  hired  labor  and  Government  plant.  The 
removal  of  this  rock  has  proved  exceptionally  difficult,  due  to  the 
frequent  changes  in  river  stages,  the  strong  current,  and  heavy  de- 
posits of  mud  which  occur  over  a  portion  of  the  ledge  after  each 
high- water  sta^e.  There  remains  approximately  9,300  yards  to  be 
removed,  of  which  3,000  yards  have  been  blasted. 

Upper  and  lower  mitering  lock  gates. — ^The  contractor  for  this 
work  has  delivered  and  erected  the  upper  gate;  the  lower  gate  was 
delivered  last  fall  but  has  not  been  erected,  due  to  almost  continuous 
high-water  stages  since  October  16, 1919. 

Machinery  for  power  house. — All  the  machinery  for  the  power 
house,  including  the  oil  accumulators,  two  oil  motor-driven  pumps, 
motor  generator  set,  and  switchboard,  have  been  delivered  and  in- 
stalled. The  transmission  line  from  the  Louisville  Railway  Co.'s 
plant  is  being  installed. 

Gate  and  valve  operating  nmchinery. — ^The  oil  jacks  for  operating 
the  upper  lock  gates  and  the  jacks  for  operating  the  upper  Stoney 
gate  valves  were  installed. 

Stoney  gatehouses  and  piping. — The  two  Stoney  gatehouses  en- 
compassing the  upper  Stoney  gate  wells  have  been  constructed  of  con- 
crete.   All  oil  and  water  lines  have  been  laid  and  tested. 

Remaining  work  to  he  done. — ^There  remains  the  completion  of  the 
removal  of  rock  ledge  below  the  lock,  the  erection  of  the  lower  miter- 
ing gates,  the  installation  of  the  oil  jacks  for  operating  the  lower 
Stoney  gate  valves  and  the  lower  gate  operating  machinery,  and 
completion  of  the  transmission  line. 

There  was  expended  during  the  fiscal  year  from  the  regular  funds 

$110,020.96  and  from  funds  for  modifications  and  readjustments  of 

contracts,  for  increased  compensation  to  Independent  Bridge  Co., 

$73,008.59,  a  total  of  $183,030.70,  all  of  which  was  for  new  work. 
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C)f  this  amount  $160,571.83  was  expended  for  the  construction  of 
the  new  lock  and  $22,458.87  for  rock  excavation.  The  receipts  from 
sales,  etc.,  amount  to  $2,014.78;  reimbursable  items  settled  $6,585 
and  refundment  from  overpayment  $1.15. 

002ITRACT8  IN  FORCE. 

Name  of  contractor :  Indepen  ient  Bridge  Co. 

Amount  and  character  of  work;  $116,593.95;  upper  and  lower  mitering  lock 
gjites  of  two  leaves  each  for  Lock  No.  41,  Ohio  River. 

Prices  per  unit :  Structural  g  teel,  7.8  cents  per  pound ;  cast  steel,  11.5  cents 
l)er  i)ound;  nickel  steel,  35  cenis  per  innrnd;  forged  steel,  14  cents  i>er  pound: 
steel,  11.5  cents  j^r  pound;  catt  iron,  15  cents  per  pound;  phosphor  bronze.  S.'S 
cents  per  pound ;  babbitt,  11.5  c»nts  per  pound ;  lead,  15  cents  per  pound ;  white 
oak,  $100  per  1,000  feet  b.  m. ;  vellow  pine,  $100  per  1,000  feet  b.  m. 

Date  of  approval :  I>ecember  I,  1916. 

Date  of  beginning  work :  January  4,  1917. 

Date  of  expiration:  .Tune  1,  1918.     (Time  limit  waivetl.) 

SUPPLEMENTAL    AGREEMENTS. 

l*i-ovides  for  partial  payment,  $21,000. 

Date  of  agreement :  November  15,  1918. 

Date  of  approval :  December  23,  1918. 

Provides  for  partial  payment,  .$25,000. 

Date  of  agreement:  May  8,  11 H9. 

Date  of  approval :  .Tune  5,  1939. 
.  Provides  for  modification  an  J  adjustment  on  atn'ount  of  conditions  arising 
out  of  the  war. 

Estimated  amount :  $96,000. 

I'rices  per  unit :  For  fabrication  of  metal  work,  $0.0593  per  pound  on  approxi- 
mately 92  per  cent  work  perfo.-med  after  July  18,  1918.  Increased  cost  after 
July  18.  1918:  (1)  Transportation  to  lock  site;  (2)  erection  and  field  work  at 
lock  site. 

Percentage  of  completion  at  end  of  fiscal  year:  70  per  cent.  The  upper  gate 
being  installed  and  all  juaterlul  on  hand  for  installation  of  the  lower  gate, 
which  will  begin  as  soon  as  river  conditions  permit. 

Name  of  contractor :  J.  &  J.  li.  Milholland  Go. 

Amount  and  character  of  work:  $6,941 ;  oil  accumulators. 

Date  of  approval :  June  16,  1919. 

Date  of  beginning  work :  July  20,  1919. 

Date  of  expiration :  August  1,  1919. 

Percentage  of  completion  at  eid  of  fiscal  year:  100  per  cent. 

.API»R()I»R1ATT(>XS. 

For  previous  project J^,  .S.59,  203. 17 

For  existing  project  (Lock  No.   H.  Ohio  River)  : 

.Tune  25.  1910  (allotted  Jum^  22.  1910). $50,000.00 

Feb.  27,  J911  (allottetl  Apr.  7,  1911) .%T0, 000.  00 

.Tuly  25,  1912  (allotted  Aug   17,  1912)__  ___  670,000.00 

Aug.  24,  1912  (allotted  Oct.  4,  1912) .570,000.00 

.Tune  23,  1913  (allotted  July  14,  1913) 200,000.00 

Aug.  1, 1914  (allotted  Aug.  f,  1914) 725,000.00 

Mar.  3,  1915  (allotted  Mar.  15,  1915) 205,000.00 

Mar.  4, 1915  (allotted  Apr.  13, 1915) 75,000.00 

.Tuly  27,  1916  (allotted  Aug.  1,  1916) 350,000.00 

Allotte<l  Dec.  4,  1916 100,000.00 

Allotted  Dec.  18,  1916 15,000.00 

Allotted  Feb.  27.  1917 26.000.00 

Aug.  8, 1917  (allotted  Sept.  1,  1917) 100.000.00 

July  18,  1918  (allotted  Sept.  9,  1919) 96,000.00 

3,531,000.00 
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Trunsferml  to  Dam  No.  14 $1(H),  (MX).  (Kl 

Transferred  to  Dam  No.  15 1__  150,000.00 

Transferred  to  Dam  No.  29 50,000.00 

Transferi-ed  to  Dam  No.  43 205,000.00 

Transferred  to  surveys 50,000.00 

Net  total  ai)i)ropriated  and  allotted  for  Dam  No.  41 .$.'»55, 000.  00 

Net  total  appropriated  and  allotted 8, 335, 203. 17 

Receipts   from    sales,   etc.,   $7,995.20. 


LOCK  AND  DAM   NO.   43. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

This  work  is  being  carried  on  by  hired  labor  and  Government 
plant.  The  principal  work  during  the  year  consisted  of  completing 
the  placing  of  concrete  for  bear-trap  weir,  building  upper  guide 
wall,  building  power  house  and  sewers,  placing  some  paving  on 
esplanade,  and  loadingand  transferring  cottages,  material,  and  plant 
to  Dam  No.  44,  Ohio  Kiver.  In  the  Bebout  weir  and  bear-trap  cof- 
ferdam the  installation  of  Bebout  wickets,  piers  for  bear-trap  weir, 
and  the  fixed  weir  was  completed  and  the  coflFerdam  was  85  per  cent 
removed.  The  bear-trap  Poiree  dam  is  placed,  ready  for  the  con- 
tractor to  install  the  leaves.  In  the  upper  guide-wall  cofferdam  the 
wall  was  brought  up  to  such  an  elevation  that  the  cofferdam  was  no 
longer  necessary,  and  it  was  removed.  The  power  house  is  98  per 
cent  completed  and  installation  of  piping  and  machinery  is  95  per 
cent  completed.  The  esplanade  paving  is  50  per  cent  completed.  The 
gate  and  valve-operating  machmerjr  have  been  delivered  and  valve- 
operating  machinery  is  25  per  cent  installed.  The  lock  gates  are  97 
per  cent  erected.  The  material  for  the  bear-trap  leaves  has  been  de- 
livered on  site.  Ten  Chanoin6  pass  wickets  were  installed.  The  fol- 
lowing tabular  statement  shows  the  principal  items  and  quantities  of 
work  actually  done  during  the  year : 

Cofferdam,  10-foot linear  feet—  1,000 

Excavation cubic  yards—  5, 84.^5 

Fin do 12,533 

Riprap do 3,191 

Round  piles linear  feet—  6,570 

Slieet  piles,  wood feet,  b.  m—  102.000 

Oak  timber do 2. 002 

Concrete  : 

Plain cubic  yards—  4, 461 

Paving do 883 

Structural  steel iwunds—  14, 201 

Reinforcings do 10,465 

Iron  castings ^- do 4, 225 

Steel  castings do 5, 892 

Forglngs do 9,508 

Bolt*  and  rods -• do 3. 12s 

Pipe: 

6-inch linear  feet—  30 

4-inch do 631 

Sewers,  excavation cubic  yards—  .      275 

Power  house number—  1 

Maneuver  boat C) 


^A  contract  for  maneayer  boat  was  entered  into  Novembei  6,  1919,  and  is  now  about 
70  per  cent  completed. 
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WORK   REMAINING    TO    IJE   DONE. 

Construction  of  a  portion  of  upper  guide  wall  above  low  water; 
construction  of  remainder  of  esplanade  paving;  complete  power 
house;  complete  erection  of  lock  gates;  install  bear-trap  leaves  and 
valve  and  gate-operating  machinery;  install  water-power  plant  ma- 
chinery ;  install  215  pass'  wickets. 

The  amount  expended  during  the  year  was  $266,387.20,  all  of  which 
was  for  new  work.  The  receipts  from  sales,  etc.,  amount  to  $4,331.81 ; 
and  reimbursable  items  settled,  $5.33;  and  refundments  from  over- 
payments, $64.83. 

CX)NTRACTS  IN  FORCE. 

Name  of  contractor :  Independent  Bridge  CJo. 

Amount  and  character  of  work:  $64,700  complete.  Two  miterlng  lock  gates 
of  two  leaves  each. 

Date  of  approval :  November  7,  1917. 

Date  of  beginning  work :  December  12,  1917. 

Date  of  expiration :  Delivery  August  15,  1918.     (Time  limit  waved.) 

Erection :  Seventy-five  fair  working-days  after  September  1,  1918,  unless  de- 
layed by  United  States. 

8UPPIJ2MENTAL  AGREEMENTS. 

Provides  for  a  partial  payment,  $10,000. 

Date  of  agreement:  November  15,  1918. 

Date  of  approval:  December  31,  1918. 

Provides  for  a  partial   payment,  $15,000. 

Date  of  agreement:  May  8,  1919. 

Date  of  approval :  June  5,  1919. 

Provides  for  a  partial  payment,  $31,350. 

Date  of  agreement:  April  20,  1920. 

Date  of  approval:  May  3,  1920. 

Percentage  of  completion  at  end  of  fiscal  year:  98  per  cent. 

Xame  of  contractor:  Penn  Bridge  CJo. 

Amount  and  character  of  work :  $33,566  complete ;  bear-trap  leaves  for  Dam 
No.  43.  Ohio  River. 

Date  of  approval:  May  23,  1918. 

Date  of  beginning  work :  June  27,  1918. 

Date  of  expiration :  45  fair  working  days  after  August  15,  1919.  (Time  limit 
waived.) 

Percentage  of  completion  at  end  of  fiscal  year :  50  per  cent.  All  material  has 
been  delivered  at  site ;  contractor  is  ready  to  begin  work  of  installation  as  soon 
as  river  conditions  permit. 

Name  of  contractor :  J.  &  J.  B.  Milholland  CJo. 

Amount  and  character  of  work:  $18,200;  gate-op(»rating  machinery. 

Date  of  approval:  June  16,  1919. 

Date  of  beginning  work:  July  20,  1919. 

Date  of  expiration:  Sept.  1,  1919.     (Time  limit  waived.) 

Percentage  of  completion  at  end  of  fiscal  year :  100  per  cent. 

Name  of  contractor:  Chas.  Hegewald  Co. 

Amount  and  character  of  work :  $5,999 ;  valve-operating  machinery. 

Date  of  approval:  June  18,  1919. 

Date  of  beginning  work :  July  24,  1919. 

Date  of  expiration:  September  1,  1919.     (Time  limit  waived.) 

Percentage  of  completion  at  end  of  fiscal  year :  100  per  cent. 

Name  of  contractor :  Howard  Shipyard  &  Dock  Oo. 

Amount  and  character  of  work:  .$24,960;  constructing  maneuver  boat  for 
Dam  No.  43,  Ohio  River. 

Date  of  approval:   November  13,  1919. 

Date  of  beginning  work :  November  28,  1919. 

Date  of  expiration :  May  16, 1920.     (Time  limit  waived  by  implication.) 

Percentage  of  completion  at  end  of  fiscal  year:  70  per  cent. 
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APPROPRIATIONS. 

July  25.  1912  (allotted  Au«.  17,  1912) .^;r>5(),  000 

July  25,  1912  (allotted  Aug.  19,  1914) 205,  (XK) 

Mar.  4,  1913  (allotteil  June  12,  1913) :U),000 

Oct.  2,  1914  (allotted  Oct.  14,  1914) 100,000 

Mar.  4,  1915  (allotted  Apr.  13,  1915) 4ti7,(K)0 

July  27,  1916  (allotted  Aug.  1,  1916) 4J)0,000 

Aug.  8,  1917  (allottiKl  Sept.  1,  1917) 440,  OlH) 

Mar.  2,  1919  (allotted  Mar.  12,  1919) 175,000- 

July  18,  1918  (allotted  Mar.  23,  1920) 06,500 

Net  total  appropriated  and  allotted 2,523,500 

IltveiptH  fn>iii  salt^s,  etc,  .-^  1(5,2 18. JM5. 


LOCK  AND  ABUTMENT  NO.  4  4. 
OrEKATJONS  DrUIXrj  THK  FISCAL  YKAU. 

The  work  is  being  done  by  hired  labor  with  Government  plant, 
which  was  transferred  from  Dam  No.  43.  Operations  at  the  site 
during  the  past  fiscal  year  consisted  in  constructing  temporary 
buildings  for  camp  quarters,  office,  power  house,  etc.,  and  350  feet  of 
the  upper  arm  of  the  coflferdam  which  will  inclose  the  lock  walls  and 
lower  guide  wall.  Excavation  for  two  permanent  houses  for  lock 
operating  force  was  begun  and  partly  completed.  Floating  plant 
transferred  from  Dam  No.  43  arrived  at  the  site  on  October  31.  1919. 
Preparations  were  made  for  constructing  coflferdam,  and  350  leet  of 
the  upper  arm  of  the  lock  coflfer  had  been  completed  when  con- 
struction was  stopped  on  November  26  by  high  water.  Durin|j 
the  winter  about  50  feet  of  this  coflferdam  was  destroyed  by  high 
water.  On  June  16,  1920,  the  construction  of  coflferdam  was  re- 
sumed, and  after  50  feet  had  been  placed  and  filled  the  work  was 
stopped  by  high  water  on  June  23  and  was  not  resumed  again  be- 
fore the  end  of  the  fiscal  year.  The  erection  of  camp  buildings  was 
begun  on  November  1,  1919,  and  continued  throughout  the  year.  • 
The  completed  camp  will  accommodate  200  men  and  at  the 
end  of  the  fiscal  year  was  about  90  per  cent  complete.  It  con- 
sists of  2  bunk  houses,  27  cottages,  office,  mess  hall,  power 
house,  storehouse,  cement  storage  shed,  sawmill  shed,  latrines, 
bath,  etc.  Fifteen  of  the  cottages  were  moved  by  barge  from  Dam 
No.  43.  The  installation  of  the  sewer,  water,  arid  liffhting  systems 
was  approximately  75  per  cent  complete  at  the  end  of  the  year. 
Camp  construction  was  delayed  by  bad  weather  and  shortage  of 
labor  and  materials.  On  June  7  the  excavation  for  basements  of 
two  permanent  houses  for  lock  operating  force  was  begun,  and  con- 
tinued to  end  of  the  year.  Material  excavated  is  hard  clay  and  was 
used  for  grading  around  the  houses. 

Contracts  have  been  entered  into  for 'furnishing  and  delivering 
cement  and  steel  sheet  piling  for  the  lock.  Specifications  have  been 
approved  and  bids  asked,  to  be  opened  early  in  the  fiscal  year  1921, 
for  the  fixed  metal  work  for  the  lock. 

The  amount  expended  during  the  fiscal  year  wns  $107,()()7.o7,  all 
of  which  was  for  new  work. 
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CONTRACTS  IN  FORCE. 

Name  of  contractor :  Lackawjinna  Steel  Co. 

Amount  and  character  of  work:  $74,008.20;  steel  sheet  pillnp  for  I..oek  and 
Dam  No.  44,  Ohio  River. 
Date  of  approval :  May  13,  1920. 
Date  fixed  for  commencement :  .Tune  23,  1920. 
Date  of  expimtion :  September  21,  1920. 
Percentage  of  conii)!etl()n  at  end  of  fiscal  year :  20  per  cent. 

Name  of  contractor :  Ko.smos  Portland  Cement  Co..  Inc. 

Amount  and  character  of  work:  $56,250;  cement  for  season's  work  at  Dam 
No.  44,  Ohio  River. 
Date  of  approval :  May  17,  1920. 
Date  of  commencement :  June  21,  1920. 
Date  of  expiration :  December  31,  1920. 
Percentage  of  completion  at  end  of  fiscal  year:  None. 
Cement  will  be  ordere<l  as  needed  during  working  season. 

APPROPRIATIONS. 

Mar.  2,  1919  (allotted  Mar.  32,  1919) $.')()0,0(K) 

Mar.  2,  1010  (allotted  Aug.  20.  1920) 30,500 

June  5,  1920   (allotted  Aug.  20,  1020) . 200,000 

730,  500 


LOCK  AND  DAM  NO.  45. 
OPEIt\TI()NS  DURING  THE  FISCAL  YEAR. 

The  siibproject  for  this  work  contemphited  construction  under 
contract,  but  three  canvasses  for  bids  during  the  year  produced  no 
formal  proposals.  It  was  then  decided  to  carry  qn  the  work  by 
Government  plant  and  hired  labor  forces.  The  acquiring  and  as- 
sembly of  necessary  plant  and  personnel  was  undertaken.  Lumber 
and  iron  for  the  lock  coffer  was  purchased  and  deliveries  of  this 
material  had  begun  at  the  close  of  the  fiscal  year.  Additional  borings 
to  rock  under  the  lock  site  were  taken.  A  small  force  of  laborers 
was  employed  in  unloading  lumber  and  clearing  the  site.  Deed  cover- 
ing the  purchase  of  additional  land  at  the  site  agi'eed  to  in  settle- 
ment of  comdemnation  proceedings  was  executed  and  forwarded  to 
the  Department  of  Justice,  but  at  end  of  year  had  not  been  returned 
approved.  The  amount  expended  during  the  fiscal  year  was  $9,955.77, 
all  of  which  was  for  new  work. 

c'ontka<:ts  in  fuiu^e. 
None. 

APPROPRIATIONS. 

July    8,1918  (nllottwl  Au^'.  7,  lOlS) $800,  (XK) 

Tran  ferred  to  Eiusworth  Dam,  Ohio  River $1<K5,  OOO 

Tran  ferml  to  Dam  No.  28,  Ohio  River 31,000 

Tran  ferred  to  Daui  No.  29,  Ohio  River 42,800 

Tran  ferrecl  to  Dam  No.  30,  Ohio  River 45.000 

Tran  ferred  to  Dam  No.  32,  Ohio  River 45. 000 

Tran  ferrod  to  Dam  No.  43,  Ohio  River 06,  500 

335,800 

Net  t(»tal   appropriated   and   allotted 464,200 
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LOCK  AND  DAM  NO.  48. 


OPEBATIONS   DURING  THE   FISCAL  YEAR. 


The  construction  of  this  lock  and  dam  is  being  carried  on  under 
<ontract  made  with  the  Ohio  River  Contract  Co.  and  a  supplemental 
contract  with  the  receiver. of  that  company,  which  latter  sublet  the 
work  to  the  MacArthur-Hanger  Co.  This  company  has  continued 
the  prosecution  of  the  work  throughout  the  year.  During  the  fiscal 
year  the  permanent  work  in  the  Chanoine  weir,  including  placing  of 
wickets,  was  completed,  also  Pier  2,  and  the  cofferdam  removed.  The 
cofferdam  for  the  Bebout  weir,  Pier  »S,  and  a  portion  of  the  fixed 
weir  was  completed,  and  all  permanent  work  finished,  except  the 
placing  of  wickets  in  the  Bebout  w^eir,  and  the  upper  lifts  of  con- 
crete in  the  pier  and  portion  of  the  fixed  weir.  An  exceptionally 
early  high  water  season  stopped  all  work  on  October  15,  and  when 
work  was  resumed  in  June,  it  was  found  mjcessary  to  start  reconstruc- 
tion of  the  cofferdam.  This  work  was  intdrruptedj  and  destroyed  by 
a  rise  in  the  latter  part  of  June,  so  that  the  working  season  of  1920 
has  not  yet  begun.  In  addition  to  the  work  of  the  contract  for  the 
lock,  plans  and  specifications  were  prepared  for  the  land  power- 
house. Bids  were  received  for  this  work  but  were  rejected  as  being 
excessive,  and  preparations  are  being  made  for  doing  this  work  by 
hired  labor.  A  deep  well  was  drilled  undc  r  the  site  of  the  permanent 
powerhouse  by  the  F.  Grote  Manufacturing  Co.  of  EvansviUe,  under 
informal  agreement.  Preparations  for  tlie  installation  of  the  lock 
gates  were  made  by  excavating  the  depc-sit  from  the  gate  recesses 
and  lock  chamber  by  the  U.  S.  dredge  Shippingport. 

The  following  statement  shows  the  items  of  work  accomplished 
during  the  fiscal  year:  all  this  work  was  done  by  the  general  con- 
tractor : 


rtom. 


I>e>iignaUoi). 


Linear  foet . . 

....do 

....do 

Cubic  yards. 
....do 


Cofferdam: 

20-foot,  .W  per  cent 

20-foot,  35  per  cent 

2a-foot,  15  per  cent 

Common  excavation 

Fill 

Riprap: 

Storing do 

Plw»d. I do 

Round  piles I  Linear  feet. 

Common  timber i  Feet.  b.  m.. 

do 

CuMc  yard? 

T'ound8 

do 


Deck  timber. 

Concrete 

Structural  steel,  placed . 

Steel  sheet  piles,  placed — . 

Reinforcing  rods,  placed I do. 

Bolts,  etc.,  placed .^ I do. 

8teel  castings,  placed | do. 


Totals i   i,aii,:;8i 


i 

53.35  per 

Cost  at 

cent  ad- 

Quantity. 

contract    1 

ditional 

Total  cost. 

price. 

compen- 

I 

sation. 

I,M9 

120,582.50  ' 

$14,181.76 

$40,764.26 

l,.188 

17,003.00  1 

9,071.10 

26,074.10 

l,i»88 

7,287.00  1 

3,887.62 

11,174.62 

24,593 

18,444.75 

9,  WO.  27 

28.285.02 

021 

248.40 

132. 52 

380.92 

12,{»9o 

18,  HO.  00  I 

9,7aT97 

27,898.97 

8,.'i23 

17,898.30  ' 

9,.'>48.74 

27,447.04 

15,420 

7,710.00  , 

4,113.29 

11,823.29 

254, 06f, 

15,279.96 

8,151.8(5 

23,431.82 

1(>2,000 

9.720.00  , 

5, 185. 62 

14,905.62 

2,iJ74 
15,261 

15,918.00  ' 
427.31 

8,492.25 
227.97 

24,410.25 
655.28 

724,884 

14,497.fi8 

7,734.51 

22,232.19 

Wt 

26.49 

14. 13 

40.62 

24,l»43 

(i98.40 

372.60 

1,071.00 

9,<ifl0 

398.40 

212. 55 

610. 95 

i,aii,:;8i 

170,333.19 

90, 872. 7(1 

261,205.95 

The  amount  expended  from  the  regulir  funds  was  $184,656.71; 
from  funds  for  modifications  and  readjustments  of  contracts,  for 
increased  compensation  to  the. Ohio  Rivei  Contract  Co.,  $1'57,333.65, 
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all  of  which  was  for  new  work.  The  receipts  from  sales  amount  to 
$9;  reimbursable  items  settled  $6.78;  and  refundment  from  over- 
payment, 10  cents. 

CONTRACTS  IN  FORCE. 

Name  of  coiitnu-tor:  The  Ohio  River  Contract  Go. 

Character,  quantities,  and  unit'pricen  of  work. 
Cofferdam : 

2()-foot,  7,100  linear  feet $35.00 

10-foot,  3,500  linear  feet 15.00 

Common  excavation,  100,953  cubic  yards .75 

Fill,  60,017  cubic  yards .40 

IMprap,  82,809  cubic  yards 3.50 

Stone  paving,  186  cubic  yards 7.00 

Round  piles,  74,790  linear  feet .75 

Round  piles,  206,830  linear  feet .50 

Sheet  piles,  1,285,674  feet  b.  m 80.00 

Common  timber  1,248,937  feet  b.  m 60.00 

Deck  tinrt^er,  483,774  feet  b.  m 60.00 

Oak  timber,  27.335  feet  b.  m 80.00 

Reinforced  concrete,  183  cubic  yards ' 12.00 

Concrete,  60,718  cubic  yards ^ 7.00 

Concrete  paving,  1,380  cubic  yards 8.00 

Structural  steel,  589,818  pounds .07 

Stc»el  sheet  piles  4,454,600  pounds .  05 

Reinforcing  rods,  95,755  pounds .. .07 

Forcings,  724,464  pounds .07 

Bolts,  etc.,  168,821  pounds .07 

Iron  castings,  321,097  ixmnds .07 

Steel  castings,  140,389  pounds .07 

Bronze,  .38  pounds . 1.00 

Pipe: 

5-Inch,  280  linear  feet— 2.50 

4-inch,  110  linear  feet 2.50 

3-inch.  575  linear  feet 2.00 

2^inch,  190  linear  feet 1.50 

2-inch,  575  linear  feet 1.50 

Tile  ilrain,  800  linear  feet .  75 

lOxtra  labor,  under  paragraph  21  of  specittcations: 

rnskilled— .-.per  hour—  .25 

Skilled. do .50 

l>al('  of  apin-oval  of  contract:  November  2,  1911. 

Date  of  bejrlnning  of  work:  December  11,  1911. 

Date  of  completion  of  contract:  November  11,  1919. 

Supplemental  agreements  modifying  the  foregoing  contrart  have  been  entere«l 
iiito  as  follows : 

Delivery. of  metal  parts— Dated  February  17.  1912;  ai)in-ove<l  by  Chief  of 
Knglneers  March  8,  1912;  approved  by  Secretary  of  War  March  11,  1912. 

Oment  specifications— Dated  .July  IS.  1912;;  approved  by  Chief  of  Engineers 
.Fulv  31,  1912;  approved  by  Secretary  of  War  August  2,  1912. 

Steel  piling,  riprap,  etc.— Dated  April  15,  1913;  approve<l  by  (Uilef  of  Engi- 
neers April  24,  1913;  approved  l)y  Secretary  of  War  April  26,  1913. 

Horses,  props,  service-bridge  trestles,  l»oiree  trestles,  and  setting  wickets.- - 
Dated  Octol)er  17.  1913;  approved  by  Chief  of  Engineers  October  28,  1913; 
aj^M'Oved  ]>y  Secret jiry  of  War  October  .30,  1913. 

Steel  sheet  piling  under  the  dam,  increasing  thickness  of  lock  lh»or,  and  ntnn- 
ber  of  round  piles.— Datetl  March  3,  1914;  approved  by  Chief  of  Engineei-s 
March  17,  1914:  ai>proved  by  Secretaiy  of  War  March  18,  1914. 

Stibstltntlnir  .304  feet  of  Bebout  weir  for  Chanoine  weir;  iron  and  steel  parts 
and  wickets  for  Bebout  weir  to  be  furnished  by  the  Governurent :  extending  time 
limit  two  vears.— Agreement  with  Charles  B.  Enlow,  receiver  of  the  Ohio  River 
r^intract  Co..  dated  April  27.  1917:  approved  by  Chief  of  Engineers  May  11, 
1917:  ai>proved  by  StMretary  of  War  May  12,  1017. 
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Supplemental  agreement  dated  July  31,  1919,  approved  by  the  Chief  of 
Enprineers,  provides  for  Increase  in  payment  on  account  of  conditions  arising 
out  of  the  war  53.35  per  cent  on  all  work  done  after  July  18,  1918. 

Estimated  total  of  contract  as  modified :  $2,353,000. 

Percentage  of  completion  at  end  of  fiscal  year :  83. 

Name  of  contractor :  Ihdependent  Bridge  Co. 

Amount  and  character  of  work :  $72,800,  Lot  2,  rolling  gates  for  Lock  No.  48, 
Ohio  River. 

Date  of  approval :  March  11,  1918. 

Date  of  beginning  work :  April  19,  1918. 

Date  of  expiration:  60  fair  working  days  after  August  15,  1919.  (Time 
limit  waived.) 

Percentage  of  completion  at  end  of  fiscal  year :  45. 


APPROPRIATIONS. 

June  25,  1910  (allotted  June  22,  1910) $50,000 

Feb.  27,  1911  (allotted  Apr.  7,  1911) 435,000 

Mar.  4,  1913  (allotted  June  9,  1913) 30,000 

June  23,  1913  (allotted  July  14,  1913) 116,000 

Aug.  1,  1914  (allotted  Aug.  5,  1914) 430,000 

Mar.  3,  1915  (allotted  Mar.  15,  1915) 354,000 

Mar.  4,  1915  (allotted  Apr.  13,  1915) 589,000 

July  27,  1916  (allotted  Aug.  1,  1916) 406,000 

July  18, 1918  (allotted  Aug.  22,  1919) 330,000 

June  5,  1920  (allotted  Aug.  20,  1920) 150,000 

2,890,000 

Transferred  to  Dam  No.  41 25,000 

Net  total  appropriated  and  allotted 2,865,000 

Receipts  from  sales,  etc.,  $5,162.95. 


OHIO   RIVER    SURVEYS,   ETC. 
OPERATIONS   UUBING  THE  FISCAL  YEAR. 


No  work  was  in  progress  other  than  the  minor  office  work  con- 
nected with  records,  issue  and  sale  of  charts,  etc.  The  receipts  from 
sales  during  the  year  amount  to  $159. 


CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
SURVEYS,  PURCHASE  OF  SITES,  ETC. 

Jmie  25,  1910  (allotted  June  22,  1910) ■- $150,000.00 

Feb.  27,  1911  (allotted  Apr.  7,  1911) 30,000.00 

Feb.  27,  1911  (allotted  Dec.  29,  1911) 25,000.00 

Feb.  27,  1911  (allotted  Apr.  19,  1912) 25,000.00 

July  25,  1912  (allotted  Aug.  17,  1912) 248,212.00 

July  25,  1912  (allotted  Apr.  21,  1915) 1, 788. 00 

Oct.  2,  1914  (allotted  Oct.  14,  1914) 46,000.00 

Mar.  4,  1915  (allotted  Apr.  13,  1915) 53,000.00 

579,000.00 

Withdrawn,  for  allotment  elsewhere 5,707.55 

Net  total  appropriated  and  allotted 573,292.4.') 

Reci'ipts  from  sales,  etc.,  $982.75. 
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CONSOLIDATED    LIST    OF    APPROPRIATIONS    FOR   LOCKS    AND    DAMS    IN   THE 

LOUISVILLE  DISTRICT. 

For  previous  projects $5,359,203.17 

For  existing  project: 

June  25.  1910— 

Lock  No.  41  (allotted  June  22,  1910) 50,000.00 

I.ock  and  Dam  No.  48  (allotted  June  22,  1910) 50,000.00 

iSurveys,  etc.  (allotted  June  22,  1910) 1.'.0. 000. 00 

Feb.  27.  1911— 

Lock  No.  41  (allotted  Apr.  7,  1911) 350,000.00 

I.ock  and  Dam  No.  48  (allotted  Apr.  7,  1911) 435,000.00 

Surveys,  etc.  (allotted  Apr.  7.  1911) 30,000.00 

Surveys,  etc.  (allotted  Dec.  29,  1911) 25,000.00 

Surveys,  etc.  (allotted  Apr.  19,  1912) 25,000.00 

July  25,  1912— 

Lock  No.  21  (allotted  Aug.  17,  1912) 670,000.00 

Ix)ck  and  Dam  No.  43  (allotted  Aug.  17,  1912) 550,000.00 

Tx)ck  and  Dam  No.  43  (allotted  Aug.  19,  1914) 205,000.00 

Surveys,  etc.  (allotted  Aug.  17,  1912) 248,212.00 

Surveys,  etc.   (allotted  Apr.  21,  1915) 1,788.00 

Aug.  24,  1912,  I^ck  No.  41  (allotted  Oct.  4,  1912) 570,000.00 

Mar.  4,  1913— 

IxKk  and  Dam  No.  43  (allotted  June  12,  1913) 30,000.00 

lA>ck  and  Dam  No.  48  (allotted  June  9,  1913) 30,000.00 

June  23,  1913— 

Lock  No.  41  (allotted  July  14,  1913) 200,000.00 

Lock  and  Dam  No.  48  (allotted  July  14,  1913) 116,000.00 

Aug.  1,  1914— 

Lock  No.  41  (allotted  Aug.  5,  1914) 725.000.00 

Lock  and  Dam  No.  48  (allotteil  Aug.  5,  1914) 430,000.00 

Oct.  2,  1914— 

Lock  and  Dam  No.  43  (allotted  Oct.  14,  1914) 100,000.00 

Surveys,  etc.  (allotted  Oct.  14,  1914) 46.000.00 

Mar.  3,  1915— 

I^ck  No.  41  (allotted  Mar.  15,  1915) 205,000.00 

I^ck  and  Dam  No.  48  (allotted  Mar.  15,  1915) 354,000.00 

Mar.  4,  1915— 

I^ck  No.  41  (allotted  Apr.  13,  1915) 75, 000. 00 

Lock  and  Dam  No.  43  (allotted  Apr.  13,  1915) 467, 000. 00 

Lock  and  Dam  No.  48  (allotted  Apr.  13,  1915) 580,000.00 

Surveys,  etc.  (allotted  Apr.  13,  1915) 53,000.00 

July  27,  1916— 

U»ck  No.  41  (allotte<l  Aug.  1,  1916) 350,000.00 

Ix)ck  and  Dam  No.  43  (allotted  Aug.  1,  1916) 490,000.00 

Ix)ck  and  Dam  No.  48  (allotted  Aug.  1,  1916) 406,000.00 

Lock  No.  41  (allotted  Dec.  4,  1916) 100,000.00 

Lock  No.  41  (allotted  Dec.  18,  1916) 15,000.00 

Lock  No.  41   (allotted  Feb.  27,  1917) 25,000.00 

Aug.  8,  1917— 

Dam  No.  41  (allotted  Sept.  1,  1917) 100,000.00 

Dam  No.  43  (allotted  Sept,  1,  1917) 440,000.00 

July  18,  1918,  Dam  No.  45  (allotted  Aug.  7,  1918) 800,000.00 

Mar.  2  1919-— 

I^k  and  Dam  No.  43  (allotted  Mar.  12,  1919) 175,000.00 

Lock  and  abutment  No.  44  (allotted  Mar.  12,  1919) 500,000.00 

July  18, 1918,  Lock  and  Dam  No.  43  (allotted  Mar.  13, 1920 )_  66, 500. 00 

Mar.  2,  1919.  Lock  and  Dam  No.  44  (allotted  Aug.  20,  1920).  30, 500. 00 

June  5,  1920— 

Lock  and  Dam  No.  44  (allotted  Aug.  20,  1920) 200,000.00 

I^ck  and  Dam  No.  48  (allotted  Aug.  20,  1920) 150,090.00 

Total  appropriated  or  allotted 15,987,203.17 
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For  existing  project — Continued. 
Transferred  to  other  districts — 

From  No.  41  to  Nos.  14.  15,  and  29 $300,000.00 

Fi-om  No.  45  to  Emsworth  Dam,  Nos.  28,  29, 

30,  and  32 269, 300. 00 

Transferred  from  Dam  41  to  Dam  43 205, 000. 00 

Transferred  from  Dam  41  to  surveys,  etc 50, 000. 00 

Transferred  from  Dam  43  to  Dam  41 25, 000. 00 

Transferred  from  Dam  45  to  Dam  43 . G6, 500. 00 

Withdrawn  for  allotment  elsewhere 5, 707.  55 

921,  507.  55 

Net  total  appropriated  and  allotted 15,065,095.62 

Receipts  from  sales,  etc.,  $30,389.86. 

OONSOIJDATKD  STATEMENT  OF  APPROPRIATIONS   OR.  ALLOTMENTS  FOR  ALL 
LOCKS  AND  DAMS  ON  THE  OHIO  RIVER. 

Pittsburgh    district $13,355,767.40 

Wheeling  district 21,179,341.42 

Second  Cincinnati  district 3,862,881.97 

Fli-st  Cincinnati  district 9, 565, 185. 22 

Ix)uisville  district 15,065,695.62 

Office  Chief  of  Engineers 5, 207.  55 

Ohio  Vallev  Flood  Board 500.00 


63, 084, 579. 18 


Kxpended  on  the  work  to  June  30.  1920   (ex- 
elusive  of  receipts  from  sales) : 

Pittsburgh    district $11, 928, 887. 66 

Wheeling  district 19,  402, 440.  79 

Second  Cincinnati  district 2,321,102.79 

First  Cincinnati  district 8, 177, 322. 61 

LouLsville  district 13, 145, 788. 14 

Office  Chief  of  Engineers 5, 207. 55 

Ohio  Valley  Flood  Board 500.00 

Balance  unexpended  July  1,  1920: 

Pittsburgh  district 1,  426,  879.  74 

W^heeling  district 1, 776, 900. 63 

Second  Cincinnati  district 1,  541, 779. 18 

First  Cincinnati  district 1, 387, 862. 61 

liouisville  district 1,919,907.48 


54,  981,  249.  54 


8, 053, 329. 64 
63,  034,  579. 18 
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OPERATING  AND  CARE  OF  LOCKS  AND  DAMS  ON  THE  OHIO  RIVER. 


REPORT  OF  THE  DISTRICT  ENGINEERS  HAVING  CHARGE  OF  SLACK- 
WATER  IMPROVEMENT  OF  THE  OHIO  RIVER, 


UK;KS  AND  DAMS. 


No. 
No. 
No. 
No. 
No. 
No. 
No. 
No. 
No. 
No. 
No. 
No. 
No. 
No. 
No. 
No. 


2_. 
3__ 
4_- 
5- 
6— 
7_- 
8-_ 
9__ 
10- 
11_ 
12_ 
13. 
14_ 
15-. 
16_ 


Paice. 
2671 
2671 
2671 
2671 
2671 
2671 
2671 
2671 
2671 
2671 
2681 
2681 
2681 
2682 
2683 
2683 


Page. 

No.  17 2684 

No.  18 2685 

No.  19 268o 

No.  20 2686 

No.  21 2686 

No.  22 2686 

No.  24 2687 

No.  26 2687 

Repair  station  at  Marietta,  Ohio  2688 

No.  28 2695 

No.  29 2695 

No.  31 2697 

No.  35 2697 

No.  37 2698 

No.  41 2701 


FOR    DESCRIPTION    OF   THJiSE    IMPROVKMENTH    SEE    PAGES    1347    TO    1350. 


LOCKS  AND  DAMS  NOS.  1  TO  10,  OHIO  RIVER. 


REPORT  OF  LIEUT.   COL.   H.   B.   FERGUSON,   CORPS   OF  ENGINEERS, 


Pittsburgh,  Pa.,  District. 


OPERATING    AND    CARE    OF    LC>CKS    AND    DAMS    NOS.    1    TO    10,    INCLUSIVE. 

OHIO  RIVTIR. 


OPERATIONS   DURING  THE  FISCAL  YEAR. 


Notwithstanding  a  season  of  excessive  rainfall  from  August  to 
November  in  the  fall  of  1919,  followed  by  a  persistently  cold  winter, 
moderate  conditions  as  regards  high  water  and  ice  gorges  in  the 
Ohio  River  prevailed  throughout  the  fiscal  year.  Only  one  flood, 
and  that  not  of  extreme  height,  occurred  with  the  outgoing  of  the 
winter's  snow  and  ice  from  the  mountainous  headwater  streams  in 
March.  The  frequency  of  small  rises  during  the  rainfall  periods, 
however,  necessitated  a  maximum  of  movable  dam  maneuvers  or 
partial  maneuvers,  which  latter  are  very  destructive  to  the  movable 
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parts  of  Chanonine  dams.  No  serious  breakages  or  damages  mate- 
rially affecting  any  of  the  locks  and  dams  or  navigation  through 
or  over  them  occurred,  and  all  structures  were  operated  or  manipu- 
lated promptly  and  without  causing  any  delay  to  commerce. 

Probably  due  to  the  number  of  partial  maneuvers  of  the  navigable 
passes  of  the  dams,  soundings  talten  at  the  several  structures  dis- 
closed more  than  the  usual  settlement  or  removal  by  scour  or  under- 
mining of  the  stone  protection  prisms  along  the  downstream  side 
of  nearly  all  of  the  dams.  These  upon  their  occurrence  were 
promptly  iSlled  up  with  large  rough  derrick  stone  received  by  rail 
and  kept  in  store  for  the  purpose  at  Lock  No.  5  and  others  recovered 
from  the  banks  in  the  vicinity  of  the  lowermost  structures.  Also* 
during  the  past  year  a  considerable  quantity  of  stone  removed  from 
the  masonry  foundations  of  the  old  Pennsylvania  Railroad  bridge 
across  the  mouth  of  the  Beaver  River  contributed  to  the  supply. 
Approximately  4,900  tons  of  such  stone  were  transported  in  barges 
to  the  various  dams  and  placed  below  the  bear-trap  gates  or  naviga- 
ble passes  where  needed,  and  at  Dams  Nos.  2,  4,  and  5  above  the 
dams  in  the  vicinity  of  the  bear-trap  gates  where  unusually  deep 
holes  had  scoured  t)ut.  In  the  removal  of  the  railroad  bridge  foun- 
dations in  the  Beaver  River,  the  Monongahela  &  Ohio  Dredging  Co., 
contractor,  deposited  below  the  bear-trap  gates  at  Dam  No.  5  about 
1,000  cubic  yards  of  stone  and  gravel  without  cost  to  the  United  States. 

Owing  to  the  steel,  coal,  and  railroad  strikes  and,  iftnally,  to  the 
extreme  car  shortage  a  decided  expansion  in  the  classes  of  commodi- 
ties transported  by  water  resultea.  Aside  from  packet  business  the 
more  important  articles  to  enter  into  the  river  transportation  trade 
in  this  district  were  Portland  cement,  steel,  iron  and  steel  tubing, 
vitrified  sewer  pipe,  brick,  limestone,  acid,  etc.  This  increased  de- 
mand for  navigation  necessitated  winter  operations  for  few  of  the 
uppermost  dams,  Nos.  1  and  2  being  operated  during  practically 
the  entire  winter,  and  Nos.  3  and  4  also,  except  while  undergoing 
material  overhauling  operations  in  the  latter  part  of  December  and 
early  in  January.  Because  of  the  long  continuance  of  low  tempera- 
tures large  quantities  of  ice  formed  on  these  pools,  which  was  re- 
quired to  be  broken  frequently  by  steamboats  during  the  colder 
weather  periods.  When  broken  the  ice  was  passed  through  the  dams 
by  means  of  the  bear-trap  gates  or  smaller  openings  in  the  navigable 
passes  made  for  the  purpose. 

The  navigable  pass  of  Dam  No.  3  having  reached  a  condition  of 
deterioration  rendering  almost  impracticable  the  proper  manipula- 
tion of  the  Chanoine  wickets,  it  became  necessary  oef ore  the  season 
of  1920  to  overhaul  the  movable  parts  throughout  its  entire  length 
of  700  feet.  All  of  the  movable  parts,  horses,  wickets,  and  props, 
were  removed  by  divers.  The  original  horse  boxes  admitting  the 
horse  axle  from  the  downstream  siae  were  also  taken  out  and  a  type 
of  horse  box  admitting  the  lower  horse  axle  from  above  installed. 
Thereupon  such  horses  as  were  repairable  were  straightened,  re- 
riveted,  and  reinstalled,  and  the  remainder  of  the  dam  filled  out  with 
new  horses  and  all  unserviceable  props  and  wickets  replaced.  The 
Ohio  River  repair  force,  assisted  by  selected  men  from  the  operating 
forces  of  near-by  dams,  organized  three  separate  gangs,  each  with 
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an  experienced  diver,  and  completed  the  overhauling  of  the  naviga- 
ble pass  of  Dam  No.  3  between  December  25  and  January  10.  To 
further  improve  and  facilitate  the  inanipulation  of  this  dam  the 
repair  force  removed  concrete  and  installed  100  hurter  extension 
plates  next  adjoining  the  lock  to  permit  the  props  to  lower  without 
obstruction,  thus  enabling  the  wickets  to  fall  below  the  elevation  of 
the  navigable  pass  sill  during  the  lowering  operation. 

During  the  overhauling  of  Dam  No.  3,  the  navigable  pass  of  Dam 
No.  4  also  being  down  and  its  condition  urgently  requiring  the  same 
treatment  as  at  Dam  No.  3,  the  lock  operating  force  working  alone 
removed  27  wickets,  horses,  props,  and  horse  boxes,  installed  new 
horse  boxes,  and  repaired  and  reinstalled  serviceable  or  new  horses, 
props,  and  wickets.  Later  the  repair  force  removed,  repaired,  and 
reinstalled  40  additional  horse  boxes,  horses,  props,  and  wickets, 
making  a  total  of  67  repaired  parts  or  more  than  one-third  of  the 
navigable  pass. 

As  in  the  past  there  were  accomplished  from  time  to  time  as  re- 
quired the  removal,  repair,  and  reinstallation  of  horses,  props, 
wickets,  horse  boxes,,  wicket  boxes,  and  quoins,  principally  in  the 
uppermost  six  dams.  Exclusive  of  the  movable  parts  removed  and 
replaced  in  the  overhauling  of  Dam  No.  3  and  the  partial  overhauling 
of  Dam  No.  4,  there  were  recovered,  removed,  repaired,  and  replaced, 
or  where  not  recovered  or  replaced,  other  serviceable  or  new  parts 
installed  to  the  total  number  of  45  horses,  56  props,  68  wickets,  several 
horse  boxes  and  wicket  boxes,  and  a  large  number  of  quoins,  almost 
exclusively  at  Dams  Nos.  1,  3,  4,  and  5. 

The  regular  operating  forces  in  addition  to  their  part  in  the  above 
general  and  special  repair  work  and  the  routine  work  connected 
with  the  operation  of  the  locks  and  maneuvers  of  the  dam  made 
the  ordinary  repairs  to  floating  plants,  power  and  operating  ma- 
chinery, buildings,  grounds,  etc.,  removed  sedimentary  deposits  from 
the  lock-gate  recess,  cleaned  and  painted  gate  and  lock  recess  cover 
plates,  the  lock  gates  above  the  water  line,  air  storage  tanks  and 
roiree  trestles,  machinery,  and  exposed  irons  in  recesses  and  on  the 
lock  walls  and  bear-trap  piers,  painted  maneuver  boats,  needle  flats, 
skiiFs,  etc.,  and  parts  of  the  interior  and  exterior  woodwork  and 
roof  and  tin  work  of  power  buildings  and  lock-keepers'  houses.  All 
of  the  power  house  and  lock  and  dam  operating  machinery  was 
thoroughly  overhauled.  New  links  were  welded  into  lock  gate  chains 
and  cold-shut  links  for  temporary  chain  repairs,  wicket  and  pike 
hooks  and  poles,  trolley  trestles,  light  standards,  etc.,  were  fabricated 
or  repaired  by  the  lock-operating  forces.  The  general  shortage  of 
labor  and  the'  excessive  wages  paid  by  outside  interests  rendered  it 
more  than  ordinarily  difficult  to  secure  and  hold  the  better  class  of 
men  for  lock  operations. 

After  assisting  in  the  repair  of  Dam  No.  2,  Allegheny  River,  in  July, 
1919,  the  Ohio  River  repair  force  constructed  a  coffer-dam  at  one  of 
the  bear-trap  gates  at  Dam  No.  5,  Ohio  River,  and  removed  the  gravel 
deposits  underneath  the  leaves  of  the  gate :  repaired  the  compressed 
air  pipe  line  leading  to  the  bear-trap  gates  at  Dam  No.  6 ;  repaired 
flats  Nos.  27  and  42 ;  Poiree  trestles,  horses,  props,  and  wickets  at  Lock 
No.  3;  constructed  a  new    maneuver-boat  hull  for  Dam  No.  1,  and 
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transferred  to  it  the  cabin,  derrick,  machinery,  etc.,  from  the  old  hull ; 
installed  new  flues  in  a  derrick  boat  boiler  and  new  timber  heads  and 
deck  on  derrick  boat  No.  1;  constructed  a  new  cabin  on  quarter- 
boat;  removed  a  large  quantity  of  gravel  above  the  bear-trap  gates 
at  Dam  No.  6;  redecked  flat  "No.  86;  salvaged  the  lumber  from  a 
derelict  wharfboat  at  Lock  No.  3 ;  constructed  a  5-foot  wooden  fixed 
top  on  back  channel  dam  at  Davis  Island ;  placed  a  new  deck  on  flat 
No,  Jf2:  repaired  and  caulked  the  two  scows  belonging  to  dredge 
No.  1;  transported  1,175  tons  of  one  and  two  man  stone  from  the  lock 
to  the  abutment  at  Dam  No.  10,  and  deposited  a  considerable  portion 
of  the  stone  placed  below  the  various  dams  to  prevent  undermining. 
On  May  19,  1920,  the  repair  force  was  transferred  to  the  Allegheny 
River  to  repair  the  guard  cribs  at  Lock  Nos.  2  and  3  and  reconstruct 
the  abutment  crib  at  Dam  No.  3. 

At  the  beginning  of  the  year  dredge  boat  No.  7,  with  the  steamer 
T.  P.  Roberts  acting  as  tender,  was  engaged  on  the  repair  of  Dam 
No.  2,  Allegheny  River.  On  September  16  they  were  transferred  to 
the  Ohio  River  and  commenced  the  removal  of  a  gravel  bar  seriously 
threatening  the  open  river  channel  immediately  below  Dam  No.  3. 
On  November  26  the  bar  had  been  dredged  to  a  depth  of  10  feet  or 
more  for  a  width  of  425  feet  from  the  river  lock  wall.  Forty-six 
thousand  four  hundred  and  fifty  cubic  yards  of  gravel  were  removed 
by  scow,  being  deposited  along  the  left  bank  about  1  mile  below  the 
dam.  Upon  completion  of  this  work  the  dredge  and  tender  were 
taken  to  Dam  No.  10  to  complete  the  chute  for  carrying  off  the  water 
discharge  from  the  bear-trap  gates  at  that  structure.  The  chute  was 
completed  about  the  end  or  December.  Thereupon  the  dredge  was 
caulked  and  overhauled  at  the  marine  ways,  of  the  Carnegie  Steel 
Co.  in  the  M onongahela  River.  The  old  A-frame  was  removed  and  a 
new  A-frame  installed;  two  new  dippers  and  a  dipper  handle  pro- 
cured and  a  new  swinging  engine  ordered  which  latter,  however,  at 
the  end  of  the  fiscal  year  had  not  yet  been  delivered.  After  com- 
pleting the  repairs  and  renewals  to  the  dredge  it  was  permitted  to 
operate  on  the  Monongahela  River  and  was  subsequently  transferred 
to  Lock  No.  5,  Allegheny  River,  to  excavate  for  the  foundation  of  the 
lock  and  guide  walls. 

No  important  accident  to  any  of  the  Government  vessels  or  naviga- 
tion crart  occurred  during  the  year  on  the  Ohio  River  in  this  district. 

The  maneuvers  of  Dams  Nos.  1  to  10.  inclusive,  during  the  year 
were  as  shown  in  the  following  table : 


Raised. 


Lowered. 


Days 
up. 


naml:  j 

Up  at  beginnmg*of  ;  Ort.  16, 1919 108 

year.  j 

Got.  22, 1919 Oct.  28, 1919 6 

Nov.  9,  1919 !  Nov.  26, 1919 17 

7)€C..M919 ,  Dec.7,i919 2 

Der..22, 1919 Jan.  9, 1920 18 

Jan.  15, 1920 Jan.  22,  1920 7 

Jan.30, 1920 ;  Feb.23, 1920 24  , 

Feb.2«,1920 !  Mar.5.1920 6  ' 

Apr.  2,  1920 ]  Apr.  17, 1920 15  i 

Mays,  1920 Jirne  17, 1920 40  1 

June  23, 1920 Up  at  end  of  year .  7j 

Total 250 


Raised. 


I/Owored. 


Dam  2: 

Up  at  beginninj?  of 
year. 

Oct.  21, 1919 

Nov.  9, 1919 

Dec.  5, 1919 

Dec,  21, 1919 

Jan.  15, 1920 

Jan.  30, 1920 

Feb.  28, 1920 


Aiir.  2, 1920, 
Ma    


Days 
:  up. 


Oct.  16, 1919 108 


Oct.  28, 1919., 
Nov.  26, 1919. 
Doc.  7, 1919. . , 
Jan.  9, 1920... 
Jan.  22, 1920.. 
Feb.23, 1920.. 
Mar.5.1920.. 
Apr.  17, 1920. 


I 


7 
17 

2 
19 

7 
34 

6 
15 


May  6, 1920 1  June  17, 1920 42 

Jiuio  23, 1920 Up  at  end  of  year.  7 


Total. 


254 
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Kaisod. 

1 

Lowered. 

1 

1  Days 
1    up- 

Raised. 
Dam  7: 

Lowered. 

Davs 
up. 

T>a]n3: 

1 

Up  at  beglmiinp  of 

'  Oct.  16,  1919 

108 

Up  at  beginning  of 

July  15, 1919 

15 

year. 

1 

year. 

Oct.  21, 1919 

Oct.  28, 1919 

Nov.  26, 1919 

7 

JuV20,1919 

Oct.  15, 1919 

87 

Nov.  11,1919 

15 

Oct.  22, 1919 

Oct.  28, 1919 

6 

Pec.  5, 1919 

Dec.  7.  1919 

2 

Nov.  11, 1919 

Nov.  26, 1919 

15 

Jan.  1ft,  1920 

Jan.  22, 1920 

Feb.  23, 1920 

Mar.  5, 1920 

!  Apr.  17, 1920 

7 
24  . 

6 
15 

Dec.  5, 1919 

Dec.  7,  1919 

Apr.  16.  1920 

June  17, 1920 

Up  at  end  of  year . 

2 

Jan.  30. 1920 

Apr.  3, 1920 

13 

Feb.  28, 1920 

May7,1920 

41 

Apr.2, 1920 

June  24, 1920 

6 

May  6, 1920 

June  17, 1920 

i        42  ' 



June  23, 1920 

1  Up  at  end  of  year 

7 

Total 

1 

las 

Tola] 

!      233 

Dam  8: 

Up  at  beginning  of 
year. 

1 
July  15, 1919....... 

Dam  4: 

15 

Up  at  iK'Rlnnlnif  of 

Oct.  16, 1919 

'      108 

Julv20, 1919 

Oct.  15,  1919 

87 

year. 

Oct.  22, 1919 

Oct.  28,  1919 

6 

Oct.  21, 1919 

.  Oct.  28, 1919 

7 

Nov.  11. 1919 

Nov.  26,  1919 1 

15 

Nov.  9, 1919 

Nov.  26, 1919 

17 

Dec.  5, 1919 

Dec.  7. 1919 

2 

I>oc.5, 1919 

Doc.  7, 1919 

2 

Apr.3, 1920 

Apr.  17, 1920 

14 

Jan.  15, 1920 

'  Jan.  20, 1920 

5 

Mav7, 1920 

June  17,  1920 

41 

Jan.  31, 1920 

.  Feb.  23, 1920 

23 

June  24, 1920 

Up  at  end  of  year.  1 

n 

Feb.  28, 1920 

Mar.5,1920 

6 



Apr.3, 1920 

!  Apr.  17,  1920 

1        14 

Total 

186 

May  7, 1920 

'  Juno  17, 1920 

41 

-=-s-..z 

June  24, 1920 

1  T^p  at  end  of  vear. , 

6 

Dam  9: 

Total 

■      229 

Up  at  l>eginnlng  of 

year. 
Juiv  20, 1919  . 

July  15, 1919 

Oct.  15, 1919...!... 
Oct.28,  I91'.» 

15 

87 

nam  5: 

Oct.  22, 1919 

6 

Up  at  beginning  of 

July  15, 1919 

15 

Nov.  11,  1919 1 

Nov.  26,  1919 

15 

year. 

Dec.  5.  1919 ' 

Dec.  7, 1919 

2 

July  20, 1919 

Oct.  15, 1919 

87 

Apr.3, 1920 

Apr.  17, 1920 

14 

Oct.  22, 1919 

Nov.  11, 1919..     . 

Oct.  28, 1919 

Nov.  26,  1919 

6 

May7.1920 

Jimel7, 1920 

41 

15 

June  24, 1920 

Up  at  end  of  year. 

6 

Dec.  5, 1919 

Dec.  7, 1919 

Mar.5,1920 

Apr.  17, 1920 

2 
2 
11    , 

Total 

_      

Mar.  3, 1920 

1H'> 

Apr.  3, 1920 

May  7, 1920 

June  17, 1920 

41    ! 

r»ftm  10: 

1 

June  24,  1920 

ITp  at  end  of  year.. 

6   1 

Up  at  begiiuiiiig  of 
year.                      [ 

July  15,  1919 

15 

Total 

188 

July  20. 1919 

Oct.  22, 1919 ! 

Oct.  15,  1919 , 

Oct.  28,  1919 

87 

r> 

Dam  6; 

' 

Nov.  10,1919 i 

Nov.  26,  1919........ 

16 

Up  at  l)eginning  of 

July  15,  1919 

15 

Dec. 5,  1919 J 

Dec.  7,  1919 

2 

,  year. 

Apr.  3, 1920 

Apr.  1«,  1920 1 

13 

July  20, 1919 

Oct.  15,  1919 

87 

May  7, 1920 

June  17,  1920 

41 

O^t.22,  1919 

Oct.  28, 1919 

6 

Junc24,  H»20 ' 

Up  at  end  of  year. 

G 

Nov.  11, 1919 

Nov.  26,  1919 

15 



Dec.  5, 1919. .     . 

Dec.  7, 1919 

Apr.  17,1920 

June  17, 1920 

2 
14 

TotiU 1 

18b 

Apr.  8, 1920 

May  7, 1920 

1 

41 

1 

Jime24,  1920 

Up  at  end  of  year.. 

6 

Tofal 

18^) 

i 

Lock  and  Pam  Xo,  1. — The  greatly  deteriorated  condition  of  this 
<lam  rendered  necessary  a  repetition  of  the  previous  year's  extraor- 
dinarj^  repairs  to  and  renewal  of  movable  parts.  In  all,  2i  horses, 
27  props,  34  wickets,  2  hiirters,  and  a  considerable  number  of  wicket 
boxes  were  installed  during  the  year,  and  1  horse  and  prop  and  6 
wickets  were  recovered  below  the  dam.  Two  service-bridge  trestles 
removed  by  the  ice  were  recovered  and  reinstalled.  Fourteen  new 
wickets  were  constructed  for  this  dam  at  the  United  States  boat  yard, 
Lock  No.  4,  Monongahela  Biver.  Three  hundred  and  twenty-five 
tons  of  large  derrick  stone  were  placed  along  the  lower  side  of  the 
navigable  pass  near  the  bear-trap  gate.  A  concrete  patch  53  feet 
long  by  10  inches  in  thickness  was  placed  on  the  lower  guide  wall. 
A  new  roof  was  constructed  on  and  a  new  floor  laid  in  the  pump 
house.  A  new  operating  chain  was  installed  on  the  upper  lock  gate 
and  a  new  gear  wheel  on  the  lower  gate  engine.    A  new  wooden  hull 
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was  constructed  by  the  rei>air  force  for  the  maneuver  boat.  While 
the  machinery  and  cabin  AV'ere  being  transferred  to  it  from  the  old 
hull,  the  maneuver  boat  belonging  to  Dam  No.  7  was  used  for  oper- 
ating the  dam.  A  new  wooden  top  5  feet  2  inches  in  height  was 
constructed  on  the  fixed  dam  across  the  back  channel  at  Davis  Island, 
replacing  the  former  wooden  top  which  had  been  torn  out  by  the 
Allegheny  Biver  ice.  A  new  boiler  for  the  maneuver  boat  was 
secured  and  at  the  close  of  the  year  had  been  delivered. 

Lock  and  Dam  No,  2, — The  navigable  pass  at  this  dam  having  been 
completely  overhauled  during  the  previous  year  the  repairs  to  mov- 
able parts  were  small.  Only  2  horses,  props,  and  wickets  were  rein- 
stalled .during  the  year.  One  horse,  1  prop,  and  2  wickets  were  re- 
covered below  the  dam.  Three  hundred  and  fifteen  tons  of  large 
derrick  stone  were  deposited  in  a  hole  above  the  navigable  pass  near 
the  bear-trap  gate  and  152  tons  of  similar  stone  above  the  bear 
trap.  Four  new  wheels,  a  new  tug  lever,  and  journal  rings  on  one 
axle  were  placed  on  the  lock  gates.  The  Avood-fiUed  capstan  barrel 
on  the  maneuver  boat  was  replaced  by  a  new  iron  barrel.  Three 
single  chocks  and  one  double  chock  were  installed  on  the  maneuver 
boat.  Several  new  pins  were  inserted  in  lock  valves.  A  new  cover 
was  placed  on  the  lower  lock  gate  engine.  The  housings  and  drum 
shafts  operating  both  lock  gates  were  reset.  A  new  deck  was  con- 
structed on  the  needle  flat.  The  heating  furnaces  in  the  basements 
of  both  lock  houses  Avere  dismantled  and  reinstalled  in  new  loca- 
tions. The  sanitary  sewer  at  upper  lock  house  was  reconstructed, 
and  a  new  water  line  to  the  air  compressor  in  power  house  laid. 

Lock  and  Dam  No.  S, — At  the  close  of  the  summer  season  of  1919  the 
deteriorated  condition  of  the  movable  parts  of  this  structure  ren- 
dered it  almost  impracticable  to  keep  the  dam  in  raised  position.  As 
at  Dam  No.  2  this  condition  was  prmcipally  due  to  the  type  of  horse 
box  originally  installed,  which  admitted  the  lower  horse  axle  from  the 
downstream  side.  During  the  year  164  horse  boxes  were  replaced  by 
a  new  type  of  box  admitting  the  horse  axle  from  above  and  175  horses, 
props,  and  wickets  were  removed,  repaired,  and  reinstalled,  or  new 
parts  installed.  Approximately  500  wicket  box  bolts  were  re- 
newed. Seventeen  horses,  proi)s,  and  wickets  were  recovered  below 
the  dam.  After  completely  overhauling  the  navigable  pass,  which 
work  was  completed  on  January  9,  192(),  the  Chanoine  wickets  were 
maneuvered  without  difficulty.  One  hundred  hurter  extension  platens 
were  placed  at  the  downstream  ends  of  hurters  to  i)ermit  the  props 
to  lower  freely. 

On  September  8  the  lowar  rail  of  the  upper  lock-gate  track  broke 
down  completely  within  the  gate  recess.  A  bulkhead  was  installed, 
the  recess  unwatered,  and  the  old  rail  removed  and  replaced  by  a 
new  rail.  The  work  was  completed  in  four  days,  during  which  time 
navigation  passed  through  the  navigable  pass,  pool  No.  8  having 
l)een  drawn  down  to  the  el  jvation  of  pool  4. 

Two  hundred  and  seventy-four  tons  of  large  derrick  stone  were 
deposited  along  the  downsi  ream  edge  of  the  navigable  pass  and  four 
flatloads  of  similar  stone  were  stored  for  future  use  behind  the 
lower  guide  wall.  Xew  1  wither  cups  were  installed  in  the  valve- 
operating  jacks.  Nine  ne  ff  or  rebushed  wheels  were  installed  on 
lock  gates  and  steel  guide  blocks  on  both  ends  of  the  gates.  Two 
bear-trap  filling  valves  an  I  other  operating  gearing  were  repaired. 
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A  derelict  wharf-boat  hull  which  had  stranded  on  the  head  of  the 
river  lock  wall  was  taken  ashore  and  the  material  salvaged. 

Lock  and  Dam  No.  i. — The  physical  condition  of  the  movable 
parts  of  this  dam  were  practically  the  same  as  those  at  Dam  No.  3 
at  the  end  of  the  season  of  1919.  While  the  number  of  new  or  serv- 
iceable parts  for  overhauling  the  entire  navigable  pass  were  insuffi- 
cient, the  operating  force  at  Dam  No.  4,  while  the  structure  was  down 
for  the  overhauling  of  Dam  No.  3,  removed  and  replaced  with  ne\\ 
or  serviceable  horse  boxes,  horses,  props,  and  wickets  available — 
27  of  each.  In  March,  when  additional  new  horses  and  props  had 
been  received,  the  number  of  horse  boxes,  horses,  props,  and  wickets 
removed  and  replaced  was  increased  to  67,  or  slightly  more  than 
one-third  of  the  entire  navigable  pass.  Sixty-eight  wicket-box 
bolts  also  were  renewed.  During  the  year  there  were  removed  and 
replaced  68  horse  boxes,  76  horses,  81  props,  and  85  wickets. 

While  the  dam  was  up  in  January,  1920,  a  broken  cylinder  ring 
caused  the  breakage  of  one  of  the  cylinder  heads  in  the  maneuver 
boat  engine.  While  repairs  were  being  made  the  maneuver  boat 
from  Dam  No.  5  was  used  for  operating  the  dam.  Two  hundred 
tons  of  large  derrick  stone  were  deposited  below  the  bear-trap  gates, 
450  tons  above  one  of  the  gates,  and  200  tons  along  the  river  side  of 
the  outer  lock  wall  under  the  emptying  valves.  Three  new  or  re- 
bushed  wheels  were  placed  on  the  upper  lock  gate  and  new  pins  in 
some  of  the  lock  filling  valves.  Steel  seating  guides  were  installe<l 
on  both  lock  gates. 

Lork  and  Pam  Xo,  J. — As  heretofore  the  repairs  to  the  movable 
parts  of  the  Chanoine  wicket  pass  were  small.  Only  1  horse,  1  prop, 
and  2  wickets  became  unserviceable  and  were  replaced.  A  broken 
valve  stem  was  repaired  and  new  pins  placed  in  seven  lock  valves. 
Three  new  or  rebushed  wheels  were  placed  on  the  lower  gate.  A  new 
set  of  flues  were  installed  in  maneuver-boat  l>oiler  and  later  a  new 
maneuver-boat  boiler  was  ordered,  which  at  the  end  of  the  year 
had  been  delivered.  A  steel  anchor  plate  was  placed  around  the 
deteriorated  concrete  lock  wall  at  the  lower  gate  recess.  Seventy 
tons  of  extra  large  derrick  stone  were  dei)osited  around  the  head 
of  one  of  the  bear-trap  piers  and  595  tons  of  derrick  stone  below  the 
bear-trap  gates;  also  950  tons  of  stone  and  gravel  furnished  by  the 
Monongahela  &  Ohio  Dredging  (\).  without  cost  to  the  Government 
were  deposited  along  the  lower  side  of  the  navigable  pass  and  below 
the  bear-trap  gates.  A  cofferdam  was  constructed  around  one  of  the 
})ear-trap  gates  by  the  repair  force,  and  800  cubic  yards  of  gravel 
deposits  removed  from  underneath  the  bear-trap  leaves.  A  barge 
load  of  large  stone  was  deposited  (m  the  river  side  of  the  outer  lock 
wall  under  the  emptying  valves.  Two  new  lock  gate  engines  re- 
ceived during  the  year  were  installed  after  removing  the  old  wo'-n-out 
engines.  A  new  rake  and  new  deck  were  constructed  on  the  needle 
flat.  Temporary  repairs  were  made  to  the  lower  rail  of  the  lower  lock 
gate  track  with  a  view  to  its  retention  until  the  end  of  the  present 
operating  season  when  it  is  the  purpose  to  replace  it  with  a  new  rail. 
To  prevent  the  expansion  in  the  land  lock  wall  from  seriously  dis- 
arranging the  gate  operating  gearing  and  drum  shafts  a  reinforced 
concrete  shore  was  constructed  across  the  upper  gate  recess  and 
preparations  made  for  constructing  a  similar  snore  in  the  lower  gate 
recess. 
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During  the  year  th(u*e  Avere  received  and  unloaded  from  cars  2,150 
tons  of  large  derrick  stone  for  use  at  the  various  dams  and  5  flat 
loads  received  from  the  Monongahela  &  Ohio  Dredging  Co.  Of  these 
there  were  transferred  to  barges  775  tons  shipped  to  Dam  No.  2, 
Allegheny  River,  and  250  tons  to  Dam  No.  1,  475  tons  to  Dam  No.  6, 
and  275  tons  to  Dam  No.  8,  Ohio  River.  Twenty-four  cast  steel 
lock  gate  wheels,  18  cast  steel  wicket  horses,  and  31  cast  steel  props 
for  use  at  the  various  dams  were  received  and  stored. 

Lock  and  Dam  No.  6, — The  only  repairs  to  the  movable  parts  of 
the  navigable  pass  were  the  replacing  of  a  few  quoins.  Four  hun- 
dred and  seventy-five  tons  of  large  derrick  stone  were  deposited  be- 
low the  navigable  pass.  Two  coping  stones  were  removed  from  a 
l)ear-trap  pier  and  a  new  ell  installed  in  a  broken  compressed  air-pipe 
line.  New  guard  timbers  were  placed  on  the  gunwales  of  maneuver 
boat  hull.  Repairs  were  made  to  the  deck  oi  the  upper  lock  gate. 
A  new  water-supply  pump  was  installed.  New  pins  were  placed  in 
one  of  the  bear-trap  filling  valves.  A  large  quantity  of  gravel  was 
removed  from  the  upstream  side  of  the  bear-trap  gates. 

Lock  and  Dam  No,  7. — No  repairs  to  the  movable  parts  of  the 
dam  were  made.  Three  hundred  and  fifty  tons  of  large  derrick 
stone  were  deposited  below  the  navigable  pass  at  (me  of  the  bear- 
trap  gates.  New  leather  cups  were  installed  in  the  valve-operating 
jacks.  A  full  set  of  flues  was  installed  in  the  maneuver  boat  boiler. 
New  journal  caps  were  placed  on  the  main  bearings  of  one  of  the 
lock-gate  engines.  New  sills  Avere  installed  under  the  old  frame 
office  building.  A  Delco  lighting  plant  for  illuminating  the  lock 
and  buildings  was  procured  and  installed.  Four  additional  snub- 
bing posts  were  placed  on  the  river-lock  wall. 

Lock  a/id  Dam  No,  8, — At  this  structure  also  no  repairs  to  the 
movable  parts  of  the  dam  became  necessary.  Four  hundred  and 
twenty-five  tons  of  large  derrick  stone  were  deposited  below  the 
dam,  principally  at  the  navigable  pass.  A  new  seating  guide  was 
placed  on  the  upper  lock  gate.  New  leather  cups  were  installed  in 
the  valve-operatmg  jacks.  Deteriorated  concrete  was  removed  from 
the  top  surface  of  the  land  lock  wall  and  the  wall  resurfaced. 
Twenty-five  cubic  yards  of  concrete  were  placed.  The  maximum 
stage  of  water  during  the  year  at  this  structure  was  35.5  feet. 

Lock  and  Dam  No.  9, — During  the  year  the  movable  parts  of  the 
dam  required  no  repairs.  Four  hundred  and  fifty  tons  of  large 
derrick  stone  were  placed  below  the  bear-trap  gates.  Repairs  were 
made  to  15  lock-emptying  valves.  The  stems  and  clanips  were  re- 
moved, new  keyways  cut  in  the  reverse  side,  the  stems  and  clamps 
replaced  and  sectors  reset.  Three  new  valve-operating  sectors  were 
installed.  One  turbine-driven  air  compressor  was  repaired  and  the 
bearings  rebabbitted.  A  new  set  of  wooden  teeth  was  installed  in 
the  master  wheel  of  the  turbine  engine  and  the  crown  wheels  and 
intercoolers  in  turbine  compressors  were  repaired.  Repairs  were 
made  to  the  caj)stan  engine  and  lighting  plant  on  the  maneuver  boat 
and  two  flues  installed  in  maneuver-boat  boiler.  A  new  concrete 
walk  was  laid  along  Chester  Street  and  between  the  old  office  building 
and  power  house. 

Lock  and  Dam  No,  10. — The  movable  parts  of  this  structure  also 
required  no  repairs  during  the  year.    Three  hundred  tons  of  large. 
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derrick  stone  were  deposited  below  the  navigable  pass  and  300  tons 
below  the  weir  near  the  bear-trap  gates.  A  signal-light  tower  re- 
moved from  the  lock  by  the  ice  was  recovered  and  reinstalled. 
Twenty-five  second-hand  railroad  ties  furnished  by  the  Pennsvl- 
vania  Co.  without  cost  were  placed  in  the  Government  siding.  The 
chute  through  the  gravel  bar  for  carrying  off  the  water  discharge 
from  bear-trap  gate  was  completed  by  dredge  No.  i,  19,800  cubic 
yards  of  gravel  were  cast  OA^er  on  a  berme.  A  crevice  in  the  roof  of 
the  concrete  power  house  on  river  lock  was  repaired.  Two  thousand 
five  hundred  tons  of  one  and  two  man  stone  delivered  by  the  Kings 
Creek  Quarry  Co.  for  protection  of  the  river  bank  below  the  abut- 
ment of  the  dam  were  unloaded  from  cars  by  the  lock  operating  force 
and  practically  one-half  of  these  transferred  to  the  abutment  of  the 
dam  oy  the  lock  and  repair  forces. 

Miscellaneous, — Patrol  of  banks  to  prevent  improper  deposits  and 
encroachments,  supervision,  and  inspection  of  work  of  sana  dredges, 
inspection  of  work  being  done  under  department  permits,  and  ex- 
amination and  study  of  drawings  submitted  with  applications  for 
permits  were  continued. 

Sand  dredge  operations  were  carried  on  in  pools  Nos.  1  to  5,  in- 
clusive, and  8  to  10,  inclusive.  Wash  piles  incident  to  this  work, 
found  upon  inspection,  Avere  removed  by  the  offending  parties  at  the 
request  of  this  office. 

Eight  permits  were  issued  during  the  year,  classified  as  follows: 
Pile  fender,  1 ;  derrick  and  fender  pile,  1 ;  pipe  lines,  2 ;  pile  and 
timber  crib,  dredge  and  dump,  1 ;  sand  dredge,  1 ;  pump  house,  1 ; 
crane  runway,  1. 

KXPENDITURE.S. 

Ej-pentlitures  durinff  the  finral  year  tUID. 

Administration $18,  442. 11 

Oi)enition  of  locks  and  dams 214, 135.98 

Maintenance  and  repairs 134,918,92 

Channel   work 19,4<V2.9f; 

Stream  gauging 593.  .38 

Contingencies 


Total 387,403.35 


Expenditures  by  fiscal  years. 


1886>- 
1887-_ 
1888— 
1889— 
1890— 
1891— 
1892__ 
1893— 
1894— 
1895— 
1896— 
1897— 
1898— 
1899__ 
1900-- 
li)01-_ 
1902— 
1903— 
1904— 


$5.  865.  00 
18, 720. 45 
15,  812.  35 
14, 958.  81 
14,480.55 
29,  767.  67 
10, 772.  76 
11,406.49 
13,  297.  83 
13,  590.  93 
11, 387.  53 
35,  753.  86 
9,  504.  6S 
11, 973.  54 
18,024.82 
17,  662.  76 
45, 299.  61 
43,  267.  74 
19, 288.  83 


1905 $104, 138. 

1906 66,  306. 

1907 56, 027. 

1908 78,  700. 

1909 119,9r>4. 

1910 134,  980. 

1911 139, 355. 

1912 163,  241. 

1913—^ 150, 153. 

1014 133, 873. 

1915 186, 579. 

1916 209,  474. 

1917 232,  978. 

1918 272,  012. 

1919 305,  628. 

102O 387.  493. 


95 
37 
44 
21 
97 
89 
80 
66 
43 
07 
73 
09 
93 
8S 
49 
3r> 


Total 3, 101,  736.  47 
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LOCKS  AND  DAMS  NOS.  11-22,  24,  AND  26,  OHIO  RIVER. 


JsIEVT.  COL.  C.  IV.  OTWELL,  CORPS  OF  ENGINEERS. 


Wheeling,  W.  Va.,  District, 
operating  and  care  of  u)cks  and  dams  nos.  11,  12,  13,  14,  15,  16,  17, 

IS,   19,  20,   21,  22,   24,  AND   2«. 
OPEItVTIONS  DURING  THE  FISCAL  Y1':AR. 

The  locks  and  dams  were  oj^erated  during  the  periods  when  the 
l)ools  were  required  for  navigation.  In  addition  to  the  usual  routine 
work  of  oi>erating  the  locks  and  dams  and  maintaining  the  struc- 
tures, plant,  etc.,  the  following  repairs  and  improvements  were  made 
during  the  year  by  hired  labor  with  Government  plant,  except  where 
noted  otherwise. 

Da7n  No.  11. — New  wooden  covers  were  placed  over  the  gate 
winches.  The  pulling  cables  for  upper  gate  were  replaced.  The 
pneumatic  displacement  pump  in  well  back  of  upper  guide  wall,  and 
used  for  water  supply,  was  overhauled.  All  exposed  ironwork  on 
the  lock  and  dam,  the  deck  and  cabin  of  maneuver  boat,  the  exterior 
and  interior  woodwork,  the  walls  and  ceilings  in  office  and  halls,  and 
the  concrete  floor  in  engine  room  of  power  house  were  painted. 

A  survey  was  made  on  November  17-18  of  the  river  at  the  site  to 
determine  the  effect  of  the  maneuvers  of  the  dam  on  the  founda- 
tions of  the  structures  and  the  river  bed.  No  change  affecting  the 
stability  of  the  structures  had  occurred. 

Dam  No,  12. — The  bank  at  the  rear  of  the  j)ower  house  was  graded, 
and  184  squate  feet  of  concrete  walk  were  built  thereon.  Under  con- 
tract entered  into  the  previous  year  with  Ciresap  &  Armstrong,  Wheel- 
ing, W.  Va.,  1,991.2  tons  of  heavy  stone  riprap  were  placed  below 
the  Chanoine  Weir,  the  bear  traps,  and  end  of  pass  next  to  bear  traps 
for  protection  against  scour. 

The  exposed  ironwork  on  lock  and  dim,  the  machinery  in  the 
river  wall  power  house,  the  deck  and  th^  cabin  on  maneuver  boat, 
the  interior  woodwork  in  the  engine  roon  i,  and  the  concrete  floor  in 
the  shop  of  the  land  power  house,  and  th€  exterior  woodwork  on  the 
dwellings  were  painted. 

A  survey  was  made  on  November  11-13  of  the  river  at  the  site,  to 
determine  the  effect  of  the  maneuvers  of  t  fie  dam  on  the  fgundations 
of  the  structures  and  the  river  lied.  No  eh  ange  affecting  the  stability 
of  the  structures  had  occurred. 

Dam  No.  IS. — On  July  20,  when  the  w'  ckets  in  the  pass  had  been 
raised  and  it  was  necessary  to  raise  the  l)ear  traps  for  filling  the  pool, 

•   2CS1 


Digitized  by 


Google 


2682        REPORT  OF  CHIEF  OF  ENGINEERS,  V.  S.  ARMY,  192D. 

the  small  bear  trap  would  not  come  up.  Work  was  commenced  imme- 
\Uately  on  setting  the  Poiree  dams  for  unwatering  the  bear  trap  to 
determine  the  cause  and  make  the  necessary  repairs.  When  the  upper 
dam  had  been  placed  another  attempt  was  made  to  raise  the  trap  and 
it  was  successful,  due  to  the  release  of  tlie  weight  of  w^ater  on  upper 
leaf  from  upper  pool.  It  was  then  found  that  the  trap  would  not 
come  up  because  several  of  the  idlers  had  caught  on  the  two  channels 
on  the  top  of  and  at  upper  side  of  the  lower  leaf  for  support  for  the 
upper  leaf  when  the  trap  is  down.  As  several  of  these  idlers  had  al- 
ready been  lost  and  most  of  theiri  were  in  poor  condition,  they  were 
all  taken  off,  with  the  result  that  this  bear  trap  has  since  operated 
much  more  easily  and  more  satisfactorily  than  oefore.  Both  of  the 
bear  traps  at  this  dam  are  deteriorating  to  such  an  extent  that  they 
should  oe  replaced  within  the  next  few  years,  and  they  may  fail  any 
time  on  account  of  the  excessive  warping  when  raised,  especially  the 
larger  one. 

Fifty  worn-out  pins  on  the  hooks  of  the  chains  on  the  Bebout 
wickets  were  replaced  with  new  ones,  and  about  30  chains  on  these 
wickets  were  repaired  by  inserting  new  pieces  about  4  feet  long 
in  the  center.  The  cast-iron  pinion  driving  the  winch  drum  for 
upper  lock  gate  was  broken  and  rej)laced  with  one  of  cast  steel. 
New  piston  followers  were  macliined  on  the  work  and  installed  in 
the  jack  cylinders  for  operating  the  filling  and  emptying  valves  for 
lock.    New  set  of  flues  was  installed  in  the  boiler  on  maneuver  boat. 

On  May  6, 1920,  an  examination  was  made  by  a  diver  to  determine 
why  several  of  the  Bebout  wickets  were  unserviceable  and  it  was 
found  that  all  of  the  horses  for  these  wickets  had  separated  or 
were  separable  at  the  hinges  because  the  nut  at  one  or  both  ends 
of  the  hinge  pins  was  off  or  about  to  come  off  on  account  of  worn 
threads.  In  addition,  all  of  the  wicket  boxes  holding  the  wickets  to 
the  horses  were  found  loose,  due  to  the  worn  threads  on  the  nuts 
and  bolts  which  fasten  the  boxes  to  the  wickets;  also  several  of  the 
tiebars  and  props  were  found  bent,  and  one  of  the  2-inch  anchor  bolts 
holding  the  horse  boxes  to  foundation  was  found  broken.  Repairs 
were  made  to  all  the  defective  parts  mentioned-  Seventeen  of  the 
25  sill  plates  for  these  wickets  had  been  torn  off,  5  of  which  were 
recovered,  but  could  not  be  replaced  by  a  diver;  these  are  too  li^ht 
for  the  purpose,  being  only  one-fourtn  inch  thick.  Much  heavier 
plates  will  be  installed  after  unwatering  the  pass  foundation. 

Under  contract  entered  into  the  pi'eceding  vear  with  Cresap  & 
Armstrong.  Wheeling,  W.  Va.,  1,024.01  tons  of  heavy  stone  riprap 
were  placed  above  and  below  the  pass  foundation  next  to  the  bear 
traps  foi;  protection  against  scour. 

All  the  exposed  ironwork  on  lock  and  dam,  the  walls  and  ceiling 
in  the  office,  the  concrete  floors  in  engine  room  and  shop,  and  the 
exterior  woodwork  of  the  power  house  were  painted. 

A  survey  was  made  on  June  24-25  of  the  river  at  the  site  to  deter- 
mine the  .effect  of  the  maneuvers  of  the  dam  on  the  foundations  of 
the  structures  and  the  river  bed.  No  change  affecting  the  stability 
of  the  structures  had  occurred. 

/>a7n  ^'o,  14. — lender  contract  entered  into  the  preceding  year  with 
Cresap  &  Armstrong,  Wheeling,  W.  Va.,  711.42  tons  of  heavy  riji- 
rap  stone  were  placed  between  tlie  lower  end  of  wall  below  abutment 
and  the  river  bank  for  protecting  the  lower  wing  wall  against  scour. 
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All  the  exposed  ironwork  on  the  lock  and  dam,  the  deck  and  cabin 
on  maneuver  boat,  the  machinery  in  river  wall  powerhouse,  the  con- 
crete floor  in  workshop,  tlie  machinery  in  the  land  power  house,  and 
the  steel  outside  tank  for  water  supply  were  painted. 

A  survey  was  made  July  JO-12  of  the  river  at  the  site  to  determine 
the  effect  of  the  maneuvers  of  the  dam  on  the  foundations  of  the  struc- 
tures and  the  river  bed.  No  change  affecting  the  stability  of  the 
structures  had  occurred. 

jin  agreement  was  entered  into  with  the  owner,  and  authority  ob- 
tained tor  the  purchase  of  0.31  of  an  acre  of  land  adjoining  the 
grounds  at  the  existing  dwellings,  the  additional  land  being  required 
for  the  construction  of  two  double  dwellings  for  quarters  for  lock 
employees.  At  the  end  of  the  fiscal  year  the  acquisition  of  this  land 
by  the  United  States  had  not  been  completed. 

Dwm  No,  15, — All  the  stems  for  emptying  valves  in  lock  were  found 
loose  at  the  connection  to  the  valve  blades  due  to  loose  l>olts.  These 
were  tightened,  and  two  missing  keys  also  replaced.  Eleven  loose 
horse  boxes  for  the  pass  wickets  were  replaced.  On  account  of  set- 
tlement in  the  esplanade  15  of  the  concrete  paying  blocks  were  raise<l 
to  grade  by  grouting  under  them,  and  11  blocks  were  replaced.  A 
bent  shaft  in  one  of  the  drums  on  hoisting  engine  on  the  maneuver 
boat  was  replaced. 

Under  contract  entered  into  the  preceding  year  with  Cresap  & 
Armstrong,  Wheeling,  W.  Va.,  119.04  tons  of  heavy  riprap  stone 
were  placed  between  the  lower  end  of  the  wall  below  abutment  and 
the  river  bank  for  protecting  the  lower  wing  wall  against  scour. 

All  exposed  ironwork  on  the  lock  and  dam,  the  machinery  in 
the  river  wall  and  land  power  houses,  the  exposed  part  of  the  hull 
and  the  deck  and  cabin  of  the  maneuver  boat,  the  interior  wood 
work  and  floor  of  office  in  the  power  house,  and  the  walls  and  ceilings 
in  upstaire  rooms  of  the  dwellings  were  painted. 

A  survey  was  made  July  14-22  of  the  river  at  the  site  to  determine 
the  effect  of  the  maneuvers  of  the  dam  on  the  foundations  of  the 
structures  and  the  river  bed.  No  change  affecting  the  stability  of 
the  structures  had  occurred. 

Dam  No,  16, — The  installation  of  reinforcing  plates  and  steel 
castings  for  pin  plates  at  the  upper  hinges  of  the  lo(5k  gates,  the  work 
of  which  was  under  way  and  about  50  per  cent  completed  at  end  of 
preceding  year,  was  completed  on  July  10.  Expansion  pipe  bends 
were  installed  in  the  6-inch,  high-pressure  oil  lines  in  the  esplanade. 

A  well,  6^  by  1\  by  5  feet  deep,  with  concrete  floor  and  walls  and 
steel  cover  plates,  was  built  at  the  center  and  rear  of  the  land  wall 
of  lock  where  the  pipe  lines  from  power-house  branch  to  upper  and 
lower  gates  and  across  the  lock  chamber,  for  the  purpose  of  affording 
easy  and  quick  access  to  the  pipe  fittings  in  case  of  breakages  which 
have  occurred  frequently  at  this  point. 

Fifty-eight  concrete  blocks  in  the  esplanade  paving  were  replaced 
where  excavations  were  made  in  the  esplanade  for  repairs  to  the 
pipe  lines.  About  50  linear  feet  of  the  earth  slope  on  bank  at  rear 
of  explanade  were  regraded  and  sodded.  The  grading  and  seeding 
of  the  grounds  around  the  power  house  were  completed.  Steel 
covers  were  purchased  for  and  installed  over  the  gate-jack  pistons 
for  protecting  them  from  gritty  substances. 
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A  new  set  of  flues  was  installed  in  the  boiler  on  maneuver  boat. 
Sixty  concrete  posts  were  made  for  wire  fence  at  the  upper  and 
lower  boundaries  of  the  lock  grounds. 

Under  contract  entered  into  the  preceding  year  with  Cresap  & 
Armstrong,  Wheeling,  W.  Va.,  113.52  tons  of  heavy  stone  riprap  were 
placed  below  the  lower  end  of  wall  below  abutment  and  the  river 
bank  for  protecting  the  lower  wing  wall  against  scour. 

All  exposed  ironwork  on  lock  and  dam;  the  machinery  in  river 
-  wall  power  plant ;  the  deck,  machinery,  and  cabin  on  maneuver  boat 
and  interior  woodwork  in  office ;  the  walls  in  engine  room  and  all  the 
machinery  in  the  land  power  house  were  painted. 

A  survey  was  made  on  December  23  to  determine  the  condition  of 
the  river  bank  below  the  abutment,  where  considerable  of  the  bank 
has  been  eroded  from  operation  of  the  bear  traps. 

A  survey  was  made  on  July  24-26  of  the  river  at  the  site  to  deter- 
mine the  effect  of  the  maneuvers  of  the  dam  on  the  foundations  of 
the  structures  and  the  river  bed.  No  change  affecting  the  stability 
of  the  structures  had  occurred. 

Da7n  No,  17. — Installing  reinforcing  plates  and  steel  castings  for 
pin  plates  at  upper  hinges  of  the  lock  gates  was  commenced  on  July 
12  and  completed  on  August  2.  Expansion  bends  were  installed  for 
the  high-pressure  pipe  lines  in  the  esplanade.  New  leather  cup 
packings  were  installed  on  the  pistons  of  the  gate  jacks  and  in  the 
four-way  valves  for  operating  the  gates.  One  of  the  cylinder  heads 
for  the  jack  for  the  lower  river  wall  lock  gate  failed  and  was  re- 
newed. Four  broken  cast-iron  gear  sectors  on  the  emptying  and 
fillinp  valves  for  lock  were  replaced  by  new  ones  of  cast  steel.  The 
grading  of  the  grounds  around  the  land  power  house  was  completed. 
One  thousand  and  forty-eight  linear  feet  of  concrete  walk  2|  feet 
wide  were  laid  on  the  reservation  from  the  dwellings  to  the  county 
road. 

Near  the  end  of  the  preceding  fiscal  year  it  was  found  that  most 
of  the  horse  boxes  for  the  wickets  in  the  pass  were  loose  because 
the  nuts  on  the  anchor  bolts  which  hold  the  boxes  to  the  founda- 
tions had  become  loose.  The  worst  of  these  boxes  were  fastened, 
but  owing  to  low-water  conditions  in  the  river,  it  was  inadvisable 
to  hold  the  dam  down  longer  than  required  for  the  absolutely  neces- 
sary repairs,  therefore  refastening  all  the  loose  horse  boxes  was 
suspended  until  river  conditions  should  permit  it  with  less  inter- 
ference to  navigation.  Afterwards,  due  to  rocking  of  these  wickets 
(caused  by  abnormally  high  lower  pool  just  preceding  failure  to 
get  the  wickets  down  for  a  rise  in  the  river  in  the  latter  part  of 
November,  1919),  13  of  them  came  out  and  many  of  those  remain- 
ing were  so  loose  that  overhauling  all  the  wickets  in  the  pass  became 
necessary.  Owing  to  the  lateness  of  the  season  and  the  river  condi- 
tion, it  was  not  practicable  to  undertake  this  work  at  that  time,  but 
it  was  done  as  soon  as  river  conditions  permitted  in  the  spring, 
when  95  of  the  175  wickets  were  taken  out,  the  horse  boxes  tightened, 
and  the  wickets  then  replaced.  All  but  5  of  the  lost  wickets  were 
recovered,  and  it  is  expected  to  recover  these. 

Steel  covers  were  purchased  and  delivered  for  the  gate-jack  pis- 
tons for  protecting  them  from  gritty  substances,  but  at  the  end  of 
the  year  were  not  installed. 
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All  the  exposed  ironwork  on  the  lock  and  dam;  the  machinery 
in  the  river  wall  power  plant  and  the  land  power  house;  and  the 
walls  and  ceilings  in  the  office,  hall,  and  engine  room  in  the  land 
power  house  were  painted. 

A  survey  was  made  August  25-28  of  the  river  at  the  site  to  de- 
termine the  effect  of  the  maneuvers  of  the  dam  on  the  foundations 
of  the  structures  and  the  river  bed.  No  change  affecting  the  sta- 
bility of  the  structures  had  occurred. 

Dam  No,  18.— The  two  small  bear  traps  in  this  dam  having  the 
discharge  capacity  af  about  one  onlj^  of  the  standard  bear  traps 
in  the  dams  above,  regulaj;ion  of  this  pool  requires  the  frequent 
maneuvers  of  either  the  weir  or  pass  wickets.  These  maneuvers  were 
originally'  intended  to  be  made  with  the  weir  wickets  operated  from 
the  service  bridge  with  a  hand  or  power  winch ;  however,  this  method 
has  never  been  satisfactory  owing  to  the  labor  and  time  required; 
moreover,  frequent  troubles  arise  due  to  the  horses  on  the  wickets 
coming  out  of  the  boxes  by  which  held  to  the  foundation. 

Early  in  the  present  fiscal  3^ear  an  attempt  was  made  to  regulate 
the  pool  with  pass  wickets  operated  with  the  maneuver  boat.  This 
was  found  to  be  not  onlv  possible  but  also  faster  and  easier  than 
with  the  weir  wickets.  However,  this  method  of  regulating  the  pool 
had  to  be  temporarily  abandoned,  as  many  of  the  wickets  came  out 
of  the  horse  boxes,  due  to  the  displacement  of  the  quoins  which 
hold  the  horses  in  the  boxes.  The  quoins  as  originally  installed  are 
supported  by  iron  blocks  resting  on  the  pass  foundation  without  any 
mecnanical  means  for  preventing  their  displacement!  New  quoins 
and  blocks  designed  to  overcome  the  difficulty  were  purchased  and 
installed  for  the  40  wickets  at  end  of  pass  adjacent  to  the  bear 
trap.  Since  then  no  trouble  with  displacement  of  the  quoins  has  oc- 
curred with  these  wickets. 

Seven  of  the  Chanoine  weir  wickets  were  lost  because  the  heads 
of  the  bolts  which  hold  the  wi(».ket  boxes  came  through  the  wood. 
The  wickets  were  recovered  and  repairs  so  made  that  it  can  not  occur 
again. 

The  exposed  ironwork  of  the  lock  gates,  the  winch  trusses  for 
name,  the  concrete  floors  in  halls  and  engine  room  of  the  power  house, 
and  the  walls  and  ceilings  in  three  rooms  of  each  dwelling  were 
painted. 

A  survey  was  made  on  July  29"30  of  the  river  at  the  site,  to  de- 
termine the  effect  of  the  maneuvers  of  the  dam  on  the  foundations 
of  the  structures  and  the  river  bed.  No  change  affecting  the  stability 
of  the  structures  had  occurred. 

Dam  No,  19, — Sixty-seven  window  lights  in  the  power  house, 
broken  during  a  hailstorm  on  July  12,  were  replaced.  New  set  of 
flues  was  installed  in  the  auxiliary  boiler  in  the  land  power  house. 
The  earth  slope  on  bank  above  the  power  house  and  at  the  rear  of  the 
esplanade  was  regraded  and  sodded,  this  being  made  necessary  by 
the  slope  being  badly  eroded  by  wave  action  during  high  stages  in 
the  river. 

All  exposed  ironwork  on  the  lock  and  dam,  except  the  cover  plates 
over  the  gate  recesses,  the  machinery  in  the  river  wall  and  land  ]jower 
houses,  the  deck  and  cabin  on  maneuver  boat,  the  walls  and  ceilings 
of  office  and  hall  and  floor  and  ceiling  in  shop  in  land  power  house. 
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and  the  walls  and  ceilings  in  lower  story  of  the  lower  dwelling  weie 
painted. 

A  survey  was  made  on  August  1-4  to  determine  the  effect  of  the 
maneuvers  of  the  dam  on  the  foundations  of  the  structures  and  the 
river  bed.  No  change  affecting  the  stability  of  the  structures  had 
occurred. 

Dam  No.  20, — Considerable  deposit  was  removed  from  the  Chanoine 
Weir  foundation  to  make  it  possible  to  lower  the  service  bridge.  One 
bent  prop  was  removed  from  the  pass  and  a  new  one  installed. 

The  exposed  ironwork  on  lock  and  dam,  the  deck  and  cabin  on  the 
maneuver  boat,  the  machinery  in  river  wall  power  house,  and  the 
walls  and  ceilings  in  the  bathrooms  and  kitchens  in  the  dwellings  were 
painted. 

A  survey  was  made  on  August  5-22  of  the  river  at  the  site  to  deter- 
mine the  effect  of  the  maneuvers  of  the  dam  on  the  foundations  of  the 
structures  and  the  river  bed.  No  change  affecting  the  stability  of  the 
structures  had  occurred. 

Dam  No,  21. — ^This  dam  was  placed  in  operation  for  the  first  time 
since  constructed  on  August  3,  1919. 

Early  in  the  operating  season  of  1920  it  was  discovered  that  most 
of  the  pass  wickets  were  in  unserviceable  condition,  due  to  loosening 
of  the  anchor  bolts  by  Avhich  the  horse  boxes  are  fastened  to  the 
foundation.  This  condition  resulted  from  rocking  of  the  wickets, 
caused  by  abnormally  high  lower  pool  preceding  failure  to  get  the 
(lam  down  for  a  rise  in  the  river  near  the  end  of  November,  1919. 
In  the  repairs  to  these  wickets  by  divers  it  was  necessary  to  remove 
1*40  wickets,  fasten  the  anchor  bolts  holding  the  horse  boxes  to 
foundation,  and  then  reset  the  wickets. 

At  the  end  of  the  operating  season  of  1919,  the  pass  having  been 
lowered  for  the  last  time,  an  attempt  was  made  to  lower  the  Bebout 
Weir  wickets  held  up  with  locking  devices.  It  was  found  that  eight 
of  these  wickets  could  not  be  lowered,  owing  to  the  breakage  of 
operating  rods  (extending  from  the  locking  pin  at  lower  end  to  top 
of  wicket)  at  point  where  screwed  into  the  pin.  On  account  of 
weather  and  river  conditions,  it  was  not  possible  to  release  these 
wickets  immediately  by  a  diver,  and  before  it  could  be  done  an  ice 
gorge  forced  these  wickets  down,  the  locking  pins  at  lower  end  being 
torn  out.  These  wickets  have  been  held  up  for  temporary  service 
pending  deliverer  and  installation  of  new  horses,  props,  and  tiebars, 
by  which  the  wickets  will  be  hinged  at  a  higher  elevation,  eliminat- 
ing the  locking  devices  thus  rendered  unnecessary. 

()wing  to  defective  steel  casting  which  connects  the  jack  piston 
rod  to  rack  for  operating  lower  land-wall  gate,  a  new  piston  rod 
with  attached  connection  casting  was  purchased  and  installed. 

Dam  No.  22. — Two  loose  horse  boxes  for  the  pass  wickets  were  re- 
placed. About  350  cubic  yards  of  stone  riprap  were  taken  from  the 
dike  at  the  head  of  Buffington  Island,  about  4  miles  above,  and  placed 
between  the  wall  below  abutment  and  the  river  bank  to  protect  the 
abutment  from  scour.  Approximately  4,500  cubic  yards  of  material, 
consisting  of  sand,  gravel,  debris,  etc.,  were  removed  from  the  lock 
cliamber  to  prevent  interference  with  the  operation  of  the  gates. 
Part  of  the  earth  slope  on  bank  in  rear  of  the  esplanade  was  re- 
gnuled  where  damaged  by  wave  action  during  high  stages  of  the 
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river.  The  grading  of  the  grounds  around  the  power  house  and 
dwellings  was  completed  and  138  linear  feet  of  concrete  walk  3J 
feet  wide  were  laid  from  the  buildings  to  rear  of  grounds.  The  8- 
inch  tile  sewer  from  the  power  house  and  dwellings  was  extended  102 
feet  and  carried  through  the  lower  guide  wall  of  lock. 

In  the  fall  of  1919  while  experimenting  with  the  gates  to  deter- 
mine the  maximum  stage  in  open  river  on  which  it  is  practicable  to 
open  the  miter  gates,  the  casing  on  the  four-way  valve  for  the  upper 
river-wall  gate  broke.  In  the  spring  of  1920  the  connection  flange  on 
one  end  of  the  casing  for  same  valve  at  lower  end  of  river  wall  was 
found  broken.  New  casings  for  these  valves  were  purchased  and  in- 
stalled. 

The  exposed  ironwork  on  lock  and  dam,  the  walls  and  ceilings  in 
the  dwellings,  and  the  exterior  and  interior  of  the  steel  tank  for 
water  supply  were  painted. 

A  surA'ey  was  made  on  August  19-21  of  the  river  at  the  site  to 
determine  the  eifect  of  the  maneuvers  of  the  dam  on  the  foundations 
of  the  structures  and  the  river  bed.  No  change  affecting  the  stability 
of  the  structures  had  occurred, 

Dam  No,  2Jf. — This  dam  was  placed  in  operation  for  first  time  since 
constructed  on  August  27, 1919. 

The  beams  and  plates  for  the  gate  recess  covers  were  installed. 
Six  broken  cast-iron  gear  sectors  for  the  emptying  and  filling  valves 
in  river  wall  of  lock  were  replaced  by  new  ones  of  cast  steel.  The 
horse,  prop,  and  tiebars  for  one  of  the  Eebout  weir  wickets  were 
replaced,  the  old  ones  being  either  broken  or  so  badly  twisted  as  to 
make  them  unserviceable.  About  40  per  cent  of  earth  slope  on  the 
bank  at  rear  of  esplanade  was  regraded  where  eroded,  and  about 
one-third  of  the  grading  of  the  grounds  around  the  power  house 
was  completed.  The  piping  and  jacks  for  filling  and  emptying 
valves  in  river  wall  of  lock,  the  top  of  lower  lock  gate,  the  machinery 
and  piping  in  river- wall  power  house,  the  machinery  and  piping  in 
the  land  power  house,  the  exterior  woodwork  of  the  dwellm^,  and 
the  iron  fence  around  the  grounds  at  the  dwellings,  were  painted. 

A  survey  was  made  on  November  21-24  of  the  river  at  the  site  to 
determine  the  effect  of  the  maneuvers  of  the. dam  on  the  foundations 
of  the  structures  and  the  river  bed.  No  change  affecting  the  stability 
of  the  structures  had  occurred. 

Dam  No,  26, — The  work  of  scraping  the  lower  lock  gates  and  paint- 
ing them  two  coats,  which  was  under  way  and  about  50  per  cent 
completed  at  the  end  of  preceding  fiscal  year,  was  completed  on  July 
8.  The  original  system  of  operating  the  emptying  and  filling  valves 
of  lock  by  oil  jacks  with  air  pressure  direct  on  the  oil  caused  con- 
siderable trouble,  due  to  freezing  water  condensed  from  the  com- 
pressed air,  and  was  (^hanged  by  installing  a  duplex  pump  operated  hj 
the  compressed  air  and  providing  the  required  pressure  of  the  oil 
in  the  jacks  without  the  compressed  air  coming^  in  contact  with  the 
oil.  A  new  fire  wall  was  built  in  one  of  the  main  water  tube  boilers 
in  the  power  house.  The  stucco  on  outside  of  second  story  of  the 
dwellings,  which  when  first  built  was  applied  on  metal  lath  on  wood, 
was  taken  off,  including  the  metal  lath,  and  new  stucco  applied  on 
Bishopric  board  nailed  to  the  wooden  sheathing.     These  repairs 
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were  necessary  because  the  metal  lath  had  rusted  so  badly  that  many 
openings  appeared  in  the  old  stucco. 

Two-pin  cross-arms  were  installed  on  the  poles  for  the  5  miles 
from  Henderson  to  Gallipolis  Ferry  of  the  Government  telephone 
lines  extending  from  Lock  No.  11,  Kanawha  River,  to  Dam  Xo.  26^ 
Ohio  River.  Also  four-pin  cross-arms  were  purchased  for  the  tele- 
phone line  extending  from  Gallipolis  Ferry  to  Dam  No.  26  and  used 
jointly  by  the  Governement  for  the  telephone  line  previously  men- 
tioned and  the  Gallia  County,  Ohio,  Telephone  Co.  for  local  exchan^*^ 
telephone  service  at  Dam  No.  26.  The  wires  of  both  the  Government 
and  company  telephone  lines  were  originally  hung  on  brackets  which 
have  caused  considerable  interruption  to  the  telephone  service. 

For  some  time  the  bear  trap  next  to  pass  has  not  gone  down  more 
than  about  two-thirds  of  the  way  and  late  in  the  fall  of  1919  it  was 
noticed  that  the  lower  leaf  warps  somewhat  when  down  as  far  as  it 
will  go.  Although  difficult  to  make  an  examination  without  unwater- 
ing  the  trap,  it  was  learned  from  soundings  taken  through  small 
openings  between  the  leaves  that  a  pile  of  deposit  existed  under  the 
trap  at  the  end  next  to  the  pass.  This  material  was  undoubtedly 
carried  under  the  trap  from  the  old  coffer  dam  used  during  con- 
struction and  which  was  only  partly  removed  before  the  dam  was 
placed  in  operation.  Owing  to  the  lateness  of  the  season  it  was  inv 
practicable  to  unwater  the  bear  trap  at  that  time  but  at  the  end  of 
the  fiscal  year  preparations  were  under  way  to  make  the  necessary 
repairs. 

The  cover  plates  for  the  gate  recesses  and  on  river  wall  of  lock,  the 
exterior  woodwork  on  the  dwellings,  and  the  interior  walls  and  ceil- 
ings and  woodwork  in  office  and  hall  in  power  house  were  painted. 

A  survey  was  made  on  August  13-15  of  the  river  at  the  site  to  de- 
termine the  effect  of  the  maneuvers  of  the  dam  on  the  foundations  of 
the  structures  and  the  river  bed.  No  change  affecting  the  stability 
of  the  structures  had  occurred. 

Marietta  repair  station. — In  addition  to  numerous  small  items  of 
work  performed  at  the  site  for  the.  various  works  in  the  district,  the 
following  was  accomplished  by  hired  labor  with  Government  plant  : 

A  wooden  barge  of  125  tons  capacitjr  was  constructed  for  use  in 
maintaining  and  operating  the  Ohio  Siver  dams.  Seventeen  skiffs 
were  built  for  use  at  the  various  works  in  the  district.  The  material 
was  received  for  new  lower  gates  for  Locks  Nos.  1  and  4,  Little 
Kanawha  River,  and  construction  of  the  gates  about  50  per  cent  com- 
pleted. The  material  was  received  for  new  upper  and  lower  gates 
for  Lock  No.  6,  Kanawha  River,  and  construction  of  the  gates  j3x)ut 
20  per  cent  completed.  The  construction  of  one  small  wooden  service 
boat  for  each  oi  Locks  Nos.  2  and  3,  Kanawha  River,  was  commenced 
and  about  50  per  cent  completed.  A  new  wooden  boom  was  built  for 
the  dredge  Addison  for  the  Kanawha  River.  Five  new  weir  wickets 
were  built  for  Dam  No.  18,  Ohio  River.  About  75  tons  of  scrap  iron 
were  received  from  various  works  in  the  district  and  prepared  for 
condemnation.  A  lot  of  patterns  from  various  works  were  received 
for  storage.  A  number  of  patterns  were  crated  and  shipped  to 
foundries  for  use  in  making  castings  for  repairs  to  completed  locks 
and  dams,  or  in  construction  of  new  ones. 
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Maneuver  boats  Xos,  23^  2o,  ami  2T^  and  Extra^  Ohio  River, 
were  cared  for;  also  alterations  made  to  the  spud  arms  of  these  boats 
and  some  of  the  equipment  installed. 

This  repair  station  was  placed  in  operation  March  1,  1920. 

The  dams  were  maneuvered  during  the  fiscal  year  as  follows : 


R:US<»'!. 


Dam  No.  11: 

Up  at  beplnning  of  year. 
July  19, 1919 


Oct.  21, 1919.. 
Nov.  9, 1919.. 
Pec.  5, 1919.. 
Feb.  10, 1920. 
Feb.  29, 1920. 
Apr.  2, 1920.. 
May  6, 1920.. 
June  22, 1920. 


Total. 


I-owercd. 


July  15, 1919 

"OctV  1*5, '1919..'.'.'."." 
"Oct.'28,"i919'.V.'.'.'.' 
"Nov. '26Vi9i9.' .'!'.*! 
Dec.*:;  1919.'.'.".".*!! 
Feb.  i2",'l'920. '.'.'!!! 
MarSjlVM.'.'.'!!!! 
Apr  *  16,  "1'9'ad .".'.'.'!! 
June  1'6',192'd .'.'..'!! 
tip  at  end  of  year. 


Dam  No.  12:  1 

•  Up  at  beginning  of  year 1  July  16, 1919 

July  19,1919 ' 

Oct.  15, 1919 

Oct.  21, 1919 1 

Oct.  28, 1919 

Nov.  9, 1919 1 

'  Nov.  26, 1919 

Dec.  5,  1919 ,-. : 

;  Dec.  7, 1919 

Feb.  10,  1920 

Feb.  13, 1920 

Mar.  1, 1930 

Mar.  5,  1920 

Apr.  2,  1920 ' 

Apr.  16, 1920 

May  8,  1920 

June  16,  1920 

June  22, 1920 

Up  at  end  of  year . 


Total. 


Dam  No.  13: 

Up  at  beginning  of  year ,  July  15, 1919 

July207r919........ I......... 

July  24, 1919 

July  27,  1919 

iOct.  15, 1919 

Oct.  22, 1919 ' 

i  Oct.  28, 1919 

Nov.  9, 1919 

,  Nov.  26, 1919 

Dec.  5, 1919 ' 

Dec.  7, 1919 

Feb.  10, 1920 

'  Feb.  13, 1920 

M«r.2, 1920 

Mar.  5, 1920 

Apr.  2, 1920 1 

Apr.  16, 1920 

May  22,  1920 ' 

I  June  16, 1920 

June  23, 1920 ' 

Up  at  end  of  year. 

Total 


River 

stages 

lip. 

\lK)ve 

Alx)vc 

low  water. 

I)ass 

sill. 

Feet. 

Feet. 

12.0 

13.0 

14 

12.6 

13.6 

15.1 

16.1 

87 

9.0 

10.0 

11.0 

12.0 

7 

9.4 

10.4 

11.0 

12.0 

17 

8.8 

9.8 

10.2 

11.2 

3 

6.6 

7.6 

12.6 

13.6 

2 

5.3 

6.3 

11,3 

12.3 

4 

8.3 

9.3 

11.3 

12.3 

14 

10.0 

11.0 

13.6 

14.6 

10 

11.0 

12.0 

10.0 
9.1 
9.6 
7.9 
9.6 
8.4 
9.5 
7.8 
9.6 
5.6 

10.0 
4.2 

10.5 
7.1 
9.5 
9.2 

11.0 
9.8 


11.8 
10.7 

7.1 

6.3 
10.9 

7.5 
12.1 
10.6 
11.3  , 

9.7  ! 
11.2 

7.1 
11.2 

5.9 
12.5 

8.9 
11.1 
10.0 
12.8 
12.0 


13.2 
12.3 
12.8 
12.1 
12.8 
11.6 
12.7 
11.0 
12.7 

8.8 
13.2 

7.6 
13.7 
10.3 
12.7 
12.4 
14.2 
13.0 


14.0 
12.9 

9.3 

8.5 
13.1 

9.7 
14.3 
12.8 
13.5 
11.9 
13.4 

9.3 
13.4 

8.1 
14.7 
11.1 
13.3 
12.2 
15.0 
14.2 


166 

14 
89 
6 
17 
3 
3 
4 

15 

31 

8 

190 

14 
4 

86 
6 

16 
2 
3 
4 

15 

25 

7 

182 
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Raised. 


Dam  No.  14: 

Up  at  beginning  of  year . 
July  19, 1919 


Sept.  1, 1919.. 
Oct.  21,  1919.. 
Nov.  9, 1919.. 
Doc.  5,  1919.. 
Apr.  4,  1920.. 
May  7, 1920. . 
June  23,  1920. 


River  stares. 


lowered. 


July  15, 1919 

Aug.  31**1919 .'.'.' .".'.' 
Oct."  15," '1919.'.'.'.".'.* 
Oct'."28,'i919.'.".'.".'.' 
Nov! '26,"  1919! !!!!." 
Dec."  7,"l*9'l'9. ".*.'!!!! 
Apr.i6;"l'9'20.'.".'!!! 

June  I'e,  1926 .'!!!!! 

Up  at  end  of  year. 


Total. 


Dum  No.  15:  1 

I,      Up  at  begliming  of  year July  15,  1919. . 


July  19,  1919.. 
July  21,  1919.. 
Oct.  21,  lfll9.. 
Nov.  9,  1919.. 
Dec.  5,  1919.. 
Apr.?,  1920.. 
May  7,  192f)... 
June  24,  192n. 


TofnJ., 


para  No.  IC; 
July  11,  1919.. 

July  21,  1919.. 

Del.  21,  1919.. 

Nov.  9,  1919.. 

Dec. .%  1919.. 

-Vpr.  3,  192(J.. 

May  7,  1920... 

June  23,  1920. 


Total., 


Dam  No.  17: 

Up  at  beginning  of  vear. 
Aug.  3,  1919........' 


Oct  21, 1919.. 
Nov.  10,  1919. 
May  25,  1920.. 
June  23, 1921). 

Total 


July  19, 1919 

0c*tVi5,'"i9i9*.!!!!!! 
oct.'27,*'i9i9!!!!!!! 
Nov!"25,"i9i9!!!!!! 

I  Dec.' 7,' *l'9'l9. *.*"!!!! 
|'Apr."l*6,'l92d."!!!!! 

!*junei7,*i926!!!!!! 

i'Pat  end  of  year. 


July  16,  1919 

Oct. 13,"  1919*.!!!!!! 

oct.*27, "mb".!!!!!! 
Nov! '25*,*  wig!!!!!! 
i)cc.*7,' "mo".".' .*!!!! 
Apr.*  i  6,  *19*2(i  .*!!!!! 
JimelV, '1*920*'!!!!! 
Up  at  end  of  year. 


T 


July  12,  1919 

0ctVi5,'*i9'i9.!!!!!! 
'o*ct'.*26,*'i9*i9*.!!!!!! 
Dec.'?," 'l9*19. '.'."!!!! 
jiine'n, '1*920  .'!!.*!! 

Up  at  end  of  year. 
>  Not  given. 


Alx>ve 
low  water. 


Feet. 

12. 

11. 
0) 
(») 

11. 

10. 

12. 

10. 

13. 

10. 

12. 
5. 

12. 
9. 

12. 

10. 


-  .  Days 

Ahor-o     :    "P- 
pass  s;n. 


Fea. 
13.6  I 

13.2  ' 
(0 

0) 

12.3  i 

12.1 : 

13.7 
12.1 
14.3 
11.9 
13.9 
6.3 
13.3 

10.6  I 

13.7  , 
ll.S  I 


14 
48 
45 

7 
17 

2 
12 
40 

7 
192 


13.0 
13.5 

13.0  . 
S.0  ' 

13.1  I 
12.5 


12.7 
13.5 
12.0 
13.7 
7.8 
12.  S 
11.1 
13.1 
12.3 


87 
6 
17 

10 

6 

l.Vi 


8.0 
12.4 

S.9 
13.3 
13.1 
13.3 
12.7 
14.9 
11.3 
13.9 

S.0 
12.6 
11.2 
13.6 
12.0 


11.4 
7.1 
1.1.0 
12.3 
12.1 
9.5 
13.2 
9.7 
12.1 
12.6 


17 
2 
13 
41 
7 
179 

12 
74 

5 
27 
23 

7 
"148 
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Rftlsied. 


Dam  No.  18: 

Up  at  bdgliuibig  of  ytAT. 
^uly2a,  1919 


Jul] 
Oct.  22,  1919.. 
Nov.  10, 1919. 
Apr.  13, 1920.. 
May  7, 1920... 
May  15,  1920.. 
June?,  1920.. 
June  24, 1920. 


Total.. 


Dam  No.  19: 

Up  at  beginziing  of  year . 
July22,  1919 


Aug.  9, 1919.. 
Aug.  25^  1919.. 
Sept.  2, 1919.., 
Oct.  22, 1919.. 
Nov.  10, 1919. 
Dec.  6,  1919.. 
Apr.  6,  1920.. 
Mays,  1920... 
May  17,  1920.. 
June  7,  1920. . , 
June  24, 1920. . 


Total. 


Dam  No.  20: 

Up  at  beginning  of  year . 
July  22, 1919 


Aug.  9, 1919.. 
Oct.  22, 1919.. 
Nov.  10,1919. 
Dec.  6, 1919. . . 
Apr.  6, 1920.. 
May  8, 1920... 
May  17, 1920.. 
June  8,1920... 
June  25, 1930. . 


Total. 


Ix>wered. 


July  16, 1919 

bciiil'im.V.'.'.V. 
QcfVifj'iiii"  *.!!!!! 
Dec.'Ki9i9. v.*  ."."*.* 
Apr."  V6,*i9ai  *.'!!!! 
iiay  is,' liwo.!  *.!".!". 

iime*4,  1920 !.. 

June  17, 1920 

Up  at  end  of  year. 


July  15,  1919 

Aug' 6,1919." !!*.!!! 
Aug! '25,' 1919!;.!" 
Aug!'3i,'i9i9!!!!!! 
<>ct.'i4,"i*9*i'9*.'.!!*.!! 

Oct.  27,  1919 

Nov.  25,  1919 

Dec.  6,  1919 

Apr.  16, 1920 

May43,  1920 

June  4, 1920 

June  17, 1920 

Upatecdof  ye9r- 


Julyl5,19^9 

Aug.  6,1919!!!!!!! 

0ct.i4',"i'9i"9".!!!!!! 
octVr!  191*9.!!!!!! 
Nov!"25Vi9i9!!!!!! 
bec.'6",i9i9.*!!!!!! 
Apr!  ieViaid .'!!!!! 
Mayi2,'Va2o.'.".'!!! 

June  4, 1920 

JuneiVVioio.'!!!!! 

ijp  at  end  of  year. 


River  stages. 


Above 
low  water. 


Feet. 
12.0 

8.5 
11.5 

86 
11.8 

8.3 
11.2 
10.0 
10.9 
10.3 
11.3 

9.7 
11.2 

7.8 
10.9 
10.6 


11.1 
8.2 

11.8 
8.8 


12.0 

8.5 
12.4 

8.3 
13.5 

7.0 
11.4 

4.6 
11.8 

7.0 
10.7 
10.2 
11.6 

8.0 
11.0 

8.0 


10.3 

8.4 
11.6 

9.7 
11.2 

8.7 
12.4 

9.0 
14.2 

9.0 
10.2 

4.6 
11.5 

7.6 
11.7 
10,5 
10.0 

7.9 
11.4 

9.0 


.\bove 
pass  sill. 


Feet. 
13.6 
10.1 
13.1 
10.2 
13.4 

9.9 
12.8 
11.6 
12.5 
11.9 
12.9 
11.3 
12.8 

9.4 
12.5 
12.2 


13.1 
10.2 
13.8 
10.8 


14.0 
10.5 
14.4 
10.3 
15.5 

9.0 
13.4 

6.6 
13.8 

9.0 
12.7 
12.2 
13.6 
10.0 
13.0 
10.0 


11.9 
10.0 
13.2 
11.3 
12.8 
10.3 
14.0 
10.6 
15.8 
10.6 
11.8 

6.2 
13.1 

9.2 
13.3 
12.1 
11.6 

9.5 
13.0 
10.6 


Days 
up. 


15 
86 

5 
27^ 

4 

6 
20 
10 

6 

Its 


13 
15 
16 
-  6 
42 
5 
15 


12 
5 
18 
10 
6 

1m 


15 
16 
67 

5 
16 

1 
11 

5 
18 

9 

5 
168 


^  First  time  raised  since  constructed. 
9030— ENO 1920— PT  2 ^3! 
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Raised. 


Dam  No.  21: 
Sept.  5, 1919 1. 

Oct.  23, 1919.. 

Nov.  14,1919. 

,      May  8,1920... 

June  4, 1920.. 

June  8, 1920.. 

June  25, 1920. 


Apr.  6, 1920.. 
May  7, 1920... 
May  18, 1920.. 
June  9, 1920.. 
June  26, 1920. 


Total. 


Dam  No.  24: 

Aug.  27, 1919  ^. 


Oct.  23, 1919.. 
Nov.  11,1919. 
Apr.  5, 1920.. 
May  9, 1920..  . 
May  18, 1920.. 
May  29, 1920.. 
June  10, 1920., 
June  26, 1920.. 
June  28, 1920.. 


Lowered. 


Oct.  14, 1919.. 


Oct.  27, 1919.. 
Dec."  6, 1919.." 


May  12, 1920. 
June  4, 1920.. 


June  17,1920 

Up  at  end  of  year. 


July  16,1919 

Aug!  7,1919  J .' .'  .* .' .' ." ." .' 
Oct.*  14,*  i'9i9.". '.'.'.'. '. '. '. 
Oct.' 27,'  '1*919.  *.  .*  .*  .* ." '. ."  .* 
Nov*.  *ai6',*i9i9.'  .* '  .*  .* ." ."  .* 
Dec.*  6*,  1919  .*."  .* .'  .* . .' .'  .* 
Apr."  *16',*11»0.*." ."  .* ."  .*  .* .' 
May  12, 1*9*20*.*.  *. .'  .*  .*  .*  .' 

June4,1920 

June  *1*7*,*1*920*.*  .* .' .' .' ." .'  .* 
Up  at  end  of  year  .^ . 


I 


I  Oct.  14, 1919 

'oct*.'26;*i"9i'9.*.!!!!! 

J*n'ov'. '2(5,1*919.*  .*.*.*.*! 

I  *  Apr."  *13*,*ia»*."  .'.*!.*! 

|*May*i3;*l"wb*.*.*.*."."! 
May  23;  *l*wb'.*  !.*!.*.* 
June*4*,'l*926  .*.'!.*!.*! 
June*  *1*7*,*19J»  .*.'.' .*.'.' 
June"26,*l*926  .**!!!! 
Up  at  end  of  year. 


Total 

1  Firtt  time  raised  since  constructed. 


River  stages. 


Above 
low  water. 


FtH. 

9.5 
11.5 

9.5 
13.0 

9.0 
13.0 
11.0 
14.4 

8.8 
10.2 

8.2 
12.0 

9.8 


10.0 

8.1 
11.4 
10.2 
10.5 

5.9 
12.8 
10.5 
13.2 

9.2 
11.5 

3.9 
11.0 
11.7 
11.4 

6.7 
10.2 

6.9 
11.0 

7.8 


8.2 

12.1 
6.5 

12.8 
6.1 

13.0 
7.7 

11.0 
5.2 

11.2 
8.4 

11.3 
7.0 
8.3 
6.0 
9.1 
7.4 
9.3 
9.8 


Above 
pass  sill. 


Feet. 
11.5 
13.5 
11.5 
15.0 
11.0 
15.0 
13.0 
16.4 
10.8 
12.2 
10.2 
14.0 
11.8 


12.4 
10.5 
13.8 
12.6 
12.9 

8.3 
15.2 
12.9 
15.6 
11.6 
13.9 

6.3 
13.4 
14.1 
13.8 

9.1 
12.6 

9.3 
13.4 
10.2 


9.7 
13.6 

8.0 
14.3 

7.6 
14.5 

9.2 
12.5 

6.7 
12.7 

9.9 
12.8 

8.5 

9.8 

7.5 
10.6 

8.9 
10.8 
11.3 


Days 
up. 


40 
4 

23 
5 

9 
5 

fi6 


15 
iS 
15 

i 

4 
16 
1 

m 

u 

5 
17 

8 
4 

~m 

44 

4 

15 

8 
4 

4 
6 
7 

2 
94 
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Raised. 


Lowered. 


River  stages. 


Above 
low  water. 


Above 
pass  sill. 


Days 
up. 


Dam  No.  26: 
July  9, 1919.. 


July  27, 1919... 
Aug.  11,1919.. 
Sept.  4, 1919... 
Sept.  24, 1919.. 
Nov.  12,1919.. 
June  1,1920... 
June  11, 1920.. 
June  29, 1920.. 


Total. 


July  13, 1919 

Aug!  *7Vi9i9 .'!.'!!!! 
septVi,'i9i9.!!!!!! 
0ctVi3',i'9i"9. '.!!!!! 

8eptV25,'m9.!!!!! 
Nov.  25,1919 .'!.*.'.'! 

June  4, 1920. 

June  17, 1920 

Up  at  end  of  year. 


Feet. 

4.3 
10.5 

8.4 

9.T 

8.6 
11.2 

7.0 
12.0 

7.2 
11.0 

6.0 
10.5 

5.3 
10.6 

8.6 
10.5 

7.6 


Feet. 

7.0 
13.2 
11.1 
12.4 
11.3 
13.9 

9.7 
14.7 

9.9 
13.7 

8.7 
13.2 

8.0 
13.3 
11.3 
13.2 
10.2 


4 

10 

21 

39 

1 

14 
3 
6 
2 


100 


'Fiscal  year  ending  June  30— 

1910 $1, 032. 77 

1911 12, 877. 80 

1912 36. 231. 11 

1913 57, 877. 90 

1914 57,  867. 62 

1915 60,  390.  50 

1916 81, 891.  36 


IB^lscal  year  ending  June  30 — Continued. 

1917 98, 117. 41 

1918 159, 954. 48 

1919 259, 986. 46 

1920 277, 708.  38 


Total 1, 103, 935. 79 


Summary  of  expenditures  for  operating  and  care  of  locks  and  dams  on  Ohio 
River  for  the  fiscal  year  ending  June  SO,  1920, 

Items  of  approved  project  for  fiscal  year  ending  June  30, 1920 : 

1.  Administration $15, 527. 37 

2.  Operation  of  locks  and  dams  and  other  works 193, 211. 92 

3.  Maintenance  and  repairs 52,963.66 

4.  Improvement  and  reconstruction 1,682.21 

5.  Marietta  repair  station 12,952.46 

6.  Special   work , 903. 89 

7.  Channel  work 

8.  Contingencies 466. 87 


Total 277, 708. 38 

CONTRACTS  IN  FORCE. 
DAMS   NOS.    11,    12,    13,    14,    15,  AND    16. 

Contractor :  Cresap  &  Armstrong. 

Amount  and  character  of  work:  $19,004.11,  furnishing  and  placing  stone 
riprap. 

Rates :  $4.80  per  ton. 

Date  of  approval :  June,  1919. 

Date  of  beginning :  July  28,  1919. 

Date  of  expiration :  October  26,  1919. 

Completed  at  end  of  fiscal  year :  100  per  cent. 

DAM   NO.    11. 

Contractor :  S.  Casparis,  sole  owner,  Kings  Creek  Quarry  Co. 

Date  of  contract :  September  3, 1919. 

Date  of  approval :  Emergency  contract 

Date  of  beginning :  September  23, 1919. 

Date  of  expiration :  October  23,  1919. 

Amount  and  character  of  work :  $9,277.22. 

Rates :  Furnish,  deliver,  and  place  stone  riprap  at  the  rate  of  $4.55  per  ton. 

Completed  at  the  end  of  fiscal  year :  100  per  cent. 
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LOOKS  AND  DAMS  NOS.  28  AND  29,  OHK;  HIVMR. 


REPORT  OF  MAJ.  W.  P.  STOKEY,  CORPS  OF  ENGINEERS. 


Second  District,  Cincinnati,  Ohio. 


OPERATING  AND  CARE  OF  LOCKS  AND  DAMS  NOS.  28  AND  29,  OHIO  RIVER. 
OPERATIONS  DUBIN6  THE  FISCAI.  TEAS. 

The  locks  and  dams  were  in  operation  during  such  periods  of  the 
year  when  the  pools  were  required  for  navigation.  In  addition  to  the 
usual  routine  work  pertaining  to  their  operation,  the  following  re- 
pairs and  improvements  were  made : 

DAM  NO.  28. 

Loose  horse  boxes  of  pass  wisre  tightened  with  the  aid  of  a  diver; 
concrete  steps  were  built  from  top  of  bank  on  West  Virginia  side  to 
abutment,  replacing  old  wooden  steps  which  had  become  unsafe;  re- 
built front  end  of  maneuver  boat  cabin  and  painted  cabin,  deck,  stack, 
and  outside  of  hull  above  water  line;  painted  gate  recess  cover  plates, 
gate  operating  engines,  upper  and  lower  gates  above  water  line  and 
pipes  in  power  house ;  planted  a  few  shade  trees. 

DAM  NO.  29. 

The  valves  in  bear  trap,  pier  No.  1,  having  become  clogged  with  de- 
posit, were  cleaned  out  with  the  aid  of  a  diver ;  sewer  under  power 
house  was  dug  up,  repaired,  and  concrete  floor  replaced;  set  14  line 
poles  and  strung  a  three- line  No.  6  gage,  three-phase  service  line  from 
teed  wires  on  public  highway  to  lock  power  house;  wired  power  house 
and  pounds  and  installed  lights  and  fixtures;  set  up  a  blacksmith 
shop  in  old  warehouse  equipped  with  necessary  tools;  painted  boiler- 
air  compressors,  and  pipes  of  power  house;  painted  floors  of  dwellings 
and  inside  of  maneuver  boat  hull ;  made  cinder  concrete  blocks  to  be 
used  in  erecting  new  warehouse ;  planted  some  shade  trees. 

The  dams  were  maneuvered  during  the  fiscal  year  as  follows : 


Raised. 


Dam  No.  28: 
July  3, 1919.  . 


July  27, 1919.. 
Aug.  11, 1919. 
Sept.  6, 1919.. 


Lowered. 


July  13, 1919., 


Aug.  7, 1919.. 
■8eptVi,'i9i9'.! 
Oct."  is, '1919.! 


River  stages. 


Above 
low  water. 


Fed. 

8.2 
10.1 

9.3 
10.8 

9.3 
10.2 

8.1 
11.0 


Above 
pass  sill. 


Feel. 

9.9 
11.8 
11.0 
12.6 
11.0 
11.9 

9.8 
12.7 

2695 


Days 
up. 


11 
"12 


20 
'38 
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1920. 


Raised. 


Lowered. 


Rirer  stages. 


Above 
low  water. 


Above 
pass  sill. 


Days 
up. 


Dam  No.  28— Ck)ntiiiued. 
Oct.  24, 1919 


Nov.  12, 1919.. 

June  16, 1920. . 

June  29, 1920. . 

Total 


Dam  No.  29: 
July  4, 1919.. 


July  28, 1919.. 
Aug.  11, 1919. 
Aug.  27, 1919. 
Sept.  4, 1919.. 
Nov.  20, 1919. 
June  13, 1920., 
June  30, 1920. . 
Total 


Oct.  26, 1919.. 


Nov.  28, 1919. 
Jime'n/lftK).' 


July  13, 1919. 


Aug.  7, 1919.. 
Aug'2i3i,'i9i9! 


Sept.  1, 1919.. 

octVis.'iwV.! 


Nov.  25, 1919. 
June  17, 1920.' 


Feet. 

9.0 
11.0 

8.0 
12.0 

8.2 
10.7 

9.6 


9.1 

10.2 
9.5 

10.7 
9.5 

10.1 
9.0 

10.9 
9.2 
9.9 
8.7 
9.5 
9.0 
9.3 

'B.2 


Feet, 
10.7 
12.7 

9.7 
13.7 

9.9 
12.4 
11.3 


10.8 
11.9 
11.2 
12.4 
10.8 
11.8 
10.7 
12.6 
11.9 
11.6 
10.4 
15.6 
10.7 
11.0 
9.9 


15 
""2 
*'*2 

102 


10 
10 

"\k 
"h 

38 

"i 
"a 


85 


Summary  of  expenditures^  for  operating  and  care  of  Dams  Nos.  28  and  29, 
Ohio  River,  for  the  fiscal  year  ending  June  SO,  1920. 

Items ^f  the  approved  project  for  the  year: 

1.  Administration  $4,310.47 

2.  Operation  of  locks  and  dams 27,327.654 

3.  Maintenance  and   repairs 4,217.24 

4.  Improvements  and  reconstruction 1, 538. 89 

5.  Channel  work 15.20 

6.  Special   work .00 

7.  Contingencies 625.63 

Total 38, 034. 95 

EXPENDITURES. 

For  fiscal  year  ending  June  30 — 

1917 "  $6,  763. 44 

1918 "  19.  293. 96 

1919 "  31, 905.  46 

1920 38, 034. 95 

Total ^- 95, 997. 81 


^  Include  expenditures  made  during  the  year  for  outstanding  liabilities  at  the  beginning 
of  the  year,  but  do  not  include  outstanding  liabilities  at  the  end  of  the  year. 

'  Proportio>nate  part  applicable  to  No.  28  apparently  not  separable  from  the  aggregate 
for  Nos.  11,  12.  13,  14,  15,  16,  18,  19,  20,  26,  and  28,  of  which  it  formed  a  part  up  to 
and  including  May  7,  1910,  when  it  was  transferred  to  the  second  Cincinnati  district 
from  the  Wheeling,  W.  Va.,  district 
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LOCKS  AND  DAMS  NOS.  31,  35,  AND  37,  OHIO  RIVER. 


REPORT  OF  LIEUT.  COL.  EARL  L  BROWN,  CORPS  OP  ENGINEERS. 


First  District,  Cincinnati,  Ohio. 


OPERATING  AND  CARE  OF  LOCKS  AND  DAMS  NOS.  31,  35,  AND  37,  OHIO  RIVER. 

LOCK  AND   DAM   NO.   31. 

This  lock  and  dam  ^as  ready  for  operation  on  October  22,  1919, 
but  as  the  river  was  at  a  favorable  stage  during  the  balance  of  the 
fiscal  year  it  was  not  necessary  to  raise  the  dam.  A  coflferdam  below 
the  entrance  to  the  lock  (surrounding  uncompleted  lower  guide  wall) 
which  blocked  the  lower  entrance  was  being  removed  at  the  close 
of  the  fiscal  year  by  the  United  States  dredge  plant. 

E appended  under  allotments. 
Date  allotted,  Oct.  18,  1919 $18,000 

Summary  of  expenditures  for  operating  and  care  of  lock  and  dam  No.  81, 
Ohio  River,  for  the  fiscal  year  ending  June  30,  1920 : 

Salaries  of  lock  force ^ $3,109.72 

Extra  labor 872. 60 

Fuel 1 1, 394. 32 

Contingencies 612.91 

Total 5, 989.  55 


LOCK   AND   DAM    NO.    35. 


Although  the  power  house  for  this  dam  has  not  been  built,  the 
dam  was  placed  in  operation  on  September  3,  1919,  power  being 
furnished  bj  a  power  boat  placed  behind  the  lower  land  wall.  The 
dam  was  raised  once  during  this  period. 

The  lock  force  was  employed  in  cleaning  up  the  reservation,  sur- 
'  facing  roadways,  assisted  in  the  completion  of  dwellings,  etc. 


Maneuvers  of  Dam  S5  (furing  year  ending  Juns  SO,  1920. 

Raised. 

Lowered. 

Days 
up. 

Sept  3                  

Oct.  14 

il 

Expended  under  allotments. 

Date  allotted,  Aug.  21,  1919 126,000 

2697 


Digitized  by  VjOOQIC 


2698        REPORT  OP  CHIEF  OF  ENGIKBBRS,  U.  S,  ARMY,  1920. 

Summary  of  expenditures  for  operating  and  care  of  Tjock  and  Dam  No.  3.7,  Ohio 
River,  for  the  fiscal  year  ending  June  SO,  1920, 

Administration $55. 00 

Salaries  for  lock  force 13,499.73 

Extra  labor 312. 11 

Repairs  and  Incidentals 1,043.91 

Fuel 974. 24 

Supplies 693.05 

CJontingendes 76.99 

Total 16, 655.  03 


LOCK  AND  DAM   NO.   37. 


The  usual  routine  work  of  operation  and  care  was  carried  on,  and 
in  addition  the  building  of  a  new  wooden  hull  for  the  maneuver  boat 
was  undertaken.    Other  repairs  were  about  normal. 

Maneuvers  of  Dam  37  during  the  year  ending  June  SO,  1920. 


Raised 


I 


Lowered. 


Days 
up. 


July  6... 
July  30.. 
Aug.  14. 


DownJulyl 

July  15  (100  wickets) 10 

Aug.  9  (100  wickets) I  10 

0ct.I4 ,  61 


Total. 


81 


Expended  under  allotments. 
Date  allotted : 

Oct.  20,  1910 L $2,424.08 

July  19,  1911 15, 764. 96 

July  23,  Dec.  3  and  6,  1912,  and  Mar.  10,  1913 31, 372. 86 

July  22,  1913 21, 197. 86 

July  28,  1914,  and  Mar.  2,  1915 21, 743. 60 

July  15,  1915 18, 581. 59 

July  20,  1916 23.254.70 

Aug.  25,  1917 24,657.93 

Aug.  13,  lW8-__ 29, 669. 05 

Aug.  16,  1919 22.427.40 


Total 211, 094. 03 

Summary  of  expenditures  for  operating  and  care  of  Lock  and  Dam  No.  57,  Ohio 
River,  for  the  fiscal  year  ending  June  SO,  1920. 

Administration $183. 33 

Salaries  for  lock  force 11,192.16 

Extra  labor 3, 534. 12 

Repairs  and  incidentals 1,003.83 

New  hull  for  maneuver  boat 2. 681. 87 

Fuel 1. 935. 31 

SuppUes 1, 599. 55 

Contingencies 297.73 


Total 22, 427. 40 
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SUMMARY. 

Expended  under  allotments. 
Date  allotted : 

Oct.  20,  1910 $2,424.08 

July  19,  1911 15,764.96 

July  23,  Dec.  3  and  6,  1912,  and  Mar.  10,  1913 31, 372. 86 

July  22,  1913 2-—  21, 197. 86 

July  28,  1914,  and  Mar.  2,  1915 21, 743. 60 

July  15,  1915 18,581.59 

July  20,  1916 23,254.70 

Aug.  25,  1917 24,657.93 

Aug.  13,  1918 1 29,669.05 

Aug.  16,  1919 22,427.40 

Aug.  21,  1919 16,655.03 

Oct.  18,  1919 5, 989. 55 

Total ^ 233. 738. 61 
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iLOCK  AND  DAM  NO.  41,  OHIO  RIVER,  AND  LOUISVILLE  AND  PORT- 
LAND CANAL. 


REPORT  OP  COL.   G,  Jf.  HOFFMAN,   CORPS  OF  ENGINEERS, 


rx)msviLLE,  Ohio,  District. 


OPERATING   AND   CARE   OF   LOCK   AND   DAM    NO.    41    AND  THE  LOUISVILLE 

AND   PORTLAND   CANAL. 

OPERATIONS   DUBING   THE  FISCAL  YEAB. 

The  work  was  carried  on  during  the  year  by  hired  labor  with  Gov- 
•ernment  plant. 

The 'lock  was  open  to  navigation  296  days  during  the  year;  was 
-closed  69  days  on  account  of  high  water.  The  highest  stage  of  the 
river  occurred  March  23,  when  the  upper  or  canal  gftge  reading  was 
■31.5  feet  and  the  lower  or  river  gage  stood  at  57.1.  The  lowest  water 
was  on  September  19,  upper  gage  6.7,  lower  4.5.  6.7  on  the  upper 
or  pool  gage  was  on  account  of  making  repairs  to  temporary  dam 
in  sections  8  and  9.  While  in  past  years  the  floods  have  reached  a 
much  higher  mark,  the  winter  and  spring  of  1919  and  1920  was 
noted  for  the  great  number  of  times  that  the  river  overflowed  the 
walls  of  the  lock  and  canal,  and  for  the  large  amount  of  deposit  re- 
maining after  each  high  water.  In  January  solid  shore  ice  and 
heavy  floating  ice  in  the  river  caused  a  suspension  of  navigation,  and 
the  canal  was  occupied  for  about  15  days  as  an  ice  harbor  by  a  lar^e 
number  of  steamboats  and  other  craft ;  in  all,  about  50  pieces.  Navi- 
gation was  fuUv  resumed  toward  the  latter  part  of  the  month,  and 
no  further  trouble  from  ice  occurred  during  the  balance  of  the  win- 
ter. While  ice  conditions  were  at  the  worst  the  steamer  Cherokee 
kept  the  ice  broken  in  the  canal  and  during  the  early  part  of  the 
freeze-up  assisted  other  boats  and  barges  to  places  of  safety. 

The  temporary  timber  dams  at  head  of  falls  in  front  of  sections 
€,  6A,  7,  8,  and  9  were  maintained  in  place,  but  repairs  will  be  nec- 
essary during  the  present  season. 

The  movable  sections,  Nos.  2-3-5  Boul^  type  and  section  10 
Chanoine  were  operated  as  follows; 


Date. 

Upper 
•  snge. 

Lower 
gage. 

1               1 
c««_      Linear 

Linear  | 
feet 
low- 
ered.    , 

Date. 

Upper 
gage. 

Lower 
gase. 

Sec- 
tion. 

Linear 

feet 
raised. 

Linear 
feet 
low- 
ered. 

1919. 

'       ; 

1919. 

July    3 

10.3 

19.8 

5          224  ' 

July  17 

9.1 

7.7 

10 

88 

'     5 

8.9 

14.4 

6           28 

19 

10.1 

14.8 

8 

100 

7 

.  7.9 

8.2 

10          400  , 

19 

10.1 

14.8 

2 

100 

8 

8.4 

8.6 

10  1          48  1 

26 

10.3 

18.2 

2 

100 

9 

8.4 

7.0 

10  j      80 ; 

26 

10.3 

18.2 

3 

100 

14 

8.7 

6.6 

10            20  ! 

29 

9.1 

12.7 

10 

100 

15 
16 

8.8 
9.0 

6.4 
8.2 

10  I 

140      1 

320      1 

30 
31 

8.9 
8.9 

11.0 
9.4 

10 
10 

200 
100 

10 , 
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Date. 

Upper 
gage. 

Lower 
gage. 

Sec- 
tion. 

Linear 

feet 
raised. 

Linear 
feet 
low- 
ered. 

Date. 

Upper 
gage. 

Lower 
gage. 

Sec 
Uon. 

Linear 

feet 
rai.s©d. 

Linear 
feet 
low- 
ered. 

1910. 

1920. 

Aug.    1 

8.6 

7.7 

10 

40 

Jan.     3 

8.1 

11.5 

5 

106 

2 

8.6 

7.3 

10 

60 

3 

8.1 

11.5 

10 

200 

8 

9.2 

7.8 

10 

120 

9 

10.6 

22.2 

8 

100 

10 

8.9 

9.6 

10 

280 

9 

10.6 

22.2 

2 

508 

14 

8.8 

10.5 

10 

140 

15 

11.8 

33.4 

2 

424 

15 

8.6 

8.8 

10 

160 

16 

11.2 

28.6 

2 

84 

16 

8.4 

7.3 

10 

168 

17 

10.7 

24.8 

3 

100 

26 

9.8 

8.4 

3 

100 

24 

U.7 

28.4 

3 

100 

Sept.    4 

9.4 

7.8 

10 

140 

24 

11.7 

28.4 

2 

886 

6 

9.3 

9.4 

10 

360 

Feb.     2 

10.5 

27.6 

2 

388 

5 

9.3 

9.4 

2 

80 

2 

10.5 

27.6 

3 

100 

6 

8.1 

10.1 

2 

318 

Mar.  12 

12.3 

3L3 

3 

348 

6 

8.1 

10.1 

2 

80 

12 

12.3 

81.3 

3 

100 

8 

8.1 

6,8 

10 

56 

29 

1L5 

33.3 

2 

i32 

8 

8.1 

6.8 

2 

80 

30 

10.9 

27.6 

2 

216 

10 

7.5 

6.0 

1 

100 

Apr.  10 

10.0 

21.0 

3 

100 

16 

6.8 

5.4 

10 

96 

20 

11.8 

27.1 

2 

344 

Oct.     3 

8.2 

4.8 

10 

72 

20 

11.8 

27.1 

3 

IOO 

5 

8.2 

4.3 

10 

240 

May     1 

11.7 

32.9 

2 

344 

5 

7.9 

6.1 

10 

240 

3 

10.9 

25.9 

3 

100 

13 

9.5 

7.0 

3 

166 

12 

8.9 

16.5 

5 

148 

13 

9.6 

7.0  1 

2 

100 

13 

10.7 

20.7 

8 

"W 

ioo 

14 

9.5 

8.2 

10 



450 

21 

9.8 

19.5 

3 

16 

9.1 

11.6 

10 

170 

22 

9.4 

16.9 

5 

300 

25 

10.2 

18.2 

3 

100 

24 

9.0 

13.6 

5 

60 

25 

10.2 

18.2 

2 

100 

24 

9.0 

13.6 

10 

100 

28 

10.6 

17.3 

3 

100 

June    2 

8.9 

12.2 

10 

80 

28 

10.6 

17.3 

2 

200 

3 

8.8 

11.6 

10 

80 

Nov.    1 

12.2 

26.8 

2 

200 

5 

9.0 

11.9 

10 

260 

10 

12.6 

33.5 

2 

ioo 

14 

9.2 

14.2 

10 

68 

11 

11.9 

28.9 

2 

224 

14 

9.2 

14.2 

10 

68 

13 

11.0 

22.1 

2 

76 

15 

8.8 

13.1 

10 

i68 

^ 

14 

10.2 

17.9 

3 

100 

16 

8.7 

11.3 

10 

88 

17 

8.6 

11.3 

3 

300 

17 

8.4 

10.3 

10 

152 

26 

9.5 

10.3 

10 

300.5 

20 

8.5 

9.6 

10 

248 

26 

9.4 

13.0 

5 

400 

21 

9.2 

12.2 

10 

160 

V 

11.0 

22.1 

8 

100 

30 

9.2 

14.4 

10 

14S 

27 

11.2 

11.8 
11.2 

22.6 
31.2 
26.6 

2 
2 
2 

200 

De.\  22 

112 

88 

Total. 

8,020 

7,540.5 

23 

23 

11.1 

3 

100 

31 

7.9 

12.4 

10 

200 

Total  linear  foot  rai  od  and  lowerel.  15.560.5. 

Dry  dock. — The  dock  was  occupied  229  days  and  15  hours,  by  the 
following  floating  plant : 
Steamboats : 

Owned  by  the  United  States 2 

Owned  by  private  parties 4 

Barges  and  scows: 

Owned  by  the  United  States 12 

Owned  by  private  parties 4 

Dredges,  derrick  boats,  etc. : 

Owned  by  the  United  States 11 

Owned  by  private  parties 4 

Total 37 

Dredging, — The  dredging  plant  consisting  of  the  towboat  Cherokee 
and  dredges  Louisville  and  Casey ^  together  with  some  assistance  by 
dredge  ^olin  River  and  derrick  boat  0.  R.  No.  5,  was  employed  dur- 
ing the  year  in  keeping  the  canal  and  lock  in  navigable  condition 
by  dredging  deposit,  removing  sunken  drift  and  loose  rock,  dredging 
behind  lock  gates  after  high  stages  of  river,  and  removing  deposits 
of  sand  from  lower  lock  chamber  and  entrance  to  lock.  The  total 
quantity  of  material  removed  from  the  canal  and  lock  chamber  was 
234,935  cubic  yards.    In  addition  to  the  above  work,  the  dredging 
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plant  was  engaged  a  portion  of  the  time  in  removing  deposit  and 
rock  ledge  below  the  new  lock.  A  statement  of  this  work  is  con- 
tained under  improving  Lock  No.  41,  Ohio  River.  At  times  the 
towboat  and  dredges  assisted  maneuver  boats  Nos.  klA  and  I^IB  in 
operating  the  movable  section  of  the  dam. 

Repairs. — Current  repairs  were  made  during  the  year  to  the  steam- 
boat, dredges,  maneuver  boats,  buildings,  lock  gates,  lock  machinery, 
roads,  bridges,  bridge  floors,  etc.,  in  order  to  keep  all  in  serviceable 
condition.    The  most  important  items  of  repair  were  as  follows: 

Dredge  Louisville:  Patched,  sand  blasted  and  painted  hull, 
painted  cabin  and  overhauled  machinery. 

Maneuver  boats  Nos.  J^IA  and  I^IB :  Hulls  were  repaired  and 
calked.  * 

The  receipts  from  sales,  etc.,  amounts  to  $1,253.69;  reimbursable 
items,  settled,  $857.89;  unsettled,  $1,161.57. 

EXPENDITURES. 

Fiscal  year  1920 : 

Administration $12, 989.  81 

Operation  of  lock,  dam  and  other  works 32,286.15 

Ordinary  maintenance  and  repairs _ 42, 449.  76 

Channel    work 27,  748.  55 

Emergencies 1 1, 205. 05 

Total 116. 679.  32 

Ifet  expenditures  for  operating  and  care  of  IjOuisvUle  d  Portland  Canal,  by 

fiscal  years. 

From  funds  derived  from  rents,  tolls,  etc. : 

1874 $2, 490,  78 

1875 45, 887. 15 

1876 - 59, 266. 48 

1877 66, 138.  47 

1878 62, 203.  70 

1879 - 73. 720. 91 

1880 77, 106. 53 

1881 *  22, 640. 18 

1882 - *  7, 615. 18 

$417,069.38 

From  appropriation  of  $42,000,  act  of  Mar.  3.  1881 : 

1881 35,  750. 10 

1882 4,  812.  81 

40,  562. 91 

From  allotments  under  the  act  of  Mar.  3, 1881 : 

1882 54, 105. 66 

1883 61, 333. 14 

1884 53, 189. 18 

1885 4,  872. 02 

173,500.00 

From  allotments  from  the  permanent  indefinite  ap- 
propriation : 

1885 67,496.56 

1886 6^4. 262. 75 

1887 76,969.00 

1888 52, 376. 97 

1889 66, 292. 06 

1890 - 58, 136. 21 

1891 64, 497. 18 

1892 73, 979. 26 

1893 69, 348. 74 

>  Apprf^riated  l^  act  of  Jtme  14»  1880. 
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From  allotments  from  the  permanent  indefinite  ap- 
propriation— Continued. 

1894 $118.  377.  68 

1895 111,  859.  66 

1896 118, 766. 09 

1897 87,  901.  56 

1898 87,  569. 12 

1899 68, 083.  78 

1900 92,  273.  51 

1901 75,  330.  09 

1902 106,  539. 04 

1903 85, 937.  58 

1904 86, 119. 11 

1905 91,  762.  52 

1906 88, 048. 14 

1907 ! 128, 328. 13 

1908 103, 114. 15 

1909 90, 196. 94 

1910 75,094.88 

1911 80, 116.  09 

1912 1 119,  649.  21 

1913 109, 759. 84 

1914 117, 898. 15 

1915 119, 402.  87 

1916 119,  077.  48 

1917 133, 659.  61 

1918 133,  503. 13 

1919 137, 185.  79 

$3, 395, 592. 20 

3, 395, 592. 20- 

Total 4, 026, 724. 49- 

CONSOLIDATED   STATEMENT   OF   EXPENDITURES   FOR   OPERATING   AND   GARB 
OF  ALL  LOCKS  AND  DAMS  ON  THE  OHIO  RIVER. 

Pittsburgh  district  (Locks  and  Dams  Nos.  1  to  10) $3,101,736.47 

Wheeling  district  (Locks  and  Dams  Nos.  11-22,  24  and  26) 1, 103, 935. 79- 

Second  Cincinnati  district  (Locks  and  Dams  Nos.  28  and  29) 95,997.  81 

First  Cincinnati  district  (Locks  and  Dams  Nos.  31,  35  and  37) __  233,  738.61 
Louisville  district    (Lock  and  Dam  No.  41   and  Louisville  & 

Portland  Canal) 4,026,724.  4^ 

Total 8, 562, 133.  IT 
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FOB  DESCRIPTION  OF  IMPROVEMENTS  IN  THIS  DISTRICT,  SEE  PAGES   1350  TO   1360. 

1.  MONONGAHELA  RIVER,  PA.  AND  W.  VA. 
OPERATIONS   DURING   THE   FISCAL  TEAK. 

Except  for  an  excessively  high  rainfall  during  the  late  summer 
and  autumn  of  1919  the  weather  and  water  conditions  were  generally 
normal.  No  very  high  freshets  occurred.  The  locks  and  dams  were 
maintained  and  the  locks  operated  satisfactorily  and  commerce  passed 
with  the  usual  promptness.  The  traffic  handled  was  greater  than  in 
any  previous  year,  and  promises  further  increase. 

The  raising  of  the  upper  miter  sill  at  Lock  No.  5  and  the  filling 
in  of  the  gaps  in  the  upper  guard  wall  at  Lock  No.  6  were  completed 
during  the  year. 

APPROPRIATIONS. 

Monongahela  River,  Pa.  and  W.  Va. : 

Previous  projects $5, 812, 24B.  59 

Present  project — 

Mar.  3,  1899,  improving  Locks  Nos.  3  and  6 

and  for  floating  plant $50,000.00 

June  6,  1900,  completing  improvements  at 

Locks  Nos.  3  and  6  and  for  floating  plant—    136, 556. 00 
June  13,  1902,  rebuilding  Lock  and  Dam 

No.  2 200,000.00 

Mar.   3,   1903,   rebuilding   Lock   and   Dam 

No.  2 455, 961. 00 

Mar.  3, 1905,  certain  improvements  at  Locks 

and  Dams  Nos.  5  and  6 7, 850. 00 

Mar.   3.   1905,   rebuilding   Lock   and   Dam 

No.  3 -" 200, 000. 00 

June  30,  1906,  rebuilding  Lock  and  Dam 

No.  3 389,196.00 

Mar.   2,   1907,   rebuilding  Lock    and   Dam 

No.  5 256,042.00 
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Monongahela  River,  Pa.  and  W.  Va. — Continued. 
Present  project — Continued. 

May  27,  1908,  rebuilding  Lock  and  Dam 

No.  5 $300,000.00 

Mar.   4,   1909,   rebuilding  Lock   and   Dam 

No.  5 200,000.00 

June  25,  1910,  completing  reconstruction  of 

Lock  and  Dam  No.  2 43, 000. 00 

Mar.   4,   1913,   rebuilding  Lock   and   Dam 

No.  8 178, 200. 00 

Mar.   4,  1915,   rebuilding  Lock   and   Dam 
No.  6— 

Allotment,  Apr.  1,  1915 211, 200. 00 

Allotment,  June  13,  1918>--. 565. 80 

July  27,   1916,  rebuilding  Lock  and   Dam 

No.  6 ' 29,460.00 

$2, 657, 030. 80 

Total 8, 469,  279.  39 

Amount  carried  to  surplus  fund : 

Previous .  projects |390, 966.  41 

Present  project 3, 116. 71 

394, 083. 12 

Net  total _ 8,076,196.27 

Receipts  from  sales,  etc.,  $118,988.33. 


2.  OPERATING    AND    CARE    OF    LOCKS    AND    DAMS    MONONGAHELA 
RIVER,  PA.  AND  W.  VA.   . 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

Lock  and  Dam  No.  i,  Pittsburgh^  Pa. — At  the  beginning  of  the 
year  the  river  lock  was  out  of  commission  a  short  time  while  a  new 
discharge  valve  was  installed  to  replace  one  rendered  unserviceable 
by  sulphuric  acid  action  in  the  water.  The  upper  lock  gates,  like- 
wise badly  eaten  awav  by  acidic  action  around  the  wickets,  were 
removed  and  the  two  lower  arms  of  each  gate  renewed  and  refitted 
with  a  complete  set  of  wicket  frames,  wickets,  and  new  bumping 
planks.    The  lock  was  reopened  to  navigation  on  July  25,  1919. 

In  October  a  crew  began  constructing  a  fixed  concrete  top  on  the 
dam  to  replace  the  Betwa  movable  wickets.  This  concrete  top  was 
divided  into  two  sections,  running  parallel  to  the  line  of  the  dam  and 
divided  with  a  paper  joint.  The  crest  of  the  fixed  dam  was  raised 
3  feet  and  the  downstream  face  constructed  on  a  slope  of  1  on  3. 
terminating  on  a  level  apron  16^  feet  wide,  with  an  elevation  oi 
1  foot  above  lower  pool.  The  work  was  accomplished  by  the  use  of 
a  floating  outfit  operating  for  the  most  part  irom  above  the  dam. 
After  removal  of  the  wickets  the  water  was  shut  off  by  means  of  a 
wooden  bulkhead  8  feet  high,  which  also  acted  as  a  concrete  form. 

This  work  was  much  delayed  after  the  middle  of  October  by  con- 
tinuous high  water,  together  with  two  severe  rises  which  washed  out 
all  bulkheads  not  filled  with  concrete.  Owing  to  these  adverse  river 
conditions  the  work  was  discontinued  for  the  season  on  December  5, 
when  approximately  47  per  cent  of  the  concrete  top  was  completed, 
2,000  yards  of  concrete  having  been  placed. 
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In  December,  1919,  the  water  turbine  became  entirely  unservice- 
able from  the  action  of  acid.  A  new  wheel  was  ordered  but  will 
not  be  received  until  after  the  close  of  the  fiscal  year.  In  the  mean- 
time power  for  operation  of  the  lock  is  being  furnished  by  the  aux- 
iliary power  plant. 

During  £lie  early  part  of  the  year  3,000  tons  of  rock  were  de- 
posited below  the  aam  as  a  protection  against  ujidermining. 

In  1920  both  the  upper  and  lower  gates  of  the  land  chamber  had 
wasted  away  around  the  lower  arm  and  wicket  frames  requiring 
immediate  attention.  The  lower  gates  were  replaced  by  a  pair  of 
emergency  gates.  The  permanent  gates  were  rebuilt  and  repaired 
by  contract  and  are  now  ready  to  be  reinstalled.  The  upper  gates 
were  temporarily  made  serviceable  by  bulkheading  the  wickets  and 
will  be  repaired  as  soon  as  the  emergency  gates  are  properly  reduced 
to  temporarily  replace  them. 

The  upper  sills  are  also  considerably  worn  and  were  repaired  by 
attaching  strips  of  wood  to  the  worn  edges.  Minor  repairs  and  re- 
newals on  pipe  lines,  gates,  gate  machinery,  handrails,  bumping 
plank,  power  plants,  and  buildings  were  made  from  time  to  time  as 
required.  On  one  occasion  it  was  necessary  to  use  a  dredge  in  the 
lock  chamber  for  two  days  to  remove  deposits. 

Lock  and  Dam  No.  2,  Braddock^  Pa.  {11  £  miles  above  mouth  of 
river) . — During  July,  1919,  the  lock  force  painted  all  lock  buildings, 
roofs,  tanks,  machinery,  pipe  lines,  fences,  etc. 

In  September,  the  construction  of  a  fixed  concrete  top  on  the  dam 
to  replace  the  worn-out  Chittenden  drums,  was  begun.  The  fixed 
top  is  similar  to  that  being  constructed  at  Dam  No.  1,  raising  the 
crest  of  the  fixed  dam  3  feet,  with  downstream  face  on  a  slope  of  1 
on  3,  and  an  apron  14  feet  wide  at  an  elevation  of  1  foot  above  lower 
pool.  Owing  to  high  water  conditions  it  became  necessary  to  sus- 
pend work  for  the  season  early  in  December,  after  completing  64.3 
per  cent  of  the  fixed  top ;  1,940  cubic  yards  of  concrete  were  placed. 

Work  was  again  resumed  on  June  18,  1920,  and  although  water  of 
sufficient  volume  to  continually  hamper  the  work  prevailed,  the  bulk- 
heads were  waslied  out  but  once  by  high  water.  This,  however,  re- 
sulted in  no  material  loss,  as  all  the  material  was  recovered  and  re- 
placed. It  is  anticipated  that  the  concrete  top  on  this  dam  will  be 
completed  July  15,  1920. 

A  temporary  storehouse  for  1,500  barrels  of  cement  was  built.  Ap- 
proximately 90  per  cent  of  the  cement  used  on  the  work  at  dams  Nos. 
1,  2,  and  3  was  unloaded  here  from  cars  and  reloaded  on  barges  for 
distribution  to  various  works. 

Below  the  dam  and  near  the  ceinter  pier  a  hole  of  considerable  size 
was  discovered  into  which  were  placed  2,643  tons  of  derrick  stone. 
Approximately  1,000  tons  of  stone  also  was  placed  along  the  upper 
guide  wall  to  give  additional  protection  against  erosion. 

About  2,000  feet  above  the  entrance  to  Lock  No.  2  Turtle  Creek 
discharges  from  the  right  bank  into  the  Monongahela  Kiver.  This 
stream  has  a  lar^e  drainage  area  and  frequently  in  high  stages  of  the 
river  puts  out  with  great  force,  making  it  dangerous  for  boats  with 
long  tows  to  enter  the  lock  from  above.  To  overcome  this  dangerous 
situation  the  guide  wall  was  extended  upstream  136  feet  across  a  deep 
hole  filled  with  silt  and  underlaid  with  a  bed  of  slag,  presenting  a 
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steep  slope  toward  the  river.  Since  it  was  not  safe  to  build  a  guide 
wall  on  this  foundation,  1,700  cubic  yards  of  material  was  dredged 
out  and  the  pit  refilled  with  3,800  cubic  yards  of  gravel  and  stone  of 
rather  course  aggregate,  forming  a  suitable  foundation,  upon  which 
was  built  a  stone-filled  timber-guide  crib  136  feet  long,  12  feet  wide, 
and  14  feet  high. 

The  filling  valve  of  the  land  lock  collapsed  and  was  repaired.  This 
was  accomplished  by  bulkheading  off  both  intake  and  discharge  tun- 
nels, and  pumping  out  the  valve  chamber.  A  new  valve  stem  was 
placed  and  the  butterfly  valve  repaired.  Recesses  to  receive  a  coffer- 
dam beam  were  cut  in  the  walls  at  the  lower  end  of  the  river  cham- 
ber; a  broken  anchor  on  the  upper  land  lock  gate  removed  and  re- 
placed with  a  new  one;  an  electric  light  pole  placed  on  the  middle 
wall;  latches  were  placed  on  the  upper  land  lock  gates;  a  sunken 
derrick  boat  at  upper  entrance  to  locks  was  raised;  mud  from  the 
gate  recesses  w;as  removed  and  300  cubic  yards  of  dredging  piled  back 
of  the  lower  guide  wall.  These,  together  with  repairs  and  renewals 
to  gates  and  machinery  were  accomplished  during  the  year. 

Lock  and  Dam  No.  3^  Elizabeth^  Pa,  {23,8  miles  above  mouth  of 
the  river) , — In  July,  1919,  the  construction  of  the  river  wall  power 
house,  which  had  been  started  some  two  years  previously  but  was 
discontinued  during  the  war,  was  resumed.  During  the  time  inter- 
vening between  the  construction  of  the  cofferdam  and  the  resumption 
of  work,  the  top  of  the  cofferdam  had  been  destroyed  by  ice  and 
water  and  had  to  be  renewed.  Upon  completion  of  the  cofferdam  the 
concrete  top  of  the  old  dam  was  removed  to  make  way  for  the  inlet 
flume  to  the  water  wheel.  During  the  same  time  a  pile  foundation 
was  driven  and  the  placing  of  concrete  following  until  the  building 
was  completed,  in  March,  1920. 

At  the  end  of  the  year  the  water  turbine,  compressors,  and  other 
machinery  and  piping  were  being  installed  and  should  be  ready  to 
operate  within  the  next  60  days.  The  power  house  required  the 
excavation  of  50  cubic  vards  of  concrete  from  the  dam,  the  driving  of 
24  round  piling  and  placing  1,000  cubic  yards  of  concrete.  Two  air 
receiving  tanl^  in  connection  with  the  installation  of  the  power 
house  were  placed  on  concrete  piers,  about  10  feet  in  height  and  con- 
taining 91  cubic  yards  of  concrete. 

In  August,  1919,  the  construction  of  a  fixed  concrete  top  on  Dam 
No.  3  was  commenced.  This,  like  the  fixed  tops  on  Dams  Nos.  1  and 
2,  was  constructed  to  replace  the  movable  tops  which  were  in  an 
unserviceable  condition.  The  type  of  top,  manner  of  construction, 
and  difficulties  resulting  from  continued  high  water  were  identical 
with  those  at  Dams  Nos.  1  and  2,  the  season's  work  being  suspended 
early  in  December.  Work  was  again  resumed  in  May  and,  after 
being  halted  by  two  periods  of  high  water,  was  completed  in  June. 
The  construction  of  this  fixed  top  necessitated  the  removal  of  670 
linear  feet  of  Chittenden  drums,  6^0  feet  of  timber  apron  containing 
120,000  feet,  board  measure,  placing  1,000  cubic  yards  of  stone  in 
cribs,  and  placing  of  approximately  5,000  cubic  yards  of  concrete. 

The  steamer  Sailor^  of  the  Vesta  Coal  Co.,  sank  in  the  inner  lock 
chamber  on  January  14,  1920,  turning  completely  over  on  its  side. 
After  the  boat  had  been  righted,  with  the  assistance  of  the  Govern- 
ment steamer  Swan^  a  cofferdam  was  placed  at  the  lower  end  of  the 
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lock  and  the  lock  pumped  out.  On  January  22,  when  the  Sailor  was 
practically  pumped  out,  the  cofferdam  gave  way,  due  to  pressure 
irom  a  rapidly  rising  pool.  In  the  accident  the  steamer  again  turned 
over  on  its  side.  The  diver's  boat  upset,  derrick  boat  sunk,  and  the 
pump  boat  and  lower  gate  were  damaged.  After  the  floating  plant 
and  debris  had  been  removed  and  the  water  had  sufficiently  sub- 
sided, a  new  .cofferdam  was  constructed  and  the  Sailor  successfully 
floated  on  February  9, 1920. 

In  addition  to  the  new  construction  work,  the  following  repairs 
were  made:  A  new  segment,  pinion,  and  brasses  were  installed  in 
gate-operating  machinery;  repairs  and  alterations  were  made  to 
steam  pipe  in  power  house  to  conform  to  inspector's  regulations ; 
the  boiler  in  power  house  was  relined ;  two  damaged  spars  were  re- 
placed by  new  ones ;  a  new  concrete  roof  was  put  on  middle  wall  of 
power  house;  and  new  bumping  plank  on  gates  of  land  chamber 
and  the  roof  of  lock-keeper's  house  was  repaired. 

During  the  winter  months  also  considerable  repair  work  was  done 
on  floating  plant,  making  it  serviceable  for  spring  operations. 

Lock  ami  Dam  No.  4,  JSorth  Charleroi^  Pa,  {ilJZ  miles  above  mouth 
of  nver), — In  July,  1919,  flashboards  were  replaced  on  dam,  and  the 
following  month  400  tons  of  rock  were  placed  above  the  dam  to 
prevent  further  scour.  The  upper  land  wall  gate  of  inside  chamber 
was  removed  and  the  old  cup,  which  had  been  cut  away,  replaced 
with  a  new  one.  This,  together  with  a  new  tension  bar  ana  gear 
wheel,  constituted  all  the  repair  work  on  the  lock  during  the  year. 

In  March,  1920,  a  repair  force  moved  two  old  buildings  to  the 
lower  end  of  the  lock  property  and  placed  them  on  a  timber  founda- 
tion. These  houses  were  tl\en  repaired  to  make  them  serviceable  as 
living  quarters  to  accommodate  employees  at  the  boat  yard.  The 
two  new  lock  houses  were  floored  and  all  millwork  placed  and 
painted,  completing  same.  The  retaining  wall  around  the  engine- 
man's  quarters,  which  had  been  broken  down  by  undermining,  was 
jacked  back  into  position  and  placed  on  a  new  footing.  The  regrad- 
ing  and  paving  of  grounds  and  concrete  esplanade  is  under  way. 
Six  hundred  square  yards  of  paving  have  been  placed,  the  work  being 
about  40  per  cent  complete. 

Loch  and  Dam  No,  5,  South  Brownsville^  Pa,  {66.7  miles  above 
month  of  river). — At  the  beginning  of  the  year  cofferdams  had  been 
placed  and  unsuccessful  attempts  made  to  pump  out  the  outer  cham- 
ber of  the  lock.  After  making  slight  repairs  to  cofferdams  and 
placing  new  bulkheads  over  valves  the  chamber  was  unwatered  and 
the  mnd  removed  from  tunnel  in  upper  miter  sill  and  forms  built  to 
raise  it  to  proper  height.  This  involved  setting  new  miter  silb  and 
placing  49.6  cubic  yards  of  concrete.  The  intermediate  gate  recesses 
were  filled  with  220  cubic  yards  of  concrete.  Four  cylindrical  valves 
were  completely  overhauled  and  casings  braced  against  concrete  to 
prevent  unequal  seating  of  the  valves.  The  cofferdams  were  then 
removed,  the  lock  cleaned  out,  new  gates  placed  at  upper  end,  and 
Inimping  plank  placed  on  both  upper  and  lower  gates,  after  which 
the  lock  was  placed  in  commission. 

The  Betwa  wickets  on  the  dam  were  raised  three  times,  each  time 
l>eing  knocked  down  by  high  water.  During  October  the  wickets 
were  removed  from  200  feet  of  the  dam,  beginning  at  the  lock,  and 
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bulkheads  placed  preparatory  to  concreting  the  fixed  top.  Nine 
hundred  and  seventy-three  cubic  yards  of  concrete  were  placed  in 
the  upper  section.  The  sheeting  on  142  feet  of  the  apron  crib  was 
removed  and  200  cubic  yards  of  stone  thrown  in  to  fill  the  cribs.  In 
this  were  placed  144  cubic  yards  of  concrete  in  order  to  cement  the 
rock  and  prevent  wash  by  high  water  before  the  apron  was  com- 
pleted.   The  fixed  top  is  15.4  per  cent  complete. 

The  river  then  froze,  making  it  impossible  to  continue  the  con- 
crete work.  Hence,  to  give  further  protection  to  the  exposed  part  of 
the  apron,  a  line  of  steel  sheet  piling  was  driven  along  the  lower  side 
of  the  dam  and  the  apron  covered  with  450  tons  of  derrick  stone. 
When  the  ice  broke  the  bulkheads  were  carried  away,  but  no  damage 
resulted  to  the  exposed  apron. 

During  low  water  in  May  and  June,  1920,  bulkheads  were  placed 
over  the  upper  intake  to  filling  valves  of  land  lock  and  the  valves 
completely  overhauled.  New  screens  were  placed  over  intake  and 
the  lock  put  in  good  shape.  New  suspension  bars  were  placed  on 
two  gates  and  minor  repaifs  made  to  lock  machinery  and  pipe  lines. 

Lock  and  Dam  No.  6^  Rices  Landing^  Pa.  {68J  miles  above  mouth 
of  river), — Flashboards  were  placed  on  crest  of  dam  in  July,  1919. 
It  was  necessary  to  repair  the»  apron  of  the  dam  during  the  winter 
when  a  number  of  sheeting  timbers  and  a  part  of  the  stone  filling 
were  washed  away.  About  150  cubic  yards  of  stone  were  placed, 
and  30  sheeting  timbers  renewed,  many  others  being  respiked.  The 
upper  guard  wall  extension,  consisting  of  a  series  of  piers  with  crib 
foundations  and  concrete  tops,  proved  inadequate  to  check  the  set 
of  the  current.  Hence  new  stone-filled  cribbing  was  placed  between 
these  piers  and  capped  with  concrete,  making  the  guard  wall  con- 
tinuous throughout  its  entire  length.  This  required  the  placing  of 
560  cubic  yards  of  crib  filling  and  280  cubic  yards  of  concrete. 

Timber  crib  core  wall  at  the  lower  end  of  the  esplanade,  which  had 
been  washed  away  during  the  previous  season,  was  rebuilt  and  the 
esplanade  back  filled  and  repaved,  250  cubic  yards  of  stone  being 
used.  The  cement  storehouse  below  the  lock  was  reroofed  and  a 
complete  set  of  underpinning  placed  to  accommodate  4,500  barrels 
of  cement,  which  was  unloaded  from  cars. 

On  January  23  to  26,  during  a  severe  freshet,  about  30  linear  feet 
of  the  lower  slope  of  the  dam  washed  away,  and  200  feet  of  the 
lower  range  log  separated  from  the  lower  courses  of  crib  timbers. 
In  this  very  critical  condition  of  the  dam  a  force  was  immediately 
set  to  work  flashboarding  the  crest,  refilling  the  crib  with  stone,  and 
repairing  the  lower  slope  with  new  sheeting.  On  the  remaining  por- 
tion of  the  dam  where  the  range  log  had  torn  loose  from  the  lower 
courses  repairs  were  made  by  means  of  chain.  These  repairs  were 
only  temporary,  and  it  is  intended  to  make  permanent  repairs  before 
another  season. 

A  number  of  new  bumping  plank  were  placed  on  upper  and  lower 
gates  as  occasion  required  and  minor  repairs  made  to  operating  ma- 
chinery. 

Lock  and  Dam  No.  7,  Martin^  Pa.  {82.7  miles  above  m>outh  of 
river) . — One  hundred  and  fifty  linear  feet  of  dam  were  flashboarded 
and  extensive  repairs  made  to  both  upper  and  lower  slope  sheeting, 
which  were  in  poor  condition  due  to  excessive  wear  by  ice  and  drift. 


Digitized  by  VjOOQIC 


RIVERS  AND   HARBORS — PITTSBURGH,  PA.,  DISTRICT.         2711 

Aboiit  200  cubic  yards  of  stone  were  placed  in  the  crib  where  the 
filling  had  gone  out,  and  the  sheeting  renewed  and  respiked.  The 
upper  face  of  the  dam  was  renewed  and  raised  15  inches.  Twenty 
feet  of  the  ice  breaker  at  the  end  of  the  upper  guard  wall  was  recon- 
structed, 300  tons  of  derrick  stone  being  used  as  crib  filling.  Three 
new  arms  were  placed  in  one  upper  gate  and  the  gate  resheeted. 
Four  hundred  and  fifty  cubic  yards  of  mud  and  drift  were  removed 
from  the  lock  chamber.  Minor  repairs  were  made  to  lock  and  dwell- 
ings. 

Lock  and  Dam  No,  5,  Point  Marian^  Pa,  {87£  miles  above  mouth 
of  river). — On  April  7,  1920,  the  crane  boat  MonongaheJu  arrived 
for  the  purpose  of  installing  a  new  lower  gate.  After  removing  the 
old  gate  a  needle  dam  was  placed  above  the  upper  gate  and  a  box 
coffer  at  the  lower  entrance  to  the  lock.  The  lock  was  then  pumped 
out,  the  lower  sill  lowered  2  feet,  new  hollow  quoins  set,  the  gate 
lecesses  deepened  to  accommodate  the  new  gates,  and  the  projections 
of  the  footing  under  the  lock  walls  removed.  The  intake  valves' 
were  renewed  and  new  screens  placed  on  same,  the  machinery  over- 
hauled, and  minor  repairs  made  to  quarters.  It  still  remains  to 
remove  the  two  cofferdams  and  hang  the  lower  gates.  The  lock  will 
be  open  to  navigation  about  July  9, 1920. 

Lock  and  Dam.  No,  9  {93£  miles  above  mouth  of  river), — Only 
minor  repairs  by  lock  force  were  inade  during  the  year. 

Lock  and  Dam,  No,  10  {102.6  miles  above  mouth  of  river) , — A  sec- 
tion of  the  lower  guide  wall  rotted  away  and  a  portion  of  the  crib 
filling  slid  into  the  river  but  did  not  close  the  channel  to  navigation. 
A  small  force  with  a  derrick  boat  was  sent  to  make  repairs.  The 
crib  filling  was  removed  and  the  crib  renewed  above  low  water  and 
refilled.    Minor  repairs  by  lock  force  were  made  during  the  year. 

Lock  and  Dam  No,  It  {105  miles  above  mouth  of  river). — Only 
minor  repairs  by  the  lock  force  were  made  during  the  year. 

Lock  and  Dam  No.  12  {109.8  miles  above  moutn  of  nver) . — A  gate 
valve  was  uncoupled  and  repaired  by  a  diver.  Minor  repairs  by  the 
lock  force  were  made  during  the  year. 

T^ock  and  Dami  No,  IS  {111.8  miles  ahove  mouth  of  rivfr.) — ^A 
washout  behind  the  lower  guide  crib  requiring  20  cubic  yards  of  stone 
to  refill  was  repaired  by  the  lock  force.  Minor  repairs  by  lock  force 
were  made  during  the  year. 

Lock  and  Dam  No.  Ij.  {116.5  mUes  above  the  mouth  of  river) . — 
During  excessive  rains  in  November,  1919,  the  toe  wall  and  paving 
below  the  abutment  were  carried  away  by  a  landslide.    At  this 

Particular  point  the  Baltimore  &  Ohio  Kailroad  passes  immediately 
ehind  the  abutment.  Back  of  their  tracks  the  hillside  is  disposed 
to  slide  when  thoroughly  saturated  with  water.  This  condition  pre- 
vails all  along  the  track  on  this  portion  of  the  river,  but  at  this 
point  was  increased  owing  to  the  lack  of  drainage  of  the  railroad 
system.  During  the  slide  the  embankment  settled  away  from  the 
tracks,  leaving  a  large  hole  which  the  railroad  company  proceeded  to 
fill  with  cinders  and  resumed  operating  trains.  No  steps  have  been 
taken  to  repave  the  embankment  below  the  abutment  or  to  rebuild  a 
new  toe  wall. 

Lock  and  Dam  No.  15  {124  miles  ahove  the  m/>uth  of  the  rvver) . — 
Only  minor  repairs  by  the  lock  force  were  made  during  the  year. 


Digitized  by 


Google 


2712        REPORT  OF  CHIEF  OF  ENGINEERS,  U.  S.  ARMY,  1920. 

Boat  yard  and  shops  near  Lock  No.  4- — Four  wooden  barges,  24: 
by  100  feet,  and  two  covered  cement  barges,  24  by  100  feet,  were  built ; 
a  tool  boat,  20  by  60  feet,  was  constructed  and  its  cabin  remodeled  for 
use  as  a  minor  repair  boat;  a  new  pump  boat,  24  by  85  feet,  was  com- 
pleted and  cabin  remodeled  for  use  as  sleeping  quarters.  There  were 
constructed  one  pair  of  wooden  lock  gates  for  the  lower  opening  of 
Lock  No.  8,  and  one  pair  of  wooden  gates  for  Lock  No.  12  were 
framed,  except  2  gate  and  2  wicket  arms.  A  needle  flat  for  Dam  Xo. 
8  and  14  wickets  for  Dam  No.  1,  Ohio  River,  were  constructed.  There 
were  also  constructed  9  skiffs  for  various  locks  and  boats,  and  2  stamp 
boxes,  2  filing  cabinets,  7  typewriter  tables^nd  43  storage  boxes  for 
the  district  office.  For  the  fixed  tops  on  Dams  Nos.  1,  2,  3,  and  5 
there  were  constructed  a  number  of  bulkheads  and  dam  forms,  and 
anchorage  bolts  and  hooks  for  holdipg  down  were  fabricated. 

The  following  repairs  were  made : 

Steamer  T.  P.  Roberts:  In  October,  repaired  fantail  and  tiller 
*arms ;  made  and  put  fastenings  on  towing  knees ;  straightened  jockey 
irons  and  rubbing  bands ;  and  repaired  doctor  and  cylinder  head.  In 
February,  straightened  4  rudder  bumpers  and  10  rudder  braces;  built 
and  hung  one  new  rudder ;  repaired  tiller  lines ;  put  new  water  gauges 
on  boiler;  made  and  installed  doctor  plunger;  calked  and  sheeted 
around  head  of  boat  and  calked  rudder  posts;  put  3  hog  chains 
through  pilot  house ;  and  repaired  steering  apparatus.  In  May,  made 
and  installed  a  new  pitman ;  repaired  broken  frames  in  hull ;  renewe  I 
side  bulkheads ;  and  made  miscellaneous  repairs  to  machinery. 

Steamer  Kitianning:  Built  storage  bin  for  vegetables,  made  minor 
repairs  to  machinery  and  tools,  and  got  out  material  for  repairing 
wheel. 

Steamer  Swan:  Made  extensive  repairs  to  wheel,  including  making 
and  placing  of  55  wheel  stirrups  f  by  20^  inches,  and  sawing,  planing, 
and  placing  of  other  necessary  wheel  material;  straightened  and 
welded  one  jockey  iron;  repaired  rudders  and  nosing;  turned  pump 
piston ;  drilled  wheel  plates ;  welded  eyes  in  jockey  irons ;  chased  left- 
hand  threads  on  eyebolts  for  tiller  lines ;  drilled  and  countersunk  rub- 
ber bands  for  guards ;  sawed  and  prepared  2  pieces  hickory  8  by  12 
inches  by  10  feet  for  fenders,  and  made  miscellaneous  repairs  to  ma- 
chinery and  tools. 

Steamer  Slackwater:  ^^vivf^^  and  planed  material,  for  wheel  re- 
pairs ;  repaired  regulating  valve  and  made  new  sash  for  cabin. 

Steamer  Natrona:  Sawed  and  planed  wheel  material  and  made  ex- 
tensive repairs  to  wheel ;  built  7  bunks  in  cabin  and  repaired  guard. 

Dredge  No.  1:  Constructed  new  A  frame;  sawed  and  milled  new 
spud  casings,  and  assisted  in  placing  same;  repaired  deck  and  ma- 
chinery; made  two  new  dipper  handles;  1  spud  16  by  16  by  40  feet, 
and  2  adjusting  straps;  forged  8  eyebolts;  and  repaired  skiff. 

Dredge  No,  S:  Got  out  materials  for  and  assisted  in  remodeling 
cabin;  repaired  boom  of  crane;  forged  rack  bolts  and  cold  shuts; 
made  spud  dogs  and  repaired  skiff. 

Derrick  boat  No.  7 :  Keflued  boiler ;  removed  broken  drum  and  put 
new  one  in  place  and  repaired  engine. 

Derrick  boat  No.  2:  Repaired  machinery;  tightened  bolts  in  stiff- 
leg  irons;  stopped  leaks  in  hull;  repaired  steam  lines  and  pressure 
pump  for  testing  boiler;  and  repaired  deck  and  cabin. 
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Derrick  boat  No,  4.:  Reflued  boiler;  reinforced  mast  with  railroad 
rails;  worked  out  and  fitted  with  new  spuds;  changed  lever  stands, 
repaired  engine  and  swinging  throttle.  This  derrick  boat  was  caught 
in  accident  when  the  cofferdam  broke  at  Lock  No.  3  in  January,  and 
thus  required  a  complete  overhauling;  the  gunwales,  headlog,  rake 
plank,  bottom  plank,  hatch  covers,  corner  bands,  chocks,  and  kevels 
were  repaired;  the  derrick  mast  was  repaired,  2  new  spuds  installed; 
the  engine  was  overhauled ;  new  friction  block  being  placed  in  drums ; 
all  drums  being  straightened;  bearings  rebabbitted,  and  extensive 
repairs  made  to  cabin,  enlarging  same  and  building  sleeping  quarters. 

Derrick  boat  No.  5:  Extensive  repairs  were  made  to  hull,  a  new 
A  frame  and  new  house  constructed  and  all  machinery  was  completely 
overhauled. 

Scraper  boat  No.  1 :  Made  extensive  repairs  to  boat  as  a  result  of 
fire  at  Lock  No.  1 ;  dismantled  and  removed  all  machinery ;  repaired 
hull,  placing  new  deck,  nosing,  and  plank  sheer,  built  and  installed 
new  mast,  stiff  legs,  and  knees;  reinforced  A  frame,  and  completely 
overhauling  all  machinery  and  painted  boat. 

Concrete  mixer  No,  IS-:  Placed  2  hog  chains  on  boat;  remodeled 
cement  storage  house  into  boiler  and  equipment  room ;  installed  elec- 
tric-light plant;  repiped  and  overhauled  all  machinery;  constructed 
tramway  and  cement  car  or  conveyor,  and  partitioned  hopper. 

Concrete  mixer  No,  17 :  Built  tower  and  installed  machinery  and 
equipment  for  operating  same. 

PUe  driver  No,  1 :  Repaired  hull  and  leads,  and  rebabbitted  engine. 

Pump  Boat  Deluge:  Dismantled  and  removed  boilers  and  all  ma- 
chinery. 

Quarter  boat  No,  1 :  Repaired  roof,  deck,  and  cabin ;  caulked  sides 
and  rakes,  and  cleaned  and  painted  same  inside  and  out. 

Crane  boat  MoTiongahela:  Rebuilt  small  flat,  repaired  skiff,  and 
made  miscellaneous  repairs  to  machinery  and  equipment. 

Flats  No8, 1  and  15:  Repaired  and  caulked  sides  and  rakes. 

Flat  No,  20:  Built  tool  house  on  same  for  tender  for  dredge  No.  2. 

Flat  No.  11 :  Remodeled  from  old  cement  boat  into  mess  boat. 

Launch  Conneaut:  Repaired  engine. 

Scows  No8  i,  2^  and  5:  Repaired  hulls  and  hoppers. 

Divers  boat :  Repaired  deck  and  cabin  and  caulked  and  painted 
same. 

A  heel-and-toe  post  for  emergency  gates  at  Lock  No.  1  was  framed. 
There  were  sawed  and  framed  materials  for  cofferdams  for  raising 
the  steamer  Sailor  at  Lock  No.  3.  A  steel  lock  gate  was  repaired.  A 
land  derrick  was  erected  at  Lock  No.  4  for  unloading  lumber.  A 
frame  for  cofferdam  for  repairs  to  Dam  No.  7  was  constructed  and 
two  caps  and  four  arms  framed  for  upper  gate  at  Lock  No.  7.  Coffer- 
dam materials  for  a  box  coffer  at  lower  end  and  needle  coffer  at  upper 
end  of  Lock  No.  8  were  prepared.  New  valves  and  screens  for  Lock 
No.  8  were  made.  Iron,  lumber,  etc.,  for  repairing  timber  dam  No.  6 
were  prepared  and  assistance  given  in  making  the  repairs.  Planed 
and  drilled  angles,  valve  legs,  etc.,  for  repairing  valves  at  Lock  No.  5. 

The  boat-yard  force  was  employed  about  20  per  cent  of  its  time  in 
receiving,  preparing  for  shipment,  and  shipping  numerous  quantities 
of  supplies  and  materials  for  the  different  locks  and  dams,  for  opera- 
tion and  repairs,  and  in  making  minor  repairs  to  floating  plant  and 
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equipment.    Also  durine:  the  year  there  were  unloaded  and  stored  73 
carloads  of  cement,  lumber,  machinery,  steel,  etc. 

Dredges  and  repair  hoaU, — ^The  steamer  Swan  was  employed  in  re- 
placing lock  gates  of  land  lock  chamber  with  emergency  gates  and 
pumping  out  valve  recesses  at  Lock  No.  1;  assisted  in  raising  the 
sunken  steamer  Sailm-  at  Lock  No.  3 ;  moved  the  gates  which  had 
been  placed  below  Lock  No.  3  to  Old  Lock  No.  3 ;  placed  flashboards ; 
assisted  in  placing  stone  in  hole  above  Dam  No.  4  and  lifted  gate  and 
repaired  cup  at  that  structure;  repaired  wickets  at  Dam  No.  5  and 
raised  wickets  at  Dams  Nos.  1,  3,  and  5;  assisted  in  placing  bulkheads 
for  fixed  tops  Dams  Nos.  1,  3,  and  5;  installed  gates  at  Ix)cks  Nos.  1 
and  5;  repaired  filling  valves  at  Locks  Nos.  2  and  5;  removed  lock 
gates  at  Lock  No.  8;  tended  dredge  No.  2;  made  inspection  trips  on 
Monongahela  and  Ohio  Rivers ;  and  pjerf  ormed  general  towing  of  sup- 
plies to  different  locks,  together  with  miscellaneous  towing.  The 
Swan  was  laid  up  for  repairs  at  Jas.  Rees  &  Sons  Co.'s  shop  from 
Juhr  23  to  30, 1919,  and  at  the  boat  yard  from  January  8  to  16, 1920. 

The  steamer  Slackwdter  was  employed  in  repairing  lock  valves; 
assisted  in  removing  and  reinstalling  lock  gates  and  replacing  them 
with  emergency  gat^s,  removing  bulkheads  from  Dam  No.  1;  dis- 
mantling lock  gates,  placing  and  removing  bulkheads  for  fixed 
tops  on  Dams  Nos.  1,  2,  3,  and  5,  placing  bumping  plank  on  lock 
gates,  depositing  stone  at  dams  to  afford  protection  from  dangerous 
scour;  and  doing  general  towing  of  supplies  to  different  locks,  to- 
gether with  miscellaneous  towing.  The  boat  was  laid  up  for  boiler 
repair  at  Jas.  Rees  &  Sons  Co.'s  shop  from  April  9  to  13, 1920. 

The  steamer  Kittanning  was  employed  after  January  31,  tending 
dredge  No.  2  at  Lock  No.  2;  tending  floating  plant  at  Lock  No.  5; 
assisting  in  repairs  to  timber  dam  No.  6 ;  cleaning  out  lock  chambers 
and  approaches  from  Dams  No.  6  to  No.  15,  made  inspection  trips 
on  the  Monongahela  and  Ohio  Rivers,  and  from  May  24  to  June 
30  tended  a  concrete-mixer  plant  at  Lock  No.  3. 

The  steamer  Natrona  was  employed  in  tending  dredge  No.  2  from 
May  6,  1920,  the  date  of  purchase  by  Government,  to  the  end  of  the 
fiscal  year. 

The  crane  boat  Monongahela  was  employed  from  July  1  to  Sep- 
tember 2, 1919,  in  building  cofferdam,  driving  sheet  piling  for  founda- 
tion of  power  house,  building  concrete  forms  and  serving  concrete 
mixer  for  river  power  house,  Lock  No.  3 ;  from  September  4  to  17, 
placing  concrete  for  fixed  top  on  Dam  No.  3 ;  from  September  18  to 
October  17,  repairing  forms  and  bulkheads;  from  October  18  to  De- 
cember 5,  building  forms,  serving  concrete-mixer  plant,  and  placing 
concrete  for  fixed  top  on  Dam  No.  2 ;  from  December  5  to  17  the 
boat  waF  idle  on  account  of  high  water ;  from  December  19  to  Janu- 
ary 14,  driving  sheet-pile  protection  on  lower  apron  of  Dam  No.  5 ; 
from  January  15  to  February  12,  assisting  in  raising  the  sunken 
steamer  Sailor  at  Lock  No.  3 ;  from  February  15  to  20,  loading  stone 
at  Maple  Glen  quarrv ;  from  February  21  to  March  10,  raising  sunken 
flat  /.  C.  S.  No.  364  at  Lock  No.  5;  from  March  11  to  April  12, 
preparing  foundation  and  building:  and  filling  crib  for  the  upper 
extension  of  guide  wall  at  Lock  No.  2;  from  April  13  to  June  29, 
coffering  and  pumping  down  lock,  lowering  miter  sill,  removing 
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hollow  quoins  and  removing  projections  from  lock  walls  at  Dam 
No.  8. 

Dredge  No.  2  was  laid  up  for  repairs  at  the  Alicia  Ways,  South 
Brownsville,  Pa.,  from  July  1  to  August  6,  after  which  it  was  em- 
oloyed  on  the  Monongahela  River  dredging  approaches  at  Locks 
rf OS.  2,  5,  6,  and  7 ;  removing  material  and  back  filling  for  extension 
of  upper  guide  walls  at  Locks  Nos.  2  and  6;  cleaning  out  lock 
chainber  at  Dam  No.  3 ;  removing  cofferdams  at  Locks  Nos.  5  and  8 ; 
and  dredging  Turtle  Creek  Bar  in  pool  No.  2,  and  Dunlap  and  Red- 
stone bars  in  pool  No.  4. 

The  following  material  was  handled  at  the  different  localities : 

Lock  No.  2:  Cubic  yards. 

Removed  bar,  lower  lock  approach 2,  600 

Excavated  for  extension  of  upper  guide  wall 1, 700 

Excavated  above  dam  for  bulkheading 400 

Refilled  for  foundation  of  guide  wall  extension 3, 800 

Removal  of  Turtle  Creek  Bar 500 

Lock  No.  3:  Cleaned  lock  chamber 500 

Lock  No.  4:  Backfill  for  esplanade 810 

Lock  No.  5: 

Removed  cofferdam , 3,000 

Cleaned  approaches 1 150 

Removal  of  Dunlap  Bar 8,300 

Removal  of  bar  opposite  Dunlap  Creek 13,  750 

Removal  of  Redstone  bar 27, 500 

Lock  No.  6: 

Excavated  for  foundation  of  upper  guard  wall 500 

Cleaned  lower  approach 6,150 

jAKk  No.  7:  Cleaned  lower  approach 720 

IxK-k  No.  8:  Filling,  banking,  and  •-emoving  cofferdam 4,810 

Maple  Glen  stone  qv/irry. — Operations  were  continued  in  removing 
stone  from  tJie  quarij  and  placing  it  upon  the  river  bank  or  into 
scows  as  required.  Thirty-five  hundred  cubic  yards  of  stone  were 
quarried  during  the  season.  As  there  were  no  adequate  quarters  for 
the  men,  the  quarry  was  closed  down  in  the  late  fall,  leavmg  a  quan- 
tity of  broken  rock  to  be  removed.  A  quarry  at  this  point  being 
expensive  owing  to  the  heavy  stripping  necessary  to  reach  good  rock 
and  the  long  incline  haul  to  the  river  bank,  the  remainder  of  the 
quarried  stone  and  the  equipment  were  removed  in  the  spring  of 
1920  and  the  quarry  abandoned. 

Miscellaneous. — "the  patrol  of  banks  to  prevent  improper  deposits 
and  encroachments,  supervision  and  inspection  of  the  work  of  sand 
dredges,  inspection  of  work  being  done  under  department  permits, 
and  examination  and  study  of  drawings  submitted  with  applications 
for  permits  were  continued. 

Twenty-two  permits  were  issued  during  the  year,  classified  as 
follows:  Ice  breakers,.  4;  intake,  1;  transmission  lines,  4;  acid 
loading  dock,  1 ;  bank  fill,  1 ;  crane  and  dock,  1 ;  pipe  lines,  2;  tipple, 
ice  breakers,  and  dredging,  1;  sand  dredge,  1;  platform  tipple,  1; 
launchways  and  derrick,  1;  derrick,  engine  house,  dredging^  and 
dumping,  1;  dredging  and  dumping,  2;  loading  dock,  auxiliary 
hoist,  dredging,  and  dumping,  1.  t-      • 

Nine  stream-gaging  stations  were  maintained  on  this  river  and 
its  tributaries  during  the  year.  All  the  above  work  was  done  by 
hired  labor. 
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CONTRACTS  IN  FORCE. 

Niiine  of  conti'actor:  Penn  Bridge  Oo. 

Amount  and  character  of  work:  $15,994;  parts  of  steel  lock  gates  for  Locks 
1,  4,  5,  and  6,  Monongahela  River,  185,786  pounds. 
Price  per  unit:  Lump  sum,  $15,994. 
Date  of  approval :  May  3,  1918. 
Date  of  beginning :  May  28,  1918. 

Date  of  expiration:  July  1,  1918.    Time  limit  waived  by  implication. 
Percentage  of  completion :  100. 

Name  of  contractor:  Steacy-Schmldt  Manufacturing  Co. 
Amount  and  character  of  work:  $23,995;   extra  ptirts  of  valves  and  lock- 
ojjerating  mrachinery  for  Locks  1,  2,  3,  4,  5,  and  6,  Monongahela  River. 
Price  per  unit :  Lumrp  sum,  $23,995. 
Date  of  approval :  May  8,  1918. 
Date  of  beginning :  June  2,  1918. 
Date  of  expiration :  July  1,  1918.' 
Percentage  of  completion :  100. 

Contractor:  Independent  Bridge  Co. 

Amount  and  character  of  work :  $34,454,  furnishing  and  delivering  steel  lock 
gMtes  for  liOck  No.  6,  Monongahela  River. 

Rates:  Forged  steel,  at  $0.30  per  jjound;  cast  steel,  $0.30  per  pound;  cast 
iron,  $0.20  per  iwnnd ;  structural  steel,  $0.11  per  pound  ;  tool  steel,  $1  per  pound ; 
phosphor  bronze,  $1  per  pound;  pii)e  and  fittings,  $0.^  per  pound. 

Date  of  aproval :  Juno  30,  1920. 

Date  of  beginning:  July  26,  1920. 

Date  of  pxpiration :  January  2,  1921. 

Completed  at  end  of  fiscal  year :  0  per  cent. 

EXPENDITURES. 

Expenditures  during  the  fiscal  year  1020. 

Locks  and  Dams  No.  1  to  15,  inclusive : 

Administration $33, 188.  43 

Operation  of  locks  and  dams 210, 474. 81 

Maintenance  and  repairs 172,437.34 

Improvements  and  reconstruction 418,934.98 

Channel    work 167, 120.  SS 

Stream  gauging,  etc 22, 625.  80 

Contingencies  41,  266.  75 


Rebuilding  lock  and  Dam  No.  4- 


1, 066,  048.  99 
4, 716.  73 


Total 1, 070,  765.  72 

Expenditures  by  fiscal  years. 

1904 $292, 149. 13 

1905 234,  070. 41 

1900 240, 625. 71 

1907 242, 365. 62 

1908 257, 349.  99 

1909 241, 174.  91 

1910 364, 663.  38 

1911 376, 302.  72 

1912 301, 480. 91 

1913 317,  404.  49 

1914 358,  661.  83 

1915 527,  445.  28 

1916 432,  400.  37 

1917 471, 173.  93 

1918 545,  521.  56 

1919 666, 144.  25 

1920 1, 070,  765.  72 


1885 $10, 091. 78 

1886 1,  008.  22 

1887 2,  293.  34 

1888 10,  800. 14 

18S9 8, 804. 10 

1890 4. 352.  43 

1891 11, 556.  57 

1892 22,  415. 15 

1893 20,  835.  54 

1894 33, 252.  75 

1895 16, 636.  71 

1896 14,  842.  79 

1897 24,  851.  71 

1898 105,  986.  72 

1899 148,  755. 13 

1900 141,  558.  90 

1901 159,  496. 37 

1902 191,  916.  23 

1903 238,  710.  05 


Total 8.116,924.84 


iTlme  limit  waived  by  implication. 
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3.  ALLEGHENY  UIVEU,  PA.— OPEN-CHANNEL  WORK. 
OPERATIONS  DURINCI  THE  FISCAL  Y1:aR. 

During  the  year  the  open  channel  l)etween  the  New  York- Penn- 
sylvania State  line  and  the  head  of  pool  No.  8,  at  Natrona,  Pa., 
continued  in  satisfactory  physical  condition  for  such  commercial 
movements  as  are  conducted  on  that  portion  of  the  stream.  No  ob- 
structive bowlders,  sna<rs,  or  bars  materially  interfering  with  naviga- 
tion occurred.  Although  considerably  deteriorated  the  low  dikes  or 
dams  at  Cornplanter  Island,  Hickory,  Tionesta,  Pithole,  and  Cowan- 
shannock  are  still  performing  their  functions.  On  the  structures 
between  the  State  line  and  Hickory,  161  miles  above  the  mouth, 
future  repairs  will  hardly  be  justified,  practically  no  traffic  remain- 
ing on  that  I'each  of  the  river.  The  low  dam  across  the  secondary 
chute  at  Nicholson  Island,  37  miles  above  the  mouth,  while  in  a  badly 
dilapidated  state,  will  be  drowned  out  entirely  by  the  pool  of  Dam 
No.  5,  now  under  construction. 

At  the  beginning  of  the  year  the  repair  work  to  Bedbank  Dike, 
05  miles  above  the  mouth  of  the  river,  was  approximately  one-half 
completed  and  the  materials  for  its  entire  completion,  except  24,0(K» 
feet  b.  m.  of  timber  and  600  drift  bolts,  were  stored  near  the 
dike.  lender  favorable  conditions  the  work  was  resumed  at  the 
beginning  of  July,  U)1J>.  Two  hundred  and  twenty-five  linear  feet 
of  leaning  rear  wall  of  dike  were  torn  out  and  rebuilt.  All  top  longi- 
tudinal timbers  and  cross  ties  being  badly  decayed  and  no  longer 
serviceable  were  removed  and  new  timbers  placed.  The  unfilled  por- 
tions of  the  dike  were  filled  with  stone  and  the  entire  top  surface 
repaved  to  a  depth  of  about  1  foot.  At  the  end  of  October  the  repairs 
were  comj^leted.  The  quantities  of  materials  placed  and  work  per- 
formed were  73,584  feet  b.  m.  of  timber,  11,000  pounds  of  drift 
bolts:  759  cubic  yards  of  riprap  and  paving  stone  transported  to 
the  dike  and  14,320  square  feet  of  paving  placed.  No  other  open- 
channel  work  was  performed. 

When  the  exceedingly  heavy  ico  gorge  at  Freeport  moved  in 
March  it  carried  with  it  for  a  distance  of  about  15  feet  the  left  pier, 
wdth  the  ends  of  the  spans  resting  thereon,  of  the  highway  bridge 
at  that  locality.  The  bridge  belongs  to  the  counties  of  Armstrong 
and  Westmoreland,  Pa.  Tne  instrument  granting  approval  for  this 
bridge  contains  a  condition  requiring  an  increase  in  height  and  width 
of  span  upon  the  extension  of  slackwater  thereto.  In  view  of  the 
important  repairs  necessary  to  the  restoration  of  the  structure  the 
Secretary  of  War  directed  the  owners'  attention  to  the  probably  early 
completion  of  Dam  No.  4,  extending  slack  water  to  the  bridge,  in  the 
event  that  they  might  take  advantage  of  the  present  condition  to 
fulfill  the  permit  requirement. 

Misvellaneous. — The  patrol  of  banks  to  prevent  improper  deposits 
and  encroachments  between  Natrona,  the  upper  end  of  slack  water, 
and  Salamanca,  N.  Y.,  supervision  and  inspection  of  work  of  sand 
dredges,  inspection  of  work  being  done  under  department  permits, 
and  examinations  and  study  of  drawing  submitted  with  applications 
for  permits  were  continued. 
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APPROPRIATIONS. 


Mar.  3,  1879 $10,000. 00 

June  14,  1S80 20,000.00 

Mar.  3, 1881 25, 000. 00 

Aug.  2,  1882 15.  000.  00 

July  5,  1884 35, 000.  00 

Au?.  5,  1880 30, 000.  00 

Aug.   11,   1888 25,000.00 

Sept.  19,  1890 20,000.00 

July  13,  18,92 25, 000. 00 

Auj:.  18,  1894 12,  500. 00 

June  3,  1896 12,500.00 

Mar.  3,  1899 15,000.00 

June    6,    1900    (allotment, 

Aug.  17,  1900) 5,000.00 

June  13,  1902 10,000.00 


June  13,  1902    (allotment, 

June  24,  1904) $5,000.00 

Mar.    3,    1909    (allotment, 

Mar.  17,  1909) 1,000.00 

June  25,  1910 5,000.00 

Mar.  4,  1913 2, 000. 00 

July  27,  1916 15, 000. 00 

July  18,  1918 5, 000. 00 

Mar.  2, 1919 8, 000. 00 

301, 000. 00 
Amount  carried  to  surplus 

fund 1, 375. 48 

Total 299, 624. 52 


4.  ALLEGHENY   RIVER,   PA.— OONSTRUCTION   OF   LOCKS   AND   DAMS. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  remained  on  hand  at  the  beginning  of  the  fiscal  year  $21,- 
424.93  for  construction  of  dam  at  Hferr  Island,  etc.,  which  is  to  be 
applied  to  the  raising  of  the  crest  of  Dam  No.  3  1^  feet  to  its  original 
elevation  of  733.  ui  order  to  secure  the  advantage  of  the  lower 
water  level  during  the  construction  of  Lock  and  Dam  No.  4  the  crest 
raising  of  Dam  No.  3  is  being  delayed  until  near  the  time  of  com- 
pletion of  the  structure  next  above  it.  In  connection  with  the  ex- 
tension of  slackwater  by  the  construction  of  Locks  and  Dams  Nos. 
4  to  8,  inclusive,  the  work  accomplished  at  the  beginning  of  the 
year  was  the  location  surveys,  including  soundings  and  bank  to- 
pography at  the  various  sites  of  the  structures,  survey  maps,  deter- 
mination of  the  ownership  of  properties,  test  borings  for  deter- 
mining the  character  of  the  river  bed,  site  drawings  and  the  detailed 
construction  drawings  and  specifications  for  Lock  and  Dam  No.  4, 
which  latter  had  also  been  submitted  for  department  approval.  Con- 
struction drawings  and  specifications  also  for  Lock  and  Dam  No.  5 
as  located  at  Grassy  Island  were  nearly  finished. 

There  being  insufficient  funds  available  for  proceeding  with  the 
construction  of  Locks  and  Dams  Nos.  6,  7,  and  8,  operations  during 
the  year  were  confined  almost  entirely  to  Nos.  4  and  5. 

Lock  and  Dam  No.  J^. — The  necessary  land  on  both  sides  of  the 
river  for  the  construction  and  operation  of  this  structure  was 
acquired  by  purchase.  The  plans  and  specifications  having  been 
approved  by  the  department,  the  work  was  advertised  for  bids  for 
the  first  general  contract  for  the  lock  walls,  dam  and  abutment,  to 
be  opened  October  3,  1919.  One  formal  bid  and  one  on  a  cost  plus 
basis  were  received.  The  former  being  55  per  cent  over  the  esti- 
mated cost  of  the  work  was  rejected.  Studies  and  preparations  for 
procuring  construction  plant  and  materials  for  performance  of  the 
work  by  hired  labor  were  then  made  with  a  view  to  doing  the  work 
by  that  method  should  a  second  effort  to  let  the  work  by  contract 
prove  unsatisfactory.  Following  the  usual  advertisement  bids  were 
opened  on  February  14,  1920,  at  which  time  two  were  received. 
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Both  being  excessively^  high  these  were  rejected.  Bids  for  construc- 
tion plant  and  materials  were  immediately  solicited  and  an  organi- 
zation formed  for  performing  the  work  by  hired  labor.  During 
the  month  of  March  materials  for  constructing  and  tracks  and 
floating  plant,  construction  machinery  etc.,  were  ordered  and  grad- 
ing for  a  side  track  near  the  abutment  of  the  dam  commenced.  At 
•this  stage  in  the  work  the  railroad  situation,  due  to  the  yardmen's 
walkout,  became  so  serious  as  to  greatly  interfere  with  building 
progress.  As  far  as  possible  articles  which  could  be  obtained  locally 
or  by  water  were  secured  in  that  manner.  By  this  method  suffi- 
cient lumber  was  procured  to  construct  a  mess  building  and  quarters 
for  the  men,  blacksmith  and  carpenter  shops,  a  storehouse  and  a 
cement  shed  capable  of  storing  about  8,500  barrels.  There  were  also 
delivered  three  locomotive  cranes,  two  derrickboats,  a  gasoline  tow- 
boat,  a  battery  of  three  boilers  for  operating  pumps,  etc.,  a  pile 
driver  and  six  new  barges,  constructed  by  the  Forest  Barge  Co.,  at 
West  Hickory,  125  miles  above  Dam  No.  4,  on  the  Allegheny  River. 
At  the  end  oi  the  year  all  of  the  temporary  buildings  had  been  com- 
pleted and  the  necessary  machinery  therein  installed;  also  about 
2,000  barrels  of  cement  received  by  water  from  the  Monongahela 
River  had  been  stored  in  the  cement  shed. 

The  greatest  delay  tolhe  work  was  experienced  in  securing  the 
delivery  of  stringers  for  the  cofferdam  surrounding  the  lock.  After 
considerable  waiting  some  material  was  secured  irom  local  lumber 
dealers  and  at  the  end  of  the  year  the  upstream  arm  of  the  coffer- 
dam was  constructed  and  about  75  per  cent  filled  and  bermed  and 
90  linear  feet  of  the  river  wall  of  the  cofferdam  partially  built.  The 
lock  foundation  being  rock  at  the  surface  of  the  river  bed  the 
dredge  boat  Kanawha  was  hired  from  the  Monongahela  &  Ohio 
Dredging  Co.,  and  transferred  to  the  work  on  June  26  to  provide 
cofferdam  filling  and  banking  and  incidentally  to  provide  a  better 
landing  for  the  receipt  and  delivery  of  cement  at  the  cement  house. 
During  April  to  June,  inclusive,  the  number  of  men  employed  varied 
from  35  to  85.  A  storm  water  and  sanitary  sewer  emptying  at  the 
rear  of  the  lock  was  diverted  by  means  of  a  48-inch  reinforced  con- 
crete sewer,  460  feet  long,  laid  in  the  bank  to  approximately  the 
downstream  end  of  the  lower  guide  wall.  Satisfactory  tentative 
arrangements  for  cement  for  this  work  have  been  made. 

Loch  and  Dam  No,  5. — The  original  location  of  this  structure  for 
which  site  drawings  had  been  approved,  was  at  the  foot  of  Grassy* 
Island.  This  location  was  regarded  as  unsatisfactory  owing  to  a 
sharp  hend  riverward  at  the  head  of  the  upper  guide  wall  and  a 
prominent  projection  of  the  left  bank  riverward  below  the  abutment. 
It  being  evident  that  no  improvement  in  the  immediate  vicinity  of 
Grassy  Island  could  be  found,  a  search  for  a  better  location  at  some 
distance  from  the  lock  was  made.  A  succession  of  sharp  bends  and 
the  presence  of  Murphys  Island  for  more  than  a  mile  above  the 
Grassy  Island  location  seemed  to  preclude  the  possibility  of  a 
better  location  in  that  direction  except  at  prohibitive  cost.  Below 
Grassy  Island  the  main  objectionable  feature  was  the  narrowness  of 
the  river  between  its  banks.  Eventually,  however,  it  was  decided 
to  locate  the  lock  and  dam  at  Schenley,  about  1  mile  below  Grassy 
Island,  and  a  short  distance  above  the  mouth  of  the  Kiskiminetas 
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River,  where  while  the  river  is  not  of  desired  width,  a  sufficient 
length  of  crest  of  dam  can  be  secured  by  setting  the  abutment  well 
in  on  the  low  bench  at  the  left  bank.  "  A  survey  of  this  site  was 
made   and   test   borings   drilled    during    September    and   October, 

1919.  The  borings  showed  a  satisfactory  shale  at  a  depth  of  about 
10  feet  below  low  water  at  the  site  of  the  land  and  guide  wall,  and 
at  a  much  greater  depth  under  the  river  lock  wall  and  dam,  prob- 
ably necessitating  a  pile  foundation  construction. 

Wans  and  specifications  for  construction  of  the  lock  under  con- 
tract were  prepared  and  advertised  for  bids  to  be  opened  April  16, 

1920.  No  bids  whatever  were  received.  Thereupon  preparations 
for  securing  an  organization,  plant  and  materials  and  for  immediate 
commencement  of  the  work  by  hired  labor  were  made.  In  May, 
sufficient  materials  for  temporary  buildings  and  tracks  had  been 
delivered  and  the  work  of  their  erection  commenced,  •  U.  S.  dredge 
iV<?.  1  was  transferred  to  the  work  on  May  8.  Considerable  difficulty 
was  experienced  in  dredging  the  initial  cut  down  to  shale  owing 
to  the  presence  of  so  large  a  percentage  of  huge  bowlders.  However, 
by  the  liberal  use  of  high  explosives  the  shale  was  reached  10  feet 
below  extreme  low  water  after  a  few  days'  effort,  and  thereafter  satis- 
factory progress  was  made.  At  the  end  of  the  year  the  foundation  ex- 
cavation for  the  lower  guide  Avail  and  about  two-thirds  of  the  land 
wall  of  the  lock  had  been  completed.  All  of  the  material  from  this 
foundation  was  cast  over  on  a  huge  berme  on  the  river  side  of  the 
lock  wall  site,  making  with  very  little  additional  labor  a  splendid 
cofferdam  for  unwatering  the  foundation  excavation.  The  buildings 
also,  except  the  main  bunkhouse  and  cement  shed,  were  completed 
and  two  small  tanks  for  a  water  supply  installed  on  the  hillside. 
In  addition  to  the  dredge,  a  derrick  boat,  pile-driver  boat  and  loco- 
motive crane  had  been  delivered  at  the  site. 

According  to  tentative  arrangements  made  it  is  believed  that 
no  serious  difficulty  will  be  experienced  in  securing  sufficient  cement 
and  other  building  materials  'for  the  prosecution  of  this  work, 
although  an  occasional  slight  delay  in  the  receipt  of  materials  being 
shipped  by  rail  is  to  be  anticipated. 

tocks  and  Dams  Nos,  6^  7,  and  8, — Site  drawings  were  completed, 
negotiations  for  the  necessary  land  for  construction  and  operations 
were  continued.  Detail  construction  plans  applying  alike  to  Locks 
and  Dams  Nos.  4  to  8,  incliusive,  were  prepared. 

APPROPRIATIONS. 
DAMS  NOS.   1  TO  3,  INCLUSIVE. 


Aug.  5,  1886 $37, 500. 00 

Aug.  11,  1888 35, 000. 00 

Sept.  19,  1890 35,000.00 

July  13,  1892 40, 000. 00 

Aug.  18,  1894 40, 000. 00 

June  3,  1806 50, 000.  00 

June  4,  1897 350,000.00 

July  1,  1808 300, 000.  00 

Mar.  3, 1901 126. 000.  00 

June  28,  1902 118,500.00 

Mar.  3,  1905   (allotment 

of  July  12,  1905) 10,000.00 


June  30,  1906 $281,226.63 

Mar.  2, 1907 235, 000. 00 

Aug.  31,  1908,  amount 
transferred  from  oper- 
ating and  care  of  Ohio 
River 5, 000. 00 

June  25,  1910 48,233.00 

Total 1,711,459.68 
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DAMS   NOS.    i   TO    S,   INCLUSIVE. 

July  25,  1912,  amended  Mar.  4,  1913 $300,000.00 

July    18,    1918 500,000.00 

Mar.  2,  1919 1,000,000.00 

1,800,000.00 

Total 3, 511, 459. 63 

Receipts  from  sales,  etc.,  $3,204.70. 


5.  OPERATING   AND  (\\RE   OK   L(KM<S   AND   DAMS,   ALI.F/MKNV 

RIVER,  PA. 

OPKRATIOXS  DI:KING  THE  FISCAL  YEAR. 

Under  severe  winter  conditions  the  Allegheny  River  closed  with 
ice  throughout  its  entire  length  in  December  and  remained  frozen 
until  the  early  part  of  March,  when  the  ice  was  carried  out  by  a  28- 
foot  rise  at  Freeport,  which  was  the  only  freshet  of  the  year.  Other- 
wise, except  that  the  rainfall  during  the  fall  of  1919  was  excessive, 
conditions  were  normal.  No  serious  damage  occurred  at  Locks  and 
Dams  Nos.  1  to  3,  inclusive,  affecting  the  pools  or  the  operation  of 
the  locks.  The  guard  cribs  above  the  river  walls  at  Locks  2  and  3 
and  the  abutment  crib  above  the  crest  level  of  Dam  No.  3  had  become 
badly  decayed  due  to  age.  The  ice  gorge  in  March  having  been  the 
most  severe  since  the  construction  of  these  dams,  caused  considerable 
injury  to  the  upstream  ends  of  the  guard  walls  and  tore  away  the 
river  face  of  the  Dam  No.  3  abutment  crib.  At  the  end  of  the  year 
their  repair,  however,  was  well  under  way. 

Since  the  completion  and  placing  in  commission  of  Locks  and  Dams 
Nos.  2  to  4,  inclusive,  Ohio  Kiver,  in  1907-8,  nearly  all  of  the  gravel 
and  sand  diggers  at  Pittsburgh  have  been  operating  in  Ohio  River 
pools  Nos.  2  and  4.  In  the  spring  of  1920  the  larger  number  of  the 
diggers  resumed  operations  m  pool  No.  2,  Allegheny  River,  thus 
greatly  increasing  the  commercial  movements  of  sand  and  gravel 
through  Locks  Nos.  1  and  2. 

During  the  past  year  several  coal  companies  have  given  notice  of 
their  intention  to  ship  coal  by  water  out  of  the  Allegheny  River  dur- 
ing the  latter  part  of  the  season  of  1920  or  in  the  spring"  of  1921.  Due 
to  the  unsatisfactory  rail  conditions  the  Diamond  Coal  &  Coke  Co. 
made  its  first  water  shipment  of  coal  from  its  Oalnnont  mine,  immedi- 
ately below  Lock  No.  3,  on  May  20,  and  continued  to  ship  by  water 
from  that  mine  until  the  close  of  the  year.  The  Duquesne  Light  Co. 
also  is  hastily  preparing  a  temporarj-  landing  and  tipple  about  1^ 
miles  below  Lock  No.  3  for  the  early  shipment  of  coal  to  its  power 
plant  on  Brunot  Island,  in  pool  No.  1,  Ohio  River.  The  Consumers' 
Mining  Co.^  a  subsidiary  of  the  LaBelle  Iron  Works,  Steubenville, 
Ohio,  is  also  acquiring  a  steamboat  and  barges  and  constructing  a 
tipple  and  landing  at  Harmarville,  about  five  miles  above  Dam  No.  2, 
for  the  shipment  of  coal  to  its  Steubenville  plant  as  soon  as*  practi- 
cable, and  the  Crucible  Fuel  Co.,  a  subsidiary  of  the  Crucible  Steel 
Co.,  is  preparing  for  water  shipments  in  the  spring  of  1921  from  its 
mine  located  about  1  mile  above  Dam  No.  3  to  its  mills  in  pool  No. 
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1,  Allegheny  River,  and  at  Midland,  Pa.,  in  pool  No.  7,  Ohio  River. 
Other  coal  companies  located  farther  up  the  Allegheny  River  are 
anxiously  awaiting  the  completion  of  Locks  and  Dams  Nos.  4  and  5, 
which  will  enable  them  to  ship  b}'  water  on  the  Allegheny. 

The  navigation  of  the  Allegheny  River  with  large  fleets  of  deep- 
laden  vessels  has  rendered  necessary  additional  dredging  at  14-mile 
Island  in  pool  No.  2  and  6-mile  Island,  immediately  below  Lock  No.  2, 
in  pool  No.  1.  Soundings  taken  on  these  reaches  of  the  river  de- 
veloped an  insufficient  depth  for  barges  drawing  7^  to  8  feet  at 
14-mile  Island,  and  although  deep  enough  at  6-mile  Island  the  width 
of  the  channel,  especially  when  movable  dam  No.  1  is  not  in  raised 
position,  is  insufficient.  In  May  U.  S.  dredge  No.  1  with  the  steamer 
T,  P,  RobevU  acting  as  tender  removed  9,200  cubic  yards  of  gravel 
from  the  channel  above  the  Sharpsburg  bridge  and  was  then  trans- 
ferred on  a  short  rise  affording  sufficient  depth  to  the  site  of  Lock 
No.  5  at  Schenley  to  excavate  the  foundation  for  the  land  and  guide 
walls  of  the  lock  and  to  construct  a  cofferdam.  After  considerable 
difficulty  the  dredge  Northern  was  employed  on  June  25  to  resume 
channel  dredging  at  6-mile  Island.  At  the  close  of  the  year  this 
dredge  had  removed  some  small  objectionable  bars  at  the  lower  end 
of  the  6-mile  Island  Chute  and  was  then  employed  on  a  cast  over 
cut  along  the  left  of  the  channel  a  short  distance  below  the  lower 
guide  wall  at  Lock  No.  2. 

The  large  electric  power-generating  plants  of  the  West  Penn 
Power  Co.,  at  Springdale,  above  Dam  No.  3,  and  of  the  Duquesne 
Light  Co.,  immediately  below  Springdale,  and  approximately  1^ 
miles  below  Dam  No.  3,  were  nearing  completion  at  the  end  ox  the 
year. 

With  the  decided  increase  in  commercial  movements  on  the  lower 
Allegheny  during  the  spring  and  summer  of  1920,  the  necessity  for 
the  early  modification  of  the  low,  narrow  span  bridges  at  Pittsburgh, 
in  compliance  with  the  order  of  the  Secretary  of  War,  is  becoming 
more  apparent.  At  the  close  of  the  year  the  Baltimore  &  Ohio 
Railroad  Co,  was  progressing  satisfactorily  with  the  reconstruction 
of  its  bridge  over  the  Allegheny  River  at  Herr  Island.  The  county 
of  Allegheny,  however,  had  made  no  actual  progress  on  the  proposed 
new  structure  to  replace  the  especially  objectionable  bridge  at  43d 
Street,  Pittsburgh. 

Lock  and  Dam  No,  1, — No  repairs  of  importance  were  required  at 
tWs  structure.  Two  horse  boxes  and  five  unserviceable  horses,  props, 
ami  wickets  were  removed  and  replaced  by  serviceable  parts.  Three 
horses,  props,  and  wickets  were  recovered  below  the  dam  and  two 
unserviceable  horses  reriveted.  New  sheathing  was  placed  on  the 
lower  lock  gate  and  all  decayed  wood  on  the  lock  gates  repaired,  A 
new  gate  spar  was  made  and  installed  and  other  spars  repaired.    De- 

!)osits  were  removed  from  within  the  lock  chamber  and  in  the  upper 
ock  approach.  New  decks  were  constructed  on  the  maneuver  Doat 
and  needle  flats.  Worn-out  screens  and  operating  gearing  on  bear- 
trap  piers  were  renewed.  The  operation  of  the  movable  dam  during 
the  wiyter  necessitated  the  breaking  of  the  ice  in  the  pool  at  fre- 
quent intervals.  A  derelict  railroad  box  car  lodged  against  the 
wickets  of  the  dam  and  was  dismantled  and  removed  by  the  lock 
force.    On  November  6  an  Iron  City  Sand  Company  flat  stranded  and 
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sank  on  the  head  of  a  beartrap  pier.  Abandoned  by  the  owner,  it  was 
removed  by  the  operating  force.  On  February  27  the  steamer  Mid' 
land  sank  a  barge  of  coal  in  the  lock  which  was  removed  by  the 
owner,  the  Crucible  Fuel  Co.,  on  the  following  day. 

The  following  table  shows  the  maneuvers  of  movable  dam  No.  1 
during  the  year : 


Raised. 


Lowered. 


Up  at  beginning  of  year . 

Oct.  21, 1919 

Nov.9, 1919 

Dec.  23, 1919 

Jan.31,1920 

Feb.  29, 1920 

Apr.  1,1920 

May  6, 1920 

June  22, 1920 


Oct.  16, 1919 

Nov.  1,1919 

Nov.  28. 1919 

Jan.  1,1920 

Feb.  21, 1920 

Mar.  5, 1920 

Apr.  17, 1920 

Juno  17, 1920 

Up  at  end  of  year. 


Total. 


Days  up. 


106 
10 
17 

9 
21 

6 
17 
42 

8 


237 


Lock  and  Dam.  No.  2. — At  the  beginning  of  the  year  all  of  the 
substructure  cribwork  in  the  280- foot  opening  in  the  dam  was  in 
place.  A  70-linear  foot  section  of  concrete  base  to  the  elevation  of 
the  apron  of  the  dam  and  within  9  feet  of  its  crest  level  had  been  con- 
structed and  a  stone  bulkhead  placed  for  a  second  80-foot  section  of 
base  concrete.  The  base  concrete  to  the  elevation  of  the  apron  of 
the  dam  was  completed  on  July  26  and  the  placing  of  monoliths  to 
the  crest  elevation  commenced  on  the  28th.  On  August  7,  the  open- 
ing was  closed  to  the  crest  level  of  the  dam  and  the  pool  restored  to 
its  full  height.  During  the  last  seven  days,  seven  30-foot  monoliths 
were. placed.  The  quantitv  of  concrete  involved  in  making  the 
closure  was  2,579  cubic  yards.  Before  completing  the  closure  it  was 
discovered  that  a  hole  immediately  below  the  temporary  stone  dam 
constructed  above  the  opening  in  Dam  No.  2  by  the  city  of  Pitts- 
burgh existed  to  a  depth  of  65  feet  below  the  crest  of  the  dam.  In 
back  filling  the  dam  after  its  completion  this  hole  was  practically 
filled  with  gravel  excavated  in  pool  No.  2  by  dredge  No,  1.  Two 
thousand  one  hundred  and  fifty  tons  of  large  derrick  stone  were  placed 
along  the  lower  side  of  the  apron  of  the  dam,  into  the  interstices  of 
which  a  considerable  quantity  of  gravel  was  deposited.  All  of  the 
work,  including  riprap  back  filling  and  filling  oi  gravel  underneath 
the  dam  through  the  holes  left  in  the  lower  slope  for  the  purpose, 
were  completed  on  September  14.  During  the  year  the  quantities  of 
materials  placed  were  concrete  2,579  cubic  yards;  derrick  stone  2,750 
tons,  gravel  filling  51,800  cubic  yards.  Materials  remaining  from 
the  repair  of  this  structure — lumber,  piles,  bolts,  cement,  etc. — were 
taken  to  Dam  No.  4  for  construction  use. 

The  lock  was  kept  in  operation  during  the  entire  year.  The  recon- 
structed dam  withstood  the  heavy  ice  gorge  of  March  and  its  accom- 
panying freshet  without  noticeable  change.  About  20  large  holes 
and  a  large  number  of  small  abrasions  in  the  chamber  face  of  the 
concrete  lock  walls  and  on  the  lower  slope  of  the  dam  were  repaired. 
The  ice  gorge  in  March  destroyed  40  linear  feet  of  decayed  cribwork 
at  the  upper  end  of  guide  crib.  This  was  repaired  in  May  by  the 
Ohio  River  repair  force.  A  broken  gate  strap  was  repaired.  To 
increase  the  navigable  depth  in  pool  No.  2,  especially  at  14-mile 
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Island,  20-inch  flashboards  were  placed  on  the  crest  of  the  dam  in 
the  early  part  of  June.  These,  however,  were  almost  immediately 
destroyed  by  an  18-foot  rise  out  of  the  Allegheny. 

Lock  and  Dam  No.  3, — Except  while  pools  2  and  3  were  closed 
with  ice  from  December,  1919,  until  the  early  part  of  March,  1920, 
the  lock  was  kept  constantly  in  operation.  The  ice  gorge  in  March 
was  the  heaviest  since  the  completion  of  the  dam  in  1^4.  It  slightly 
injured  the  upper  end  of  the  guard  crib  at  the  lock  and  destroyed  the 
decayed  timber  face  of  the  abutment  crib  above  the  crest  level  of  the 
dam!  This  crib  is  203  feet  long  by  12  feet  wide  by  16  feet  in  height- 
No  serious  injury  to  the  dam  occurred,  although  badly  worn  deck 
timbers  were  removed  in  several  places.  At  the  close  of  the  year  the 
water  had  not  fallen  sufficiently  to  properly  repair  the  slope  of  the 
dam,  althourfi  the  reconstruction  or  the  abutment  crib  was  nearly 
completed.  The  work  was  performed  by  the  Ohio  River  repair  force, 
the  materials  being  furnished  largely  from  Dam  No.  2  and  the  Ohio 
River.  During  the  summer  of  1919  flashboards  20  inches  in  height 
were  maintained  on  the  dam  to  increase  the  navigfible  depth  in  the 
pool.  One  range  timber,  four  slope-deck  timbers,  and  four  apron- 
deck  timbers  were  replaced  and  100  new  drift  bolts  driven  into  deck 
timbers  of  dam  and  500  projecting  drift  bolts  driven  down.  Ap- 
proximately 100  cubic  yards  of  stone  apron  filling  placed  in  1918 
were  removed  and  replaced  with  concrete.  Two  hundred  and  eighty 
cubic  yards  of  large  derrick  stone  were  placed  along  the  downstream 
side  of  the  dam.  Owing  to  the  dilapidated  condition  of  the  abutment 
crib,  four  1-inch  anchor  rods  were  placed  across  the  crib  in  August, 
1919,  and  20  cubic  yards  of  heavy  slag  filled  into  the  crib.  Tnree 
hundred  cubic  yards  of  gravel  and  mud  deposits  were  removed  from 
the  lock  chamber  and  700  cubic  yards  from  the  upper  approach  to 
the  lock.  Small  holes  and  abrasions  in  the  chamber  faces  of  the  lock 
walls  were  repaired.  Four  sheeting  timbers  were  placed  on  the 
lower  lock  gate.  Cement  floors  were  constructed  in  the  basements  of 
lock  houses.  In  the  early  part  of  June  flashboards  20  inches  in  height 
were  placed  on  the  crest  of  dam  to  increase  the  navigable  depth  in 
the  pool. 

Miscellaneous, — The  patrol  of  banks  to  prevent  improper  deposits 
and  encroachments,  maintenance  of  harbor-line  markings,  super- 
vision and  inspection  of  work  of  sand  dredges,  inspection  of  work 
being  done  under  department  permits,  and  examination  and  study  of 
drawings  submitted  with  applications  for  permits  were  continued. 
Nine  permits  were  issued  during  the  year,  classified  as  follows:  In- 
take, 1;  dock,  1:  ice  breakers,  1;  sand  dredge,  1;  drag-line  cableway,' 
1 :  dredge  and  dump,  1 ;  transmission  lines,  2;  coal  chute  and  piles,  1. 

CONTRACTS  IN  FORCE. 

Name  of  contractor:  Dravo  Contracting  Co. 

Character  of  work :  Reconstruction  of  approximately  300  feet  of  Dam  No.  2, 
Allejrheny  River. 

Date  of  contract :  September  30,  1918. 

Date  of  approval  (authorized)  :  September  24,  1918. 

Date  fixed  for  commencement :  September  30,  1918. 

Date  fixed  for  completion :  Indefinite. 

Unit  price:  Rent  of  plant  iier  calendar  day,  derrick  boat  No,  7,  $88;  concrete- 
mixer boats,  each  $88 ;  other  derrick  boats,  each  $63 ;  pile-driving  boats,  each 
$30;  flats,  each  $15;  orange-peel  and  clamshell  buckets,  etc.,  $3.60;  steam  pile 
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hammers,  each  $3.50 ;  scale  boxes,  each  $1 ;  dump  buckets,  each  $1 ;  false  pile 
driving  leads,  each  $4;  hoisting  engines,  each  $6;  swinging  engines,  each  $3; 
boilers,  each  $5;  pumps,  each  $3.  (Plant  operated  in  excess  of  12  hours  per 
calendar  day,  A  of  rental  rate  per  calendar  day  for  each  hour  operated  in 
excess  of  12.) 

Labor:  Reimbursement  of  actual  net  expenditures  in  addition  to  fees  as  fol- 
lows— for  each  hour  of  work  performed  by  the  following  classes  of  employees — 
baborers,  cooks,  fireman,  watchmen,  handy  men,  14  cents;  labor  foreman,  car- 
penters, enginemen,  cement  finishers,  mechanics,  19  cents;  carpenter  foreman, 
master  mechanics,  assistant  superintendents,  24  cents. 

For  each  month's  work  each  of  the  following  classes  of  employees :  Superln- 
tend^its,  $100 ;  labor  agents,  $50 ;  timekeepers,  $42 ;  clerks,  $35. 

Transportation,  machinery,  equipment,  supplies,  expenses,  etc.:  Reimburse- 
ment of  actual  net  expenditures  in  addition  to  fee  of  10  per  cent  of  such  actual 
net  expenditures. 

Percentage  of  completion  :  100. 

EXPENDIXURES. 

Expenditures  during  the  fiscal  year  1920. 

Administration $10, 421. 88 

Operation  of  locks  and  dams 31, 830.  70 

Maintenance  and  repairs 14, 582. 02 

Improvement  and  reconstruction , 88, 305. 43 

Channel    work 11, 670. 43 

Stream  gauging 803. 35 


Total 157, 613.  81 

Expenditures  by  fiscal  years. 


1903 $5, 233. 62 

1904 16,  2Q4. 93 

1905 27,  235.  94 

1906 26. 462. 52 

1907 82, 998. 35 

1908 61, 574.  93 

1909 37, 839.  51 

1910 46, 639.  83 

1911 30, 874.  84 

1912 : 34, 100.  58 


1913 $41, 475.  28 

1914 43, 331. 55 

1915 33, 874.  79 

1916 42, 991. 99 

1917 38, 615.  81 

1918 74, 309. 14 

1919 827,  311.  61 

1920 157,  613.  81 


Total 1. 128. 689.  03 


6.  OHIO  RIVER  ABOVE  STEUBENVILLB,  OHIO. 

For  reports  on  locks  and  dams  at  Emsworth,  Pa.,  and  Nos.  7,  9,  and 
10,  and  operating  and  care  of  Locks  and  Dams  Nos.  1  to  10,  Ohio 
River,  see  reports  on  improvement  of  Ohio  River  by  the  construction 
of  locks  and  dams  and  operating  and  care  of  locks  and  dams,  Ohio 
River. 

7.  HARBOR  AT  PITTSBURGH.  PA. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Maintenance, — The  channels  in  the  harbor  were  in  good  condition 
during  the  year.  Conditions  for  handling  of  craft  were  improved 
by  the  removal  of  material  as  follows : 

By  the  United  States :  Cubic  yards. 

Waste  material  bar  at  Turtle  Creek  removed  and  deposited  above 
Dam  No.  2,  Monongahela  River 5, 500 

Stone  foundations  of  Pine  Run  and  Rock  Run  tipples,  and  ice 
breakers  opposite  Glassport,  Pa.,  removed  and  used  to  fill  guide 
crib.  Lock  No.  2,  Monongahela  River 800 
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By  private  parties : 

Sand  and  gravel 498, 750 

Waste  material  removed  from  landings  and  deposited  In  deep  water 

opposite  Glassport,  Pa.,  Monongahela  River 30, 000 

Waste  material  removed  from  landings  and  deposited  in  deep  water 

above  Becks  Run,  Monongahela  River 30, 000 

Waste  material  removed  from  landings  and  deposited  in  deep  water 

opposite  Diiquesne,  Pa.,  Monongahela  River 2, 000 

Waste  material  removed  from  bars  at  Duquesne,  Pa.,  Monongahela 

River,  and  taken  away  In  cars 8,000 


Total 575,050 

Inspection. — River  and  banlt  patrol  was  continued  throughout  the 
year  to  prevent  improper  deposits,  and  examinations  were  made  of 
work  on  banks  to  prevent  encroachments  beyond  the  harbor  lines. 
The  supervision  of  the  work  of  sand  dredges  was  continued.  Eight 
dredges,  owned  by  three  companies,  were  operated  under  department 
permits.  In  a  number  of  cases  it  was  necessary  to  require  the  dredge 
owners  to  remove  wash  piles  which  were  left  in  the  river  in  violation 
of  the  conditions  of  the  permit.  The  ultimate  effect  of  work  of  the 
sand  dredges  is  such  that  channel  conditions  are  materially  improved. 
Examinations  were  made  of  work  being  done  under  department 
permits. 

The  steamer  Kittanning  was  used  on  inspection  and  survey  work 
and  also  for  towing  purposes. 

In  compliance  with  the  requests  of  district  engineers,  3,069  tons 
of  iron,  steel,  etc.,  fabricated  in  the  Pittsburgh  district  were  in- 
spected for  the  Wheeling,  Cincinnati,  first  and  second  districts, 
Louisville,  Vicksburg,  Galveston,  and  Detroit  districts  by  employees 
of  this  office. 

Permits. — Examination  and  study  of  drawings  submitted  with 
applications  for  permits  were  continued.  The  following  permits 
were  granted  during  the  year,  classified  as  follows:  False  work,  1; 
launchways,  2;  pump  station,  1;  intake,  wells,  and  pump  house,  2; 
intake,  1;  pile  fender,  1;  dredging  and  dumping,  3;  transmission 
line,  1;  pump  house,  dredging,  and  dumping,  1;  wharf  extension, 
ice  breakers,  dredging,  and  dumping,  1;  pump  well,  1. 

Local  surveys^  soundin^s^  and  maintenance  of  harbor-line  marks. — 
In  this  district  supervision  is  exercised  over  harbor  lines  on  both 
banks  of  the  river,  as  follows :  Allegheny  River,  24  miles ;  Mononga- 
hela River,  69  miles ;  and  Ohio  River,  28  miles ;  a  total  of  121  miles, 
of  which  27  miles  are  in  the  Pittsburgh  Harbor. 

Soundings  were  made  at  several  landings  and  tipples  where  scrap- 
ing had  been  done  by  permission  of  the  district  engineer. 

APPROPRIATIONS. 


Mnr.  3/1899 $110,062.90 

June  13.  1902 10, 000. 00 

June  13,  1902   (allotment 

June  14,  1904) 5,000.00 

Mar.  3,  1905 10,000.00 

Mnr.  2,  1907 10,000.00 

Mar.    3,    1909    (allotment 

Mar.  17,  1909 4, 000.  00 

June  25,  1910 5, 000. 00 

Feb.  27,  1911 5,000.00 

July  25.  1912 5, 000.  00 


Mar.  4,  1913 $5, 000. 00 

Oct.    2,    1914    (allotment 

Oct.  7,  1914) 2,500.00 

Mar.   4,    1915    (allotment 

Apr  1,  1915) 7,500.00 

July  27,  1916 2, 500. 00 

Aug.  8,  1917 5.000.00 

July  18,  1918 6,000.00 


Total 193, 162. 90 

Receipts  from  sales,  etc.,  ^112.75. 
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FOR  DESCRIPTION  OF  IMPBOVKMENTS   IN  THIS  DISTRICT  SEE  PAGES    IIUM   TO   1373. 


1.  MOVABLE  DAMS  IN  OHIO  RIVER  BETWEEN  STEUBENVILLE,  OHIO 

AND  THE  MOUTH  OF  THREE  MILE  CREEK,  4  MILES  NORTH  OF 
HUNTINGTON,  W.  VA. 

For  report  on  Locks  and  Dams  Nos.  14,  16,  17,  21-25,  and  27,  Ohio 
River,  see  report  on  improvement  of  Ohio  River  by  construction  of 
locks  and  dams. 

2.  OPERATING  AND  CARE  OF  LOCKS  AND  DAMS  NOS.  11-22,  24,  AND  26, 

OHIO  RIVER, 

For  report  on  operating  and  care  of  Locks  and  Dams  Nos.  11-22, 
24,  and  26,  Ohio  River,  see  report  on  Operating  and  Care  of  Looks 
and  Dams  on  Ohio  River. 

3.  OI»ERATING  AND  (VVRE  OF  LOCKS  AND  DAMS  ON  LITTLE  KANAWHA 

RIVER,  W.  VA. 

OPERATIONS  DIRIXG  THi:  FISCAL  YKAR. 

In  addition  to  the  reguhir  routine  work  of  operating  the  locks  and 
caring  for  the  public  property,  the  following  repairs  and  improve- 
ments were  made : 

Lock  No,  1. — Some  of  the  upper  timbers  and  stone  filling  in  lower 
guide  crib  of  lock  were  replaced.  About  100  cubic  yards  of  deposit 
were  removed  from  the  lock  chamber.  The  irons  and  timbei-s  for  new 
lower  gates  for  lock  were  purchased  and  delivered,  and  construction 
of  gates  50  per  cent  completed  at  end  of  fiscal  year.  Drawing  was 
prepared  for  replacing  the  lower  guide  crib  of  lock  from  top  to 
below  normal  pool  with  the  hollow  concrete  wall. 
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Lock  No.  2. — About  5,000  cubic  yards  of  deposit  and  stone  were 
removed  from  upper  entrance  to  lock,  and  about  50  yards  of  deposit 
removed  from  the  lock  chamber.  New  floor  was  laid  for  porch  to 
dwelling.  Drawing  was  prepared  for  replacing  the  lower  guide  crib 
of  lock  from  top  to  below  normal  pool  with  a  hollow  concrete  wall. 

Lock  No,  S. — A  1^-inch  pipe  line  was  laid  across  the  river  about 
2(J0  feet  above  the  lock  for  supplying  natural  gas  for  the  office  and 
dwelling.  About  30- cubic  yards  of  deposit  were  removed  from  the 
lock  chamber.  Some  of  the  upper  timbers  and  stone  filling  in  upi>er 
guide  crib  of  lock  were  replaced. 

Lock  No,  4- — About  20  cubic  yards  of  deposit  were  removed  from 
the  lock  chamber.  The  irons  and  timbers  for  new  lower  gates  for 
lock  were  purchased  and  delivered,  and  construction  of  gates  about 
50  per  cent  completed  at  end  of  fiscal  year.  Drawing  was  prepared 
for  replacing  the  lower  guide  crib  from  top  to  below  normal  pool 
with  a  hollow  concrete  wall. 

Lock  No.  5. — The  pins  by  which  the  shaft  is  fastened  to  blade  in 
emptying  valve  ip  river  wall  of  lock  were  replaced.  About  20 
cubic  yards  of  stone  were  removed  from  lower  entrance  to  lock. 
The  inside  woodwork  of  the  dwellings  was  painted. 

Channel. — The  following  number  of  snags,  consisting  of  logs, 
trees,  bowlders,  etc.,  were  removed  from  the  chaiinel : 

Betwetm  mouth  of  liver  and  Lock  No.  1 8 

Between  Locks  Nos.  1  and  2 39 

Betw(H?n  I^cks  Nos.  2  and  ;J 44 

Between  I^ocks  Nos.  3  and  4 17 

Between  Locks  No.«<.  4  and  5 33 

Between  Look  No.  5  and  head  of  slackwater  improvement  at  (Veston 21 

Lockages. 

The  following  lockages  were  made  during  the  calendar  year  ending 
December  31,  1919 : 


Boats,  steam  and  gasoline 

Barges  and  flats 

Rafts  and  other  craft 

Total 

Number  of  lockages 


962 

888 
667 


Lock  No.— 


2,517 
1,876  ■ 


863  896 

871  783 

601  474 


2,336 

1,651  ' 


2,153 
1,467 


785  2,167 
789  1,072 
321  248 


1,875  I      3,487 
1,535  I      2,642 


Suspcfisions  of  navigation  through  the  locks  during  the  calendar  year  ending 

Dec.  SI,  1919. 


Lock  No. 


Causes  of  suspensions. 


Ice. 

High  water. 

Repairs. 
2>ir».  hn. 

Total. 

Jy«.  hrs. 
10    18 

Djf9.  hn. 

6  6 
13      3 

5      6 
13    17 

7  14 

Dya.  hn. 
17     0 

11      0 

24      3 

13      0 

18      6 

12      0 

25    17 

12      0 

0    2k 

19  m 
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Amounts  expended  under  allotments  from  acts  of  July  5,  1884,  and  Mar,  S,  1909, 

Prior  to  1903  (see  p.  327,  H.  Doc.  No.  421,  57th  Cong.,  2d  sess.) $29, 426. 38 

Fiscal  year  ending  June  30— 

1903 2, 083. 97 

1904 3, 385. 05 

1905 3, 792. 06 

1906 4, 217. 40 

1907 7, 950. 67 

1908 11. 442. 43 

1909 - 10. 338. 43 

1910 8, 040. 03 

1911 11, 069. 06 

1912 9, 778. 38 

1013 14, 546. 86 

1914 15,  314. 35 

1915 11, 908. 90 

1916 10, 056. 80 

1917 19, 156.  67 

1918 15, 312. 08 

1919 1 12, 753.  45 

1920 20, 774. 31 

Total 221, 347. 28 

Summary  of  expenditures  for  operating  and  care  of  locks  and  dams  on  Little 
Kanawha  River,  W,  Ya.,  for  the  fiscal  year  ending  June  SO,  1920. 

Items  of  approved  project  for  fiscal  year  ending  June  30, 1920 : 

1.  Administration,  district  office $1, 739. 77 

2.  Operation  of  locks  and  dams,  etc 8, 584. 20 

3.  Maintenance  and  repairs,  etc 817.20 

4.  Improvements  and  reconstruction,  etc 7, 830.  42 

5.  Channel  worlc 1,348.59 

6.  Special  work 187.00 

7.  Contingencies 266. 63 

Total 20,  774. 31 


CJONTRACTS^IN  TORCE. 
LOCKS   NOS.    1    AND   4. 

Contractor :   Penn  Bridge  Co. 

Amount  and  character  of  work :   $6,252,  furnishing  and  delivering  structural 
steel,  forgings,  castings,  etc. 
Date  of  approval :  July  25,  1919. 
Date  of  beginning :   August  19,  1919. 

Date  of  expiration :  December  27, 1919— time  limit  waived,  B.  D.  122255/37. 
Completed  at  end  of  fiscal  year :  100  per  cent. 


4.  OPERATING  AND  CARE  OP  LOCKS  AND  DAMS  ON  KANAWHA  RIVER, 

W.  VA. 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

In  addition  to  the  usual  work  of  operating  the  locks  and  dams  and 
maintenance  of  all  structures,  plant,  etc.,  the  following  repairs  and 
improvements  were  made  by  the  regularly  employed  forces  assisted 
by  hired  labor  with  Government  plant: 
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Goverxmsnt  telephone  line. — ^The  line  was  satisfactorily  main- 
tained. One  hundred  and  seventy-six  new  concrete  telephone  poles 
were  made  and  one  hundred  and  two  were  distributed  and  set  along 
the  liile.    About  20  miles  of  new  wire  was  strung. 

Lock  No.  2. — All  dwelling  houses,  oflSce,  shop,  and  outbuildings 
were  repainted,  and  new  roofs  put  on  office  and  shop. 

Lock  No.  3. — ^The  old  lower-lock  gates  which  had  become  unsafe 
from  decay  were  taken  down  and  new  gates  erected ;  also,  new  miter 
sills  for  these  gates  were  placed. 

Lock  No.  4. — ^The  dam  was  repaired  by  replacing  with  new  parts 
one  worn-out  weir  wicket  and  two  broken  pass  horse  boxes. 

Lock  No.  6. — The  dam  was  repaired  by  replacing  with  new  parts 
three  pass  and  one  weir  horse  boxes  which  were  broken.  New  roofs 
were  put  on  the  shop  and  four  outbuildings. 

Lock  No.  6. — A  new  roof  was  put  on  one  of  the  dwelling  houses. 

Lock  No.  7. — ^The  dam  was  repaired  by  removing  28  worn-out  steel 
pass  trestles  and  replacing  them  with  new  ones. 

Lock  No.  8. — ^The  dam  was  repaired  by  replacing  80  old  worn-out 
pass  wickets  with  new  ones,  and  5  worn  weir  horses  with  horses  that 
had  been  repaired. 

Lock  No.  9. — Eight  badly  worn  weir  horses  were  removed  from  the 
dam  and  replaced  with  four  old  extras  and  four  that  had  been  re- 
paired. All  dwelling  houses,  office,  shop,  and  outbuildings  were 
given  two  coats  ofpaint. 

Lock  No.  10. — The  dam  was  repaired  by  removing  one  bent  and 
broken  pass  trestle  and  replacing  it  with  good  one.  The  small 
service  boat  was  repaired. 

Lock  No.  11. — ^Three  dwelling  houses,  with  outbuildings,  were 
painted  and  30  rooms  papered. 

Carpenter  force. — This  force  was  employed  on  constructing  and 
erecting  new  lower  lock  gates  for  Lock  No.  3,  new  wickets  for  Dam 
No.  8,  and  making  repairs  to  buildings  and  floating  plant. 

U.  S.  towboat  ^'James  RumseyJ'^ — The  towboat  James  Rumsey  was 
employed  tending  dredge  Addison^  delivering  material  and  supplies 
to  the  locks,  and  conveying  inspection  parties  on  several  occasions. 
This  boat  was  also  used  to  transfer  material  and  supplies  and  float- 
ing plant  for  the  Ohio  River  dams. 

u.  8.  dredge  '^Addison.^^ — ^The  dredge  Addison  was  employed  re- 
moving sand  deposit  below  Locks  No.  10  and  No.  11  and  deepening 
and  widening  the  channel  at  Knobs  Shoal,  Donnally  Bar,  and  just 
below  Lock  No.  7.  The  following  material  was  removed  from  the 
channel:  30,345  cubic  yards  of  sand,  gravel,  and  muck;  part  of  one 
old  barge ;  four  snags ;  and  two  large  stones. 

U.  S.  derrick  boat  "  Captain  Turtle.^^— The  derrick  boat  Captain 
Turtle  was  employed  removing  snags  and  obstructions  from  various 
points  in  the  Kanawha  River  and  assisting  in  taking  down  and 
erecting  lock  gates  at  Lock  No.  3.  The  following  obstructions  were 
taken  from  the  river:  1,515  snags,  83  stumps,  26  saw  logs,  763 
bowlders,  and  two  old  sunken  and  abandoned  barges;  also  150  cubic 
yards  of  deposit  were  removed  from  No.  8  lock  chamber. 

U.  S.  launch  "  A^flnina."— The  launch  Na7vina  was  employed  tow- 
ing and  tending  derrick  boat  Captain  Turtle. 
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Tempof-ary  suipenaion  of  navigation  during  the  pear. 


Lock  No. 

High  water. 
3.8 

Rei>airs. 
Day». 

Ice. 

Days, 
5 
6 

\ 

6 
4 
4 

4 
4 
6 

Total. 

2 

Days. 
8.7 

3 

8.2 

18 

4 

6 

6                                                              .                    .... 

6 

6 

7                                                                         

8 

1 

9    ..                                                     .                             -  .. 

10 

11 

dumber  of  times  dams  were  maneuvered  during  the  year. 


Lock 
No.  4. 

Lock 
No.  5. 

l/ock 
No.  6. 

Lock 
No.  7. 

Lock 
No.S. 

Lock 
No.  9. 

Lock 
No.  10. 

Lock 
No.  11. 

Up 

14 

13 

14 
13 

13 
12 

13 
12 

12 
11 

10 
9 

8 
7 

8 

Down 

7^ 

Maneuvers  of  dams  during  the  year. 


Raisod. 


Dam  No.  4: 

Down  at  beRinninf?  of  year. 
July3,1919 :.. ....... 


July  29, 1919 

Oct.  21, 1919 

Oct.  80, 1919 

Nov.  12,1919 

Dec.  6, 1919 

Dec.  31, 1919 

Kar  4,1920 

Kar.ai,1920 

May  1,1920 

Hay  19, 1920 

Kay  29, 1920 

June  14, 1920 

June  26, 1920 

Up  at  end  of  year. 


Lowered, 


July  13,1919.. 
Oct.*i3*i'919.** 
Oct.'iV/lilV.*. 
Niv.*l,'i9i9'.*.! 
Nov."27,*i9i9!] 
I  bec'.*6Vl919."; 
Jan.2ii92d.'.'! 
Mar*.  5,1926!*.! 
A*pr!"2',"l926;*.! 
Ma*yi3',"l*9i20**; 
May26*,"l*92*0*.'; 
June 'si  192*6..! 
june*2*2,'l*926*.' 


8  a.  m.  stages. 


Feet. 
3.6 
4.1 
2.8 
6.8 
2.6 
4.4 
2.9 
3.6 
1.4 
4.0 
2.6 
2.6 
1.7 
2.8 
3.6 
6.5 
3.2 
4.6 
3.9 
5.6 
3.6 
4.1 
4.0 
9.8 
2.3 
10.0 
3.8 


Feet. 
6.9 
7.6 
6.2 
9.2 
6.0 
7.8 
6.3 
7.0 
4.8 
7.4 
6.0 
6.0 
6.1 
6.2 
7.0 
8.9 
6.6 
8.0 
7.3 
8.9 
6.9 
7.5 
7.4 

13.2 
6.7 

13.4 
7.2 


Days 
up. 


10 


76 


14 


12 


Total. 


149 


Dam  No.  5: 

Down  at  beginning  of  year. 
July  6, 1919 


r 


July29,1919. 
Oct.  21, 1919. 
Oct.  29, 1919. 


July  13,1919. 
I*  Oct.*  is,  1919*.* 
|*Oct."24**l*9*19." 

rNiv.'iViiii*.! 


6.0 
5.3 
4.3 
7.1 
4.2 
4.9 
5.2 
4.3 


7.7  . 
8.0 
7.0  1. 

9.8  I 

6.9  . 
7.6  ; 
7.9  '. 
7.0  , 


76 
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Maneuvers  of  damn  during  the  ymr — Continued. 


Raiftod. 


Dam  No.  S— Continued. 

Down  Ht  beclxmiBg  of  year. 
Nov.ll,  1919 


Dec.  3, 1919.. 
Dec.  31, 1919. 
Mar.  4,1920.. 
Mar.  31, 1920. 
May  1,1920.., 
May  18, 1920.. 
May  29, 1920., 
June  13, 1920. 


June  26, 1920 

Up  at  end  of  year. 


Total. 


Dam  No.  6: 

Down  at  beginning  of  year. 
Julys,  1919r... ............ 


July  29, 1919.. 
Oct.  21, 1919.. 
Oct,  30, 1919.. 
Nov.  8,1919... 
Dec.  3, 1919. . . 
Dec.  30, 1919.. 
Apr.  1,1920.. 
May  1,1920... 
May  19, 1920.. 
May  30, 1920.. 
June  11, 1920. 


June  26, 1920 

Up  at  end  of  year. 


Total. 


Dam  No.  7: 

Down  at  begiiming  of  year. 
JuJy3, 1919 


July2S,  1919. 
Oct.  21,  1919. 
Oct.  30,  1919. 
Nov,  9,  1919.. 
Dec.  .">.  1919.. 
Dw.  ;iO,  1919. 
Apr.  1,  1920.. 
May  4, 192n.. 


liowered. 


Nov  27,1919.. 

becreVmi.il 

Jan.'2",i«oV.'; 
Mar'.'sVmo".'. 
Apr.'bVllBo!*.! 
Mayi3",i»2d.\ 
May  2i",  1020.*; 
June  5, 1926.*. 
iime  22,1926".! 


July  13, 1919.. 
Oct."  ii',  1919.*; 
Oct".'24*,l'9i"9.\ 

Nov.'i,"i9i9'.."; 

Nov."26,"i9i9"! 
i5ec.**6Vl919.*."! 
Jan."2,"i920.".!! 
Apr."  *2.  "19261". 
May"i3","lieo*; 
Ma"y"25,*l*926.'; 
June  5, 1920.. 
June  23, 1920. 


I 


July  13,  1919.. 
"  Oct.*  16,' 1919.*. 
*Oct."24,*  19*19.*. 
*  Nov.  1',' 1919'.*. 
I*  Nov*. '2*6*,*  1919! 
["i)ec.*6|*l'91*9.'.*, 
!*ian.*2,*i920".*.'. 
"Apf''j",*19i0."." 
i'May*i3,*r92b'.*. 


8  a.  m.  stages. 


Above 

low 
water. 


Feet. 
3.8 
9.3 
6.0 
4.2 
3.3 
4.3 
6.7 
6.1 
6.0 
6.2 
6.7 
7.0 
5.7 
6.6 
5.9 
11.7 
4.6 
7.3 
5.6 


3.3 
3.7 
2.6 
6.9 
2.7 
3.6 
2.7 
2.6 
2.8 
6.1 
3.4 
3.4 
2.1 
4.0 
3.6 
3.9 
3.8 
6.1 
3.5 
4.6 
3.9 
8.3 
3.6 
7.2 
3.8 


3.8 
4.3 
3.7 
6.9 
3.7 
5.0 
3.5 
.1.5 
2.9' 
6.2 
2.7 
2.6 
2.6 
3.9 
H.7 
4.7 
4.0 
6.0 


Aljove 
pass 


Days 
up. 


Feet. 
6.0 

12.0 
7.7 
6.9  I 
6.0 
7.0 
8.4  I 
8.81 
7.7 
8.9 
8.4  I 
9.7: 
8.4  < 
8.3! 
8.6 

14.4  I 
7.3  : 

10.0  ; 
8.3 


5.4  , 
5.8 
4.6  ;. 
9.0 
4.8  , 
5.7; 

4.8  . 
4.7 

4.9  . 
7.2 
5.5 
5.5 
4.2 
6.1 
5.7 
6.0 
5.9 
7.2 
5.6 
6.7 
6.0 

10.4 
5.7 
9.3 
5.9 


5.9 

6.4 

5.8 

9.0 

5.8 

7.1  I 

5.6 

5.6 

5.0 

8.3 

4.8 

4.7 

4.7 

6.0 

5.8 

6.8 

6.1 

8.1 


If 


13 


10 


79 


18 


12 


12 


101 


10 


SO 


17 
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MVERS  AND  HARBORS — WHEELING,  W.  VA.,  DISTRIC5T.       2733 
Maneuvers  of  dams  during  the  year — Continued. 


Lowered. 

8  a.m. 

stages. 

Raisod. 

Above 

low 

water. 

Above 
pass 

Days 
up. 

DamD^o.  7 -Continued. 

\        Mfty  }^    IQ20 

4.1 
5.0 
3.1 
9.1 
3.0 
7.7 
3.3 

6.2 
7.1 
5.2 
11.2 
5.1 
9.8 
5.4 

May  30,  1920 

May  25,  1920 

6 

Jime  5, 1920 

7 

June  l.S.  1920... 

June  23,  1920 

10 

June  27,  192» 

L'p  at  «*nd  of  year 

4 

Total 

153 

:^9 

4.9 
5.0 
9.9 
4.5 
5.2 
4.8 
3.7 
4.1 
7.0 
4.0 
4.1 
4.8 
5.2 
5.1 
7.4 
5.5 
6.1 
4.9 
10.3 
.3.9 
7.7 
4.4 

5.9 
6.9 
7.0 

11.0 
6.5 
7.2 
6.8 
5.7 
6.1 
9.0 
6.0 
6.1 
6.8 
7.2 
7.1 
9.4 
7.5 
8.1 
6.9 

12.3 
5.9 
9.7 
6.4 

Dftjn  No.  H: 

Down  tit  beginning  of  ycpr. 
Julv4,  1919 

July  13,  1919 

9 

Julv2S,  1919 

Oct.  16,  1919 

80 

Oct.  22   1919 

Oct.  24,  1919 

3 

Oct.  30,  1919 

Nov.  1,  1919 

2 

Nov.  9,  1919 

Nov.  26,  1919 

17 

nee.  30,  1919 

Jan.  2,  1920 



3 

Apr.  1,  1920 .'. 

Apr.  2,  1920 

1 

May  5,  1920 

May  13,  1920 

8 

Mrtv  19,  1920 

May  95,  1920 . ,    . 



6 

Mmv  30,  1920 

Junes,  1920 

6 

June  14,  1920 

June  22, 1920 

8 

June  27,  1920 

Up  at  end  of  vear 

4 

Totnl 

147 

Dam  No.  9: 

Down  at  beginning  of  yenr. 
Jul%M,  1919 

3.6 
6.2 
3.9 
7.3 
4.0 
3.5 
2.8 
8.6 
2.6 
2.6 
3.8 
7.4 
3.9 
6.3 
3.9 
9,8 
2.7 
10.0 
2.9 

5.9 
8.5 
6.2 
9.6 
6.3 
5.8 
5.1 

10.9 
4.9 
4.9 
6.1 
9.7 
6.2 
S.6 
8.2 

12.1 
5.0 

12.3 
5.2 

~''^- 

July  13,  1919 

9 

July  29,  1919 

Oct.  13,  1919 

76 

Oct.  31,  1919 

Nov.  1,  1919 

1 

Nov.  11,  1919 

Nov.  26,  1919 

15 

Jan.  1,  1920 

Jan.  2,  1920 



1 

MavS,  1920 

Mav  13,  1920 

5 

Mav  20,  1920 

Mav  25,  1920 

5 

Mav  31,  1920 

June  5,  1920 

5 

June  15,  1920 

June  20,  1920 

5 

June2S,  1920 

Up  at  end  of  vear 

3 

Total 

125 

3.1 
6.1 
5.0 
8.5 
3.7 
9.6 
5.4 
8.5 

5.5 
8.5 
7.4 

10.9 
6.1 

12.0 
7.8 

10.9 

Dam  No.  10: 

Down  at  bednning  of  year. 
July  fi,  1919. 

July  13, 1919 

8 

July  29. 1919 

Oct.  13,  1919 

76 

Nov.  11  1919 

Nov.  26,  1919 

15 

May  9, 1920 

May  13, 1920 

4 
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Maneuvers  of  dams  during  the  year — Continued. 


Raised. 


Lowered. 


Dam  No.  10— Continued. 
May  20, 1920 


May  31, 1920.. 
June  14, 1920. 


June  28, 1920 

Up  at  end  of  year. 


Total.. 


Dam  No.  11: 

Down  at  beginning  of  year. 
July  4, 1919 


July  28,  1919.. 
Oct.  23, 1919.. 
Nov.  13, 1919. 
May  20, 1920 
May  30, 1920.. 
June  11, 1920. 


June  26, 1920 

Up  at  end  of  year. 


Total- 


May  25, 1920.. 


June  25, 1920. 
June  19*  1926.* 


July  13. 1919.. 
dctVi3,'V9i9.*. 
Oct.' 24*  1919.'. 

Nov. '25',' iiw.' 

May25;*l'92b'.*. 
Jun*e'4,'i926.".* 
June  17, 1926. 


8  a.  m.  stages. 


Above 

low 
water. 


4.8 
6.9 
5.0 
10.9 
5.6 
9.9 
4.0 


4.8 
6.8 
7.5 
9.7 
8.3 
5.4 
6.3 
7.4 
6.6 
8.4 
6.4 
6.1 
7.1 
7.4 
8.7 


Above 
pass 
sill. 


7.2 
9.S 
7.4 

13.3 
8.0 

12.3 
6.4 


6.9 
8.9 
9.6 

11.8 

10.4 
7.5 
8.4 
9.5 
8.7 

10.5 
8.5 
8.2 
9.2 
9.5 

10.8 


Days 
up. 


121 


121 


Report  of  lockages  for  the  Great  Kanawha  River,  W,  7a.,  for  the  calendar 
year  ending  Dec  SI,  1919, 


Lock 
No.  2. 

Lock 
No.  3. 

T^k 
No.  4. 

Lock 
No.  5. 

Lock 
No.  6. 

Lock   '   Lock 
No.  7.  ;   No  8. 

I^k 
No.  9. 

Lock 
No.  10. 

118 
1,454 
4,120 

122 

Lock 
No.  11. 

Gasoline  boats 

Steamboats  

101 
17 
6 
81 

158 
106 
231 
138 

70 
273 
767 
157 

82 

280 
9R5 
168 

122          583  '        164 

1,337       1,338       1,425 

2,900      3,071  ,    3,690 

85           161  '        208 

146 
1,463 
4, 131 

138 

186 
1,442 
4,071 

126 

Barges  and  flats 

Rafts  and  other  craft 

Total 

Number  of  lockages. 

205 
130 

683 
359 

1,267       1,515 
347          461 

4,444  1    5,153       5,487 
911  1     1,160       1,002 

5,878 
976 

6,814  1      5,825 
923            960 

Amounts  expended  under  allotments  from  acts  of  July  5,  188.^,  and  Mar.  3,  1009, 


Fiscal  year  ending  June  30 : 

1885 $5, 811.  51 

1886 8, 241.  77 

1887_1 11, 336.  69 

1888 13, 055.  84 

1889 19, 629. 59 

1890 19,981.77 

1891 25, 365.  20 

1892 21,  554.  66 

1893 19, 564.  91 

1894 28, 745.  60 

1895 29,983.04 

1896 30,713.95 


Fiscal  year  ending  June  30 — Contd. 

1897 $2G,  8G8.  30 

1898 23, 322. 19 

1899 34.  547.  44 

1900 45. 215.  73 

1901 44. 157. 03 

1902 47, 000.  94 

1903 74, 389.  63 

1904 64,731.59 

1905 61, 879. 12 

1906 54,823.95 

1907 66,140.57 

1908 96,823.60 
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Fiscal  year  ending  June  30 — Contd. 

1909 $100. 915. 82 

1910 84, 315. 60 

1911 85,  502.  29 

1912 119, 180. 75 . 

1913 97. 002. 78 

1914 101, 736.  05 

1915 107, 982. 88 


Fiscal  year  ending  June  30 — Contd. 

1916 $97, 579. 22 

1917 94, 970. 63 

1918 96, 770.  28 

1919 123, 301. 46 

1920 117, 058. 62 

Total 2, 101, 099.  50 


Summary  of  expenditures  for  operatinQ  and  care  of  locks  and  dams  on  Kanawha 
River  for  the  fiscal  year  ending  June  SO,  1920. 

Items  of  approved  project  for  fiscal  year  ending  June  30,  1920 : 

1.  Administration,  district  office $10,177.09 

2.  Operation  of  locks  and  dams,  etc 65, 379. 32 

3.  Maintenance,  repairs,  etc 10,762.47 

4.  Improvements,  reconstruction,  etc 8,501.43 

5.  Channel  work 21,916.47 

6.  Special    work 55. 33 

7.  (Contingencies 266.  51 

Total 117,058.  62 

CONTRACT  IN  FORCE. 
DAMS  N08.   6,  8,  9,   10,  AND   11,  KANAWHA  BIVEB. 

Contractor:  Frandsen  Construction  Co. 

Amount  and  character  of  work :  $15,951  for  furnishing  and  delivering  struc- 
tural steel,  forgings,  castings,  etc.,  for  trestles  and  horses. 
Rate :  Lots  A  and  B  complete  for  $15,951. 
Date  of  approval  >  May  18,  1920. 
Date  of  beginning :  June  12,  1920. 
Date  of  expiration :  October  20,  1920. 
Completed  at  end  of  fiscal  year :  2  per  cent. 
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IMPROVEMENT  OF  RIVERS  AND  HARBORS  IN  THE  FIRST  CINCINNATI, 

OHIO,  DISTRICT. 


REPORT  OF  UhWT.  COL.  KARL  I.  BROWN,  CORPH  OF  KMilKFjERii. 


IMPROMSMENTS. 


Page. 

1.  Ohio     River      (general     Im- 

provement)     2737 

2.  Construction     of    Lock    and 

Dam  No.  31,  Ohio  River 2643 

3.  Con.structIon     of    Lock     and 

Dam  No.  33,  Ohio  River 2644 

4.  Construction    of    Lock     and 

Dam  No.  34,  Ohio  River 2647 

5.  Construction    of    Lock     and 

Dam  No.  35,  Ohio  River 2648 

6.  Construction     of    Lock     and 

Dam  No.  36,  Ohio  River 2649 

7.  Construction     of    Lock     and 

Dam  No.  38,  Ohio  River 2650 


Page. 

8.  Construction    of    Lock    and 

Dam  No.  39,  Ohio  River..    2652 

9.  Operating  and  care  of  Lock 

and    Dam    No.    31,    Ohio 
River 2607 

10.  Operating  and  care  of  Lock 

and    Dam    No.    35,    Ohio 
River 2697 

11.  Operating  and  care  of  Lock 

and    Dam    No.    37,    Ohio 
River 2698 

12.  Operating  snagboats  on  the 

Ohio    River 2745 


FOR  DKHCRIPTION  OF.  IMPROVEMENTS  IN  THIS  DISTRICT,  SEE  PAGES   1373  TO   1378. 


1.  OHIO  RIVER—GENERAL  OPEN-CHANNEL  WORK. 
OPERATIONS  DURING  THE  FlSCAIi  YEAR. 

The  following  is  a  summary  of  expenditures  on  the  general  im- 
provement of  the  Ohio  River  for  the  fiscal  year : 

Dredging  operations,  Uniteti  States  plant $141,236.14 

Examinations  and  surveys 1,031.98 

Harbor  lines  and  permits 458. 11> 

General  administration 10,  836.  88 

Purcha.se  of  floating:  plant 20.  096.  5'^ 

Continffoncles  5, 141.  58 

Total  expenditures ._. 1S7,  .S01.20 

PERMITS  AND  IIARIiOR  LINES. 

The  usual  work  was  continued  during  the  year  in  the  investiga- 
tion of  encroachments  and  of  permits  requested  or  authorized;  Nine 
permits  were  granted  during  the  year,  as  follows :  Two  for  bridges,^ 
2  for  dredging,  1  for  repaying  public  landing,  1  for  pipe  lines,  1  for 
sewer  outlet,  1  for  submarine  cable,  and  1  for  incline  track. 

DREDGING  OPERATIONS. 

The  following  table  shows  the  work  of  the  dipper  dredges  Ohio^ 
Oswego^  Marietta^  and  Cincinnati  during  the  fiscal  year. 

The  operating  cost  for  the  work  done  at  Dams  Nos.  31,  33,  35,  and 
36  and  at  the  Aurora  incline  for  Dam  No.  38  was  paid  for  from 
the  appropriation  for  these  improvements. 

2737 
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RIVERS  AND  HARBORS — FIRST  CINCINNATI,  OHIO,  DISTRICT.       2739 
Proportion  of  ewcavation  made  hy  each  dredge. 


Excavation. 

Dredge 
Ohio. 

Dredge 

Dredge 
Marietta. 

Dredge 
Cincinnati. 

Quan- 
tity. 

Num- 
ber. 

Quan- 
tity. 

Num- 
ber. 

Quan- 
tity. 

Num- 
ber. 

Quan- 
tity. 

Num- 
ber. 

Sand,  Sn^  mud,  and  rocks, 

41,130 

63,596 
1.5 

11.25 

i" 

8 

82,890 



75,679 
3,0 

Rocks  removed tons.. 

1 

Snags    and    wreckage    re- 
moved  tons.. 

581.0 



13 

1.6              9 

Oro98  cost  of  excavatioTL 


Dredge 
Ohio 

1  to.  559 

Dredge 
Oswego. 

Dredge 
Marietta. 

Dredge 
Cincinnati. 

Sand,  gravel,  mud,  and  rock cubic  yards. . 

10.49 
3.35 

10.436 
3.99 

10.494 

"Roflk!!,'snftgs,  and  wrecks tons. . 

5.40 

1  Exclusive  of  miscellaneous  work  performed  by  dredge  and  tender  during  the  season. 

The  following  table  shows  the  work  done  by  the  hydraulic  dredge 
Indiana,  in  this  district.  This  dredge,  with  outfit,  was  temporarily 
transferred  to  the  Florence,  Ala.,  district  on  January  11,  1920,  and 
had  not  returned  at  the  end  of  the  fiscal  year. 

hJ^ca ration  made  by  V.  S.  dredpe  **  Indiana^ 


Ix>cation. 


Peckenpaugh  Bar 

Lowisport  Crossing... 

French  Island 

Henderson  Island  — 

Diamond  Island 

Fayette  Bar 

Raleigh  Crossing 

BallsBar 

Cottonwood  Bar 


Total. 


Miles 

below 
Pitts- 
burgh. 


672.4 
736.0 
760.0 
800.3 
815.3 
821.0 
844.0 
873.0 
918.5 


Dates,  1919. 


I  Kinds  of 
I  material. 


July  7-18 

July  29-Aug.  4... 

Aug.  6-13 

Aug.  15-22 

Aug.  23-29 

Aug.  30-Sept.  8.. 

Sept.  9-15 

Sept.  16-20 

Sept.23-Oct.l3.. 


Sand.. 
...do.. 
...do.. 
...do.. 
...do.. 
...do.. 
...do.. 
...do.. 
...do.. 


Area  dredged. 


Aver-     Aver- 
age    I    age 
width  I  length 
of  cut.  I  of  cut. 


Num- 
ber. 


Feet. 
100 
100 
100 
100 
100 
100 
100 
100 
100 


Feet. 
152 
207 
191 
220 
270 
190 
170 
230 
325 


Snags 
removed. 


Tons. 


7.5 


7.5 


Exca- 
vation. 


40,351 
41,409 
40,341 
58,078 
42,052 
33.672 
33,710 
29,795 
93,140 


412,548 


The  gross  cost  of  thi.s  excavation  was  $0.0635  per  cubic  yard. 

CONTRACT  IN  FORCE. 

Name  of  lessor :  Hart  and  Benton  Estate. 

Amount  and  character  of  lease :  $1,380 ;  rent  of  storehouse. 

Price  per  unit :  $60  per  month. 

I-case  dated  April  1,  1920. 

Date  of  beginning :  April  1,  1920. 

Date  of  expiration :  March  31,  1922. 

90.^0— ENO 1920— PT  2 42 
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Table  sJioicmg  navigability  of  Ohio  River  for  20  years — PUtsburgh,  Pa,,  to 

Cairo,  III. 


Gages  at— 

Davis 
Island 
Dam. 

Wheel- 

Par- 
kers- 

Qit- 
letts. 
bun?, 

Ky. 

Clndii- 
nati, 
Ohio. 

Louis- 
vlUe, 

(lower 
ga«e). 

Evans- 
vflle, 
Ind. 

Pa- 

ducah, 
Ky. 

Cairo, 
111. 

1900. 
Under  3  feet 

86 
279 
133 

62 

303 
176 

64 
301 
157 

34 

331 
185 

109 
257 
143 

17 
348 
186 

22 
343 

183 

0 
365 
282 

120 
246 
176 

156 
309 
184 

69 
306 
206 

100 
265 
161 

58 
307 
214 

53 
312 
204 

30 
335 
207 

111 
255 
186 

9 
356 
277 

13 
352 
220 

7 
358 
285 

131 
235 
173 

94 
271 
175 

71 
294 
195 

68 
297 
203 

45 
820 
243 

30 
335 
274 

5 
360 
274 

81 
285 
203 

0 
365 
330 

3 
362 
289 

0 
365 
332 

126 
240 
183 

72 
293 
202 

54 
311 
230 

68 
297 
232 

39 
326 
282 

60 
305 
257 

47 
318 
235 

120 
246 
101 

0 
365 
329 

0 
365 
322 

0 
365 
353 

57 
309 
235 

49 
316 
233 

57 
308 
242 

0 
365 
292 

0 
865 
327 

0 
365 
297 

0 
365 
316 

0 
866 
236 

0 
365 
365 

0 
365 
365 

0 
365 
865 

6 
360 
269 

0 
365 
318 

0 
365 
316 

9 
856 
284 

0 
365 
319 

0 
865 
296 

0 
365 
292 

15 
351 
228 

0 
365 
362 

0 
365 
365 

0 
365 
365 

261 

0 
365 
810 

0 
365 
313 

53 
312 
352 

29 
336 
287 

32 
333 
260 

9 
356 
254 

104 
262 
201 

0 
365 
335 

0 
365 
354 

0 
365 
360 

76 
290 
235 

13 
352 
287 

0 
365 
297 

51 
314 
256 

45 
320 
267 

30 
336 
269 

29 
336 
248 

115 
251 
204 

0 
365 
343 

0 
365 
359 

0 
365 
351 

81 
285 
243 

13 
352 
274 

0 
365 
281 

0 

3  feet  and  over 

365 

6  feet  and  over 

362 

1901. 
Under  3  feet 

s 

3  feet  and  over 

360 

318 

1902. 
Under3feet 

»& 

3  feet  and  over 

6  feet  and  over 

36S 

1903. 
UnderSfeet 

1 

3  feet  and  over 

864 

6feet  and  over 

856 

1904. 
UnderSfeet 

0 

3  feet  and  over 

36ft 

6feet  and  over 

344 

1905. 
Under3feet 

0 

Sfeet  and  over 

365 

6feet  and  over 

S6ft 

1906. 
Under  3feet 

0 

3  feet  and  over 

365 

6feet  and  over 

365 

1907. 
Under  3  feet 

0 

3  feet  and  over 

365 

6feet  and  over 

365 

1906. 
Under  3  feet 

0 

365 

6feet  and  over 

335 

1909. 
UnderSfeet 

0 

3  feet  and  over 

365 

6feet  and  over 

365 

1910. 
Under3feet 

0 

3  feet  and  over 

865 

6feet  and  over 

843 

1  Dam  No.  6. 
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Table  shoicing  navigability  of  Ohio  River  for  20  years — Pittsburgh,  Pa.,  to 

Cairo,  //I.— Continued. 


1911. 


Under  3  feet.... 
3  feet  and  over.. 
6  feet  and  over.. 


1912. 


Under  3  feet.... 
3  feet  and  over.. 
6 feet  and  over.. 


1913. 


Under  3  feet.... 
3  feet  and  over.. 
0  feet  and  over.. 


1914. 


Under  3  feet.... 
8  feet  and  over.. 
6  feet  and  over.. 


1915. 

Under  3  feet 

3  feet  and  over.... 
6 feet  and  over.... 


1916. 


Under  3  feet.... 
3  feet  and  over.. 
6  feet  and  over.. 


1917. 


Under  3  feet 

3  feet  and  over.. 
0 feet  and  over.. 


191& 


Under  3  feet 

8  feet  and  over.. 
6  feet  and  over.. 


1919. 


Under  a  feet.... 
8  feet  and  over.. 
6  feet  and  over.. 


Gages  a 


1 


Dnvb  '  Wheol- 
I<(lond   in?. 
Dam.  IW.Va. 


30 
M5 
264 


0 
3M 
255 


32 
333 

228 


35 
830 
252 


0 
365 
361 


0 
366 
864 


0 
365 
349 


0 
365 
350 


0 
365 


7 
358 
208 


0 
366 
314 


0 
365 
354 


2 
363 
326 


0 
365 
346 


6 
360 
217 


8 
357 
270 


4 

361 
318 


0 
365 


38 
327 
282 

42 
323 
280 

0 
866 
296 

0 
366 
300 

^8 
337 
258 

40 
325 
264 

84 
281 
194 

104 
261 
197 

0 
365 
335 

3 
362 
337 

27 
339 

268 

24 

342 
303 

0 
365 
351 

129 
339 
293 

0 
365 
361 

22 
336 

288 

0 
365 
354 

9 
356 
322 

0 
366 
366 


0 
365 
366 


0 
365 


0 
365 


366 


0 
365 
366 


0 
365 
365 


0 
365 
365 


0 
3<» 
319 

23 
342 
294 

23 

3^2 
275 

0 
366 
363 

0 
366 
330 

0 
366 
320 

0 
365 
293 

5 

360 
273 

70 
295 
244 

13 
352 
242 

26 
339 
231 

74 
291 
211 

0 
366 
360 

0 
365 
365 

0 
365 
355 

0 
366 
316 

0 
366 
366 

35 
331 
343 

0 
365 
325 

7 
358 
305 

7 
358 
272 

0 
365 
334 

362 
279 

16 
349 
258 

0 
365 
365 

0 
365 
326 

21  j 
344  1 
305 

Csnro, 
III. 


0 
365 
365 


0 
366 
366 


0 
365 
365 


0 
365 
365 


0 
365 
365 


0 
366 
366 


0 
365 
355 


0 
365 
365 


0 
365 
365 


>  Dam  No.  29. 
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MONTHLY   COMPARISONS  OF  RIVER  AND  RAINFALL. 

Highest  J  lowest,  and  average  monthly  stages  of  the  Ohio  River  and  monthly 
arun/ual  rainfall  at  Cincinnati  in  tioo  years  ending  Dec,  31,  1918  and  1919. 


Months. 


January 

February... 

March 

April 

May 

June 

July 

August 

September. 

October 

November. . 
December. . 


Highest. 


1919 


1918 


The  year. 


Lowest. 


1919 


Date. 

Feet. 

Date. 

Feet. 

Date. 

6 

52.0 

31 

60.0 

.. 

1 

21.2 

12 

61.8 

13 

18 

35.6 

17 

51.5 

29 

17 

24.0 

15 

31.9 

8 

15 

38.2 

17 

29.3 

1 

30 

25.5 

1 

24.6 

11 

20 

25.5 

1 

17.9 

30 

11 

14.8 

18 

12.6 

2 

4 

13.4 

6 

12.8 

25 

20 

27.1 

31 

16.5 

8 

30 

47.2 

4 

25.1 

25  1 

11 

48.9 

18 

34.0 
61.8 

V  I 

16 

52.0 

M2 

»11 

1  January. 


15.8 
10  6 
18.5 
13.2 
16.2 

9.6 
10.5 
11.1 
10.7 
10.0 

9.8 
14.2 


1918 


Date. 


6 
28 
31 

9 
10 
19 

8 

13 

26-27 

6-21 

16 

2 


Feet. 


18.4 
40.5 
19.8 
11.8 
12.3 

6.6 

9.9 
10.8 

8.8 
10.0 

7.6 
10.3 


9.6  ;    s  19  i     6.6 


.\vc^^fe. 


1919     1918 


«  February. 


Feet, 


28.1 
13.8 
26.3 
18.8 
29.3 
14.2 
16.2 
12.3 
11.6 
16.4 
25.3 
33.7 


20.5 


Feet. 


22.5 
49.1 
35.3 
Z).5 
20.3 
13.6 
12.3 
11.9 
11.6 
11.8 
15.4 
22.2 


20.8 


RainfaU. 


1919        1918 


Inches. 


1.44 
1.05 
5.27 
3.29 
3.56 
2.44 
2.08 
.92 
3.79 
9.51 
3.65 
2.56 


9.56 


Inches. 


4.30 
1.01 
2.28 
3.38 
4.05 
5.97 
3.05 
4.53 
2.70 
2.68 
1.65 
4.68 


40.88 


*  June. 


STAGES  OF  THE  OHIO  RIVER. 

Highest,  lowest,  and  average  stages  of  the  Ohio  River  at  Cifwinnati  each  calen- 
dar year  from  1858  to  1919  inclusive,  with  the  highest  stage  during  the  floods 
of  18S2  and  18^7. 


Calendar  years. 

Highest  stage 

I-owcsl  .vtage. 
l>atc. 

Stage. 
Feet. 

Aver- 
age 

Date. 

Stage. 

F((t. 
64.2 
03.0 
43.7 
55.3 
49.2 
49.4 
57.3 
42.7 
4.5.1 
5().2 
42.5 
55.7 
48.2 
48.7 
55.2 
40.5 
41.7 
44.4 
47.9 
55.3 
51.8 
53.7 
41.3 
42.7 
53.2 
50.6 
58.6 

forthe 
year. 

1832 

Feb.  18. 

Feft. 

1847 

Dec.  17 

1858 

June  16 

Sept.  28 

2.4 
3.3 
5.3 
5.1 
2.3 
2.5 
3.1 
5.7 
4.7 
3.0 
5.1 
5.3 
3.8 
2.7 
3.0 
3.7 
2.3 
4.2 
6.2 
3.2 
4.3 
2.5 
3.8 
1.9 
6.1 
3.0 

2.:i 

2.5 
3.3 
2.7 
5.2 
5.2 

is.  9 

1859 

Feb.  22. 

Sept.  18 

18.7 

1860 

Apr.  16 

Oct  3 

16.0 

1861 

Apr.  19 

July  13 

19.1 

1862.    . 

Jan.  24 

Oct.  31     

17.4 

18ft3 

Mar.  12. 

Oct.  6 

15.0 

1864 

I>ec.23 

Aug.  6 

16.7 

1805 

Mar.  7 

Oct.  19 

21.8 

1866 

Sept.  26 

Aug.  17 

19.2 

1867 

Mar.  14 

Oct.  19 

17.0 

1868 

Mar.30. 

July  21 

18.7 

1869 

Apr.  2. 

Aug.21 

19.7 

1870 

Jan.  19 

Oct.  4 

17.8 

1871 

Mav  13 

Oct.  12 

11.8 

1872 

Apr.  13 

Oct.  14 

11.7 

1873 

Deo.  18 

Oct.  12 

18.4 

1874 

Jan.  11 

Sept.  22 

15.7 

1875 

Aug.  6 

Sept.  19      

18  9 

1876 

Jan.  29 

Sent  4 

18  2 

1877 

Jan.  20 

Oct  9  :::':"": 

15.0 

1878 

Dec.  15 

Oct.  24 

16.7 

1879 

Doc.  27 

Oct.  23 

14.5 

1880 

Feb.  17 

Oct.  2» 

17.0 

1881 

Feb.  16. 

Sept   18          ... 

16.9 

1882 

Feb.  21-. 

Nov.  1 

'22. 1 

1883 

Feb.  15 

66.3 
71.1 
46.0 
55.7 
56.2 
.^9 
38.2 

Sept.  21 

Sept.2ti 

'  19  5 

1884 

Feb.  14 

Tan.  20 

Apr.9 

Feb.  5 

»  17.3 

1885 

do 

Nov.  1 

1 15.6 

188(i 

'  17.8 

1887 

Sept.  Xi 

>  15.1 

1888 

Apr.  1 

Feb.  22 

.\ii^.  7 

»  17. 9 

1889 

Scpi.l3 

»  IS.  5 

1  Prepared  from  the  stages  as  shown  by  the  Materworks  marks  daily  at  6  a.  m.  and  6  p.  m.,  the  previous 
and  succeeding  years  having  been  made  from  one  daily  obyervalion  at  i  a.  m. 
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Highest,  lowest,  and  anraye  stages  of  the  Ohio  River  at  Cincinnati  each  cal- 
endar year  from  1858  to  1919  inclusive,  with  the  highest  stages  during  the 
floods  of  1832  and  icS47— Continued. 


Calendar  years. 


IWO. 
1891. 
1892. 
1893. 
1894. 
1895. 
18J0. 
1897. 
1898. 
1899. 
1900. 
1901. 
1902. 
1903. 
1904.. 
1905. 
190G. 

1907.. 

1906.. 
1909.. 
1910.. 
1911.. 
1912. . 
1913.. 
1914.. 
1915.. 
I91tt. . 
1917.. 
1918.. 
1919.. 


Highest  stage. 


Date. 


Mar.  2ti.. 
Fei).  25.. 
Apr.  25.. 
Feb  30.. 
Fel>.  15.. 
.Ian.  14.. 
Apr.  4... 
Fel).  26... 
Mar.  29... 
Mar.  8..., 
nee.  1... 
Apr.  27... 
Mar.  5... 
do.... 


Mar.  9.... 

Mavl6... 

Apr.  2.... 
/Jan.  21... 
IMar.  19... 

Apr.  4.... 

Fell.  2S... 

Mar.  7.... 

Feb.  3.... 

Mar.  27... 

Apr.  1.... 

Apr.  4.... 

Fob.  7.... 

Apr.!.... 

Mar.  17... 

Feb.  12... 

Jan.  6.... 


Stage. 


Lowest  stage. 


Feet. 
.'>9.2 
57.3 
43.7 
54.9 
35.0 
48.4 
47.8 
(il.2 
61.4 
57.4 
40.0 
59.7 
50.9 
^>^.  1 
45.9 
48.2 
50.2 
G5.2 
G2.1 
55.7 
54.6 
51.8 
49.1 
53.4 
70.0 
47.2 
55.9 
53.5 
Ti^.\ 
HI.  8 
52.0 


D.U. 

Stage. 

Auk.  30 

Feet. 
5.7 
4.4 
3.4 

Oct.  7 

Nov.  5 

Aug.  30 

3.C 

Sept.  14 

0(?t.  28 

Sept.  25 

Oct.  18 

Oct.  6 

Nov.2 

Oct.  21 

1  3.1 
2.3 
.').5 
3.1 
4.5 
3.4 
3  2 

Nov.  11 

Sept.  24-25 

4.2 

3.9 

Oof.7,Nov.  II-IC... 

Oct.ti-7 

Oct.  11 

4.5 
3.3 

6.5 

Sept.  22 

7.1 

^Oct.31 

Oct.  5 

Oct.  16 

Aug.  28-31,  Sept.  1.. 
July  2.5... 

7.0 

2.8 
3.6 
4.0 
4.6 
6.7 
7.5 
8.2 

June  18. 

June  27 

June  4-5 

Dec.  12. 

9.0 

Oct. 31 

June  25 

7.8 
9.3 
6.6 
9.0 

1 

June  19 

June  11 

Aver- 
age 
for  the 
year. 


Feet. 

»25. 

i2ri... 

>  16.? 

•17.5 

'12.7 

M2.» 

i  16.2 

U6.7 

19.5 

17.7 

13.1 

16." 

H.? 
18.  •> 
17.2 

22.7 

17.7 
«17.0 
16.4 
20.5 
19.6 
20.9 
1.S.5 
IK  9 
21.3 
20.6 
20.8 
20.5 


>  Prepared  from  the  stages  as  shown  by  the  waterworks  marks  dally  at  6  a.  m.  and  6  p.  m.,  the  previous 
and  succeeding  years  having  been  made  from  one  daily  observation  at  6  a.  m. 
*  I'roparft  I  irom  observations  taken  nt  7  a.  m.  by  Weather  Bureau  .vinco  1909. 

JESSES  BY  COLLISION  WITH  BRIDGES. 

The  following  table  shows  the  reported  losses  sustained  by  the 
commerce  of  the  Ohio  River  by  collision  with  piers  of  bridges  cross- 
ing the  Ohio  River  to  the  end  of  the  calendar  year  1919 : 

Ohio  Connw'tlng  Railway  Bridge $3,  500.  00 

Beaver  Bridge 91,140.00 

East  Livei-pool  Bridge 3,500.00 

Steubenville   Bridge 145,  529.  28 

Mingo  Bridge 4, 500.  00 

Wheeling  and  Martins  Ferry  Bridge 12, 150.  00 

Bellaire  Brtdge 150, 126. 00 

Parkersburg  Bridge 116, 248. 47 

Point  Pleasant  Bridge 9,650.00 

Kenova  Bridge 77, 950. 00 

Ashland  and  Ironton  Bridge 25,000.00 

Newport  and  Cincinnati  Railway  and  Highway  Bridge 49,  907.  00 

Newport  and  Cincinnati  Highway  Bridge 750. 00 

Covington  and  Cincinnati  Railroad  Bridge 130, 700. 00 

Cincinnati  Southern  Bridge 19,942.88 

Louisville  and  Jeffersonville  Bridge 8,000.00 

Ohio  Falls  Bridge 207, 600. 00 

Kentucky  and  Indiana  Bridge 34, 267. 00 

Henderson  Bridge 40, 710. 00 

Cairo  BHdge 49, 169. 95 

Total 1, 180,  340.  58 
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APPROPRIATIONS. 


Act  of  Con- 


Mar.  3, 1827 

Mar.  3, 1835 

July  2, 1836 

Mar.  3,  IXJ? 

July  7, 1833 

July  11,1844 

Mir.  3. 1847 

Mir.  3,  IS'ig 

Aug.  30,1852 

June  23,1866 

Mir.  2, 1867 
Julv  25,I86S 
JulV  11,1870 
Mar.  3, 1871 
June  10,1872 
Mar.  3, 1873 
June  23,1874 
Mir.  3, 1875 
Aue.  14,1876 
June  18,1878 
Mar.     3,1879 

Do 

June  14,1880 

D3 

Mar.     3, 1881 

Do 

Augi    2,1882 

Do 

July     5,1884 

Do 

Aug.    5,1888 

Do 

Aue.   11,1888 

Do 

Sept.  19,1890 

Do 

Jan.  19,1  SOI 
July  13,1892 
Aug.  18,1894 
June  3.  IHm 
July     1,189^ 

Mar.  3, 1899 
June  13,190J 

July  1.1902 
Mir.  3.1905 
Mar.     2, 1907 

Do 

Mu-.  3,100> 
Jan.  19,1910 
June  25,1910 
Fob.  27.1911 
Julv   2,0,1912 

"Do 

Do 

Mar.  4, 1913 
Oct.  2, 1914 
4,1916 
27, 1916 
2, 1919 


Appropria- 
tion. 


Mar. 
July 
Mar. 


$30,000.00 
50,000.00 
20,(KK).00 
60,000.00 
.'50,000.00 
100,000.00 
6.479.25 
651.76 
90,000.00 


100,000.00 


50.000.00 

50,000.00 
200,000.00 
200,000.00 
150.000.00 
200,000.00 
175,0.'K).00 
350,030.00 
1.50,000.00 

30,000.00 
140,010.00 

50,000.00 
150,001.01 

30,000.00 
331.000.00 

40,000.00 
537.001.00 

50,000.00 
335,001.00 

37,  .500. 00 
370,000.00 

60,000.00 
301.000.00 

30.000.00 

2,12^.87 

360,001.00 

250,010.00 

260,000.00 


375,000.00 
359.000.00 

25,000.00 
294,616.20 
450,000.00 

'JO.OOO.Oil 
1,50.001.00 

10,001.00 
5.50,010.00 
229,511.01 
200,011.00 
250, 010. 00 

2(\000.00 
5.)0,000.00 

19,000.00 
310.000.00 
509,500.00 
300,010.00 


Total..  10,036,406.08 


Allotment. 


Remarks. 


$231,988.96 


61,876.44 


Improving  Mississippi,  Missouri,  Arkansas,  and  Ohio  Rivers, 
and  snag  boats  ana  apparatus  forimpro\inp  western  rivers. 


Ice  harbor,  mouth  Muskingum  River. 

Do, 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 
Relief  of  Stubbs  &  Lackey.    Treasury  settlement  No.  2593. 


15,000. 00  !  For  restoring  levee  and  banks  of  Ohio  River  at  or  near  Sbaw- 
I     neetown,  111. 

]!.!!!!.'!!  !i  Amount  aoTjroDriAtod  8400,000,  $41,000  being  for  Falls  of  Ohio 

River  at  Ix>uis\ille.  Ky. 
I  Between  Cairo  and  Mound  City. 


For  f  Jreat  Miami  embankment  east  of  LawTeuceburg,  Ind. 


.'  Raising  and  strengthening  levees  at  Cairo,  111. 

.    Raising  and  strengthening  levees  at  Mound  City,  HI. 


308,865.40 


Total  of  appropriations  1827-1919 $10,006,406.08 

Total  of  allotments,  1866,  1868,  1898 308,865.40 

Transferred  to — 

Ice  harbor,  Great  Kanawha  River 168. 44 

Levees,  ('airo.  111 ' 250,000.00 

levees,  Mound  City,  111 20, 000. 00 

Flood  board 500. 00 

Dredffiner  Pool  0,  Ohio  River 17,668.40 


$10, 315, 271. 48 


Digitized  by 


Google 
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Transferred  to — Continued. 

Deposited   to   credit   of   surplus   fund    of 

Treasury $42, 227.  53 

Expended  in  construction  of  Davis  Island 
Dam,  Ohio  River 313, 689. 87 

Removal  of  ice  gorges,  Ohio  River 10, 000. 00 

Expenses  of  boards  of  officers  on  canaliza- 
tion of  Ohio  River 75,646.20 

Ice  harbor  at  mouth  of  Muskingum  River_         327, 500. 00 

$1,057,400.44 

Net  total 9,257,871.04 

Receipts  from  sales,  etc.,  $39,699.94. 


2-11.  OHIO  RIVER.  CONSTRUCTION  OF  LOCKS  AND  DAMS  NOS.  31,  33. 
34,  35,  36,  38,  AND  39,  AND  OPERATING  AND  CARE  OF  LOCKS  AND 
DAMS  NOS.  31,  35,  AND  37. 

For  reports  on  construction  of  Locks  and  Dams  Nos.  31,  33,  34,  35, 
36,  38,  and  39,  Ohio  Eiver,  and  operating  and  care  of  Dams  Nos.  81, 
35,  and  37,  Ohio  Eiver,  see  report  on  improvement  of  Ohio  Eiver  by 
construction  of  locks  and  dams. 


12.  OPERATING    SNAG    BOATS    ON    THE    OHIO    RIVER    BELOW    THE 
PENNSYLVANIA  STATE  LINE. 

The  great  increase  in  the  price  of  coal  and  supplies  made  it  impos- 
sible to  operate  and  keep  in  repair  the  two  snagging  plants  operated 
bj  this  district,  under  the  appropriation,  which  has  been  the  same 
since  1896.  The  U.  S.  snag  boat  E.  A,  Woodruff  has  therefore  been 
idle  during  the  entire  fiscal  year,  remaining  in  the  harbor  at  Dam  No. 
37,  Ohio  River. 

Light-draft  snagging  plant  "  Iroquois  "  and  "  Mingo.^^ — ^At  the  be- 
ginning of  the  fiscal  year  this  plant  was  separated,  the  Iroquois  being 
at  Dam  No.  33  assisting  in  work  of  placing  bulkheads  for  gate  erec- 
tion, and  the  Mingo  at  Dam  No.  35,  placing  riprap  stone,  etc.  These 
boats  were  engaged  on  work  at  locks  and  dams  for  the  greater  part  of 
the  period,  and  towing  materials  between  dams  in  this  district.  On 
September  23  the  plant  started  on  a  snagging  trip  as  far  up  the  Ohio 
Eiver  as  Dam  No.  21.  A  cableway  was  secured  at  Dam  21  and  trans- 
ferred to  Dam  No.  38,  Ohio  Eiver.  Five  snags,  aggregating  15  tons, 
and  two  wrecks  (one  barge  and  one  piece  of  cofferdam)  were  removed 
on  this  trip.  Seventy-five  cords  of  drift  wood  were  cleared  away 
from  the  Maysville  ice  piers.  A  derrick  boat  and  a  wharf  boat  were 
removed  in  addition  to  the  above.  One  large  rock,  weighing  approxi- 
mately 5  tons,  was  removed  at  the  mouth  of  the  Licking  River. 

During  the  fiscal  year  the  light-draft  snagging  plant  covered  a  dis- 
tance of  approximately  3,582  miles. 

The  Iroquois  was  greatly  handicapped,  due  to  the  poor  condition  of 
her  boilers.  A  contract  was  therefore  entered  into  with  the  Charles 
Hegewald  Co.  for  the  installation  of  new  boilers  on  this  boat,  at  a  cost 
of  $6,900.    The  boilers  were  installed  during  the  month  of  May,  1920. 
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Bummary  of  expenditures  for  opei^ating  snag  boats  on  the  Ohio  River  for 
the  fiscal  year  ending  June  SO,  1919. 


Servloee , 

Subsistence.. 
Fuel.. 


Explosives 

QeDeral  suppUes  and  expenses. . 

Care  and  repair  of  plant , 

New  boilers,  Iroquois , 


Total. 


R.  A.  Wood- 
ruff. 


$5,181.41 

3,160.11 

563.37 


623.37 

aoi.57 


9,729.73 


Mingo  and 
Iroquois. 


I9j048.12 
2  782.67 
1,315.28 
94.00 
1,466.64 
1,865.07 
5,900.00 


22,471.78 


Totol. 


$14,229.53 
5,942.78 
1,878.55 
94.00 
2,090.01 
2,066.64 
5,900.00 


32,201.51 


LIST  OF  EXPENDITURES. 


Operating  snag  boats  on  Ohio  River,  fiscal  years  1891-1920. 


1891 ., $12, 264. 45 

1892 . 25, 135.  55 

189S , 23, 178. 13 

1894 24, 849. 27 

1895 20,  782. 19 

1896 30, 216. 90 

1897 27,  739.  80 

1898 18, 426. 83 

1899 28,  937.  78 

1900 37, 079. 05 

1901 43, 385. 12 

1902 42, 004. 14 

1903 32, 655. 08 

1904 ^ 36. 229. 83 

1905 34, 688. 23 

1906 33, 094. 17 


1907 $35, 764. 13 

1908 37, 063. 40 

1909 36, 391. 95 

1910 34, 497 .89 

1911 31, 058. 04 

1912 31,  348.  60 

1913 25,  758. 17 

1914 36, 449. 31 

1915 51, 963. 58 

1916 36, 143. 07 

1917 50, 298. 07 

1918 44, 745. 26 

1919 55, 975. 40 

1920 32. 201.  51 

Total 1,010,324.90 


CONTRArrs  IN  FORCE. 

Name  of  contractor :  Chas.  Hegewald  Co. 

Amount  and  character  of  work:  $5,900;  furnishing  and  installing  boilers  on 
snag  boat  Iroquois. 
Price  per  unit :  $5,900. 
Date  of  approval :  January  20,  1920. 
Date  of  beginning  work :  February  5,  1920. 
Date  of  expiration :  May  25.  1920. 
Porcentage  of  completion  at  end  '*f  ti8o:U  year:  1(X)  per  cent. 
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IMPKOVEMENTH. 
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1.  Operating  and  care  of  locks 

and  dams  on  Muskingum 
River,  Ohio 2747 

2.  Big  Sandy  River  and  I^evisn 

and    Tug    Forlcs,    W.    Va. 

and  Ky 2753 

3.  Operating  and  care  of  loclcs 

and  dams  on  Big  Sandy 
River,  W.  Va.  and  B:y.,  in- 
cluding Levisa  and  Tug 
Forks 2764 
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4.  Kentucky  River,  Ky 2757 

5.  Operating  and  care  of  locks 

and    dams    on    Kentucky 
River,  Ky 2757 

6.  Ohio  River  below  Pittsburgh, 

Pa.,  Dams  Nos.  30  and  32—    2611 

7.  Opeiating  and  care  of  Loclcs 

and  Dams  Nos.  28  and  29, 
Ohio  River 2671 


FOB  DESCRIPTION  OF  IMPROVEMENTS  OF  THIS  DISTRICT  SEE  PAGES    1378  TO   1389. 


1.  OPERATING    AND    CARE    OF    LOCKS    AND    DAMS    ON    MUSKINGUM 

RIVER,   OHIO. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Navigation  was  suspended  79  diiys  account  of  ice ;  other  interrup- 
tions were  26  days  at  Lock  No.  1  and  3  days  at  Lock  No.  2,  due  to 
high  water,  5^  days  at  Lock  No.  1,  due  to  installing  a  new  leaf  of  the 
lower  gate,  and  12  days  due  to  failure  of  this  gate,  and  145  days  at 
Lock  No.  3,  due  to  a  break  in  Dam  No.  3.  The  following  repair  work, 
in  addition  to  the  ordinary  work  incident  to  the  operation  of  the 
slack-water  system,  was  done  during  the  year,  and,  unless  otherwise 
specified,  was  accomplished  by  hired  labor  with  (xovernment  plant. 

LOCKS    AND    DAMS. 

Lock  and  Dam  No.  1. — A  new  land  leaf  for  the  lower  gate  was 
placed  in  position  and  the  spaces  between,  arms  of  both  leaves  were 
filled  with  concrete  to  counteract  their  buoyant  effort  at  cost  of 
$37.85  for  material  and  $271.79  for  labor.  On  November  27,  1919, 
both  leaves  of  this  gate  were  dismounted  and  upset  by  flood  action: 
the  gate  was  reset,  damaged  and  broken  metal  parts  were  repaired 
and  replaced,  and  10,560  pounds  steel  was  fastened  to  the  leaves  for 
additional  ballast  at  cost  of  $15.72  for  material  and  $1,232.42  for 
services. 

Minor  repairs  made  to  lock  houses  cost  $86.18. 

2747 
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Sedimentary  deposit  was  cleared  from  lock  walls  at  cost  of  $143.63 
for  labor. 

A  clamshell  dredge  was  hired  from  the  Marietta  Sand  Co.  to 
remove  deposit  from  around  the  lock  gates,  as  follows : 

April  28  and  29,  1920 days—  U 

Mud  and  sand  dredged cubic  yards—  253 

Rate  per  day $25.00 

CJost  per  cubic  yard $0.1482 

Lock  and  Dam  No.  2, — Replaced  fender  planking  on  lock  gates, 
refastened  one  lower  gate  discharge  valve  to  its  stem,  and  cleared 
deposit  from  around  gates  at  cost  oi  $56.55  for  labor. 

A  clamshell  dredge  was  hired  from  the  Marietta  Sand  Co.  to 
remove  deposit  from  the  lock  and  its  approaches,  as  follows : 

May  8  to  15,  1920 days__  7 

Mud  and  sand  dredged cubic  yards—      1, 850 

Rate  per  day ^ $25.00 

Total  cost,  including  tender $200.00 

Cost  per  cubic  yard $0. 1081 

Lock  and  Darn  No.  3. — Reconstructing,  in  concrete,  the  top  of  dam 
was  in  progress  during  the  working  season,  except  for  frequent  in- 
terruption due  to  high  water.  The  concrete  top  was  extended  385.5 
feet,  which  completed  about  88  per  cent  of  the  work.  Following  are 
the  quantities : 

Excavation cubic  yards—    2,655 

Timber,  triple-lap  sheet  piling feet,  board  measure—  29,  804 

Concrete cubic  yards—    3, 387 

Cement,   expended barrels—    2, 930. 5 

The  cost  of  this  work  was  $11,220.71  for  material  and  $13,126.87 
for  labor. 

Work  was  suspended  in  October  on  account  of  high  water,  when 
730.5  feet  of  the  840.5  feet  length  of  dam,  or  about  88  per  cent  of  the 
reconstruction,  had  been  completed. 

On  December  2,  1919,  the  current  acting  against  the  right  abut- 
ment of  Dam  No.  3  commenced  cutting  into  the  embankment  at  its 
head;  failure  of  the  embankment  was  averted  by  filling  in  derrick 
stone  and  banking  with  riprap  and  gravel-filled  sacks.  Failure  of  its 
cofferdam  when  partial  excavation  had  been  made  caused  a  break  ex- 
tending over  the  unfinished  110  linear  feet  of  dam;  the  action  of  the 
water  discharging  through  this  gap  effected  washout  of  about  5  acres 
of  land  below  the  abutment.  A  brush,  sandbag,  and  stone  dike,  145 
feet  in  length,  was  constructed  about  500  feet  below  the  dam ;  brush 
weighted  with  sandbags  was  banked  against  the  eroded  bank  at  the 
lower  end  of  the  scour,  and  two  short  brush  and  sandbag  dikes  were 
built  against  the  caving  bank  when  this  protection  proved  inadequate. 

An  attempt  was  made  to  close  the  breach  in  dam  with  derrick  stone, 
and  at  the  close  of  the  year  construction  of  a  brush-and-stone  coffer- 
dam 130  feet  in  length  was  about  75  per  cent  completed ;  delay  was 
due  to  unfavorable  stages  of  river.  The  cost  was  $13,810.59  for  ma- 
terials and  $21,408.74  for  services.    The  following  are  the  quantities : 

Brush  ^ acres—  22. 50 

burlap  sacks number__  18, 000 

Derrick  stone tons  2, 336.  59 

Riprap cubic  yards..  1,061.  79 

Gravel do 1.  501 
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Renewed  timber  in  upper  gate  of  lock  above  pool  level  at  cost 
of  $380.96.  Timber  was  purchased  for  repair  of  lower  gate  at  cost 
of  $276.77.  The  rear  porch  floor  of  the  lock  master's  dwellinff  was 
relaid  in  concrete  at  cost  of  $95.18.  Befastened  cylindrical  nlling 
valve  to  its  stem;  replaced  fender  planking  on  gates  and  mowed 
canal  banks  at  cost  of  $76.88  for  labor. 

Lock  and  Dam  No.  4. — Completed  renewal  of  about  38  per  cent 
of  the  timber  in  upper  gate  of  lock  above  pool  level  at  cost  of  $99 
for  labor. 

Mowed  embankments  of  canal  and  back  of  the  right  abutment  of 
dam,  operated  guard  gate  of  canal  for  high  water  and  removed 
250  cubic  yards  deposit  from  around  gate  at  cost  of  $138.50, 

Lock  and  Dam  No.  5, — Timber  was  purchased  for  the  repair  of 
gates  at  cost  of  $476.34.  Replaced  fender  planking  on  lock  gates, 
and  610  cubic  yards  sand,  mud,  and  drift  deposit  was  removed  by 
dredging  in  lock  and  approaches  at  cost  of  $134.48. 

Lock  and  Dam. No.  6, — Timber  was  purchased  for  the  repair  of 
upper  gate  at  cost  of  $178.99.  Minor  repairs  were  made  to  the  lock 
house,  well,  and  outbuilding;  the  upper  entrance  and  lock  chamber 
were  dredged,  700  cubic  yards  being  removed  at  cost  of  $92.23. 

Lock  ami  Dam  No,  7. — Renewed  floor  beams  and  planking,  2,600 
feet  b.  m.,  and  repaired  the  concrete  rest  pier  of  the  Unitea  States 
swing  bridge  over  the  canal  at  cost  of  $83  for  labor.  Removed  top 
of  guide  wall  above  lock,  cleared  heavy  deposit  from  around  guard 
gate  at  head  of  canal;  repaired  derrick  in  yard  and  machinery  in 
workshop;  received  and  stored  77,000  feet  b.  m.  timber  for  use  in 
repair  or  lock  gates  and  floating  plint,  and  cleared  ice,  drift,  and 
deposit  from  lock  and  canal  at  cost  of  $261177.  Timber  was  pur- 
chased for  reconstructing  guard  gate  of  canal  at  cost  of  $450.52. 

Work  accomplished  at  the  workshop,  the  cost  of  which  is  included 
under  the  proper  items  of  the  allotment,  consisted  of  framing  timber 
for  repair  of  the  upper  gate  at  Lock  No.  3,  preparing  lumber  for 
repair  of  bridge  over  the  canal  and  sheathing  tor  lock  gates ;  renew- 
ing decking  of  U.  S.  steamer  Merrill  and  framing  spud  for  U.  S. 
dredge  MaltayKXidi  completing  hull  for  new  oil  towboat  CfUlette. 

Lock  and  Dam  No,  8. — Operations  were  limited  to  clearing  de- 
posit from  lock,  replacing  fender  planking  on  gates,  and  other  minor 
repairs  at  cost  of  $84.80. 

Lock  and  Dam  No.  9. — Replaced  fender  planking  on  gates ;  placed 
a  temporary  bulkhead  over  culvert  opening  of  discharge  valve  and 
cleared  drift  and  deposit  from  the  lock  and  its  approaches  at  cost 
of  $123.30. 

Lock  and  Dam  No.  10. — Repaired  lock  gate  irons,  relaid  the  natural 
gas  pipe  line  which  supplies  the  lock  house ;  mowed  and  cleaned  the 
canal  embankments  and  the  embankment  of  river  above  dam  at  cost 
of  $191.02. 

Lock  and  Dam  No.  11. — ^No  repairs  were  made.  Work  required 
for  care  and  operation  of  lock  was  performed  by  the  regular  employee. 

TLOATING  PLANT. 

U.  S.  dredge  Malta. — ^This  dredge  was  in  commission  from  July  1 
to  November  22,  1919,  and  from  June  27  to  June  30,  1920.    Much 
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delay  was  caused  by  high  water  and  use  of  tender  on  other  work. 
The  following  is  a  statement  of  work  accomplished : 


Locality. 


Material  excavated,    j  ^Jj^**" 


Length 
of  cut. 


Lower  approach,  Lock  No.  2.. 
Upper  approach,  Lock  No.  2.. 
Lower  approach,  Lock  No.  3.. 

Canal,  Lock  No,  3 

Bear  Creek  Bar,  pool  No.  2. . . 

Canal,  Lock  No.  4 

Upper  approach,  Lock  No.  5.. 
Upper  approach,  Lock  No.  6.. 

Canal,  Lock  No.  7 

Lower  approach.  Lock  No.  9.. 

Chamber,  Lock  No.  9 

Upper  approach,  Lock  No.  9.. 


.  Sand  and  41  timbers . . 

.;  Mud 

.!  Mudandsand 

.,  Mud 

.'  Sand  and  gravel  for 
concrete. 

J  Mud 

J do 

J do 

.i  Mud  and  1  sunken  flat. 

.1  Mud 

.: do 

.1 do 


TotoL. 


Cu,pd*. 

3,641 

2,182 

450 

9,540 


3,788 
184 
1,656 
5,248 
368 
100 
184 


30,679 


Feet. 
616 
440 
70 
1,933 
220 

600 

70 

300 

1,022 

115 

110 

70 


5,466 


Ay^r&ge  cost  per  cubic  yard,  including  repair,  iiiuiutenHnce,  and  tender_  $0. 287 
Average  cost  per  cubic  yard,  including  repair  and  maintenance  of  dredge 

only .  242 

Ordinary  repairs  to  dredge  cost  $1,524.96  for  material  and  $23.98 
for  labor,  exclusive  of  services  of  crew. 

U,  S.  towboat  "  MerrUiy — ^This  boat,  in  commission  from  July  1, 
1919,  to  June  30,  1920,  was  employed  in  tending  the  dredge  Malta; 
in  tending  derrick  boat  No,  63  when  engaged  in  dredging  with  clam- 
shell bucket,  in  towing  sand  anc^  gravel  used  for  reconstructing  Dam 
No.  3,  in  towing  rock  and  handling  plant  used  in  reconstruction  and 
rei)air  of  Dam  No.  3,  and  towing  coal  and  materials  to  points  where, 
work  was  in  progress.  Transferred  two  barges,  received  under  con- 
tract with  the  Forest  Barge  Co.,  from  Pittsburgh,  Pa.,  to  the 
Muskingum  River.  Removed  6  snags  from  channels  in  pools  7,  8,  9, 
and  10. 
Number  of  miles  run ___^-i —  2,291 

U.  S.  derrick  boat  No.  63  was  employed  on  reconstruction  and  re- 
pair of  break  in  Dam  No.  3  and  operated  as  clamshell  bucket  dredge 
as  follows: 


Locality. 


I    Material  excavated. 


Chamber,  Lock  No.  1 '  Mud 

Chamber,  Lock  No.  2 , do 

Upper  approach,  Lock  No.  2 ...i.do 

Canal,  Lock  No.  3 do 

Lower  approach.  Lock  No.  5 Sand 

Chamber,  Lock  No.  5 Mud 

Upper  approach,  Lock  No.  5 Mud,  sunken  drift,  and 

logs. 

Canal.  Lock  No.  4 ;  Mud 

Chamber,  Lock  No.  6 , do 

Upper  approach,  Lock  No.  6 do 


Total. 


Qunnli-  .  length 
ties,     i    of  cut. 


Vu.  yds. 
1,800 
100 
300 
5,600  ' 
60  \ 
50  I 
500  ! 

250  I 
300  i 
400 


9,360 


Fftt. 


350 
45 
60 

850 
20 
40 

115 

40 
60 
100 


1,680 


Average  cost  per  cubic  yard,  in(;luding  crew,  repairs,  and  fuel $0. 0037 
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L\  S,  floating  pile  driver  ^^No.  ^." — Was  used  as  concrete-mixer 
boat  in  connection  with  reconstruction  of  Dam  No.  3.  Cost  of  repairs 
and  maintenance,  $175.85. 

U.  JS.  maneuver  boat. — ^Transferred  from  Bi^  Sandy  Kiver;  was 
used  81  days  on  the  work  in  progress  for  repairing  break  in  Dam 
No.  3. 

U.  S,  towboat  (oil)  "  Giaette.^^—JJiideT  construction.  The  hull  was 
completed  at  cost  of  $84.47  for  materials  and  $1,134.20  for  labor. 

Barges, — ^Under  contract  with  the  Forest  Barge  Co.,  of  Tionesta, 
Pa.,  2  wooden-deck  barges  were  delivered  at  Pittsburgh,  Pa. 

Hired  towboat  {oU)  "  OtoV^ — ^Was  employed  in  tending  dredge 
and  in  miscellaneous  towing  in  connection  with  the  reconstruction  of 
Dam  No.  3. 

OONTRACTH  IN  FORCE, 

FIRNIHHINW    ANII    UKI.IVKKING    HANI)    AND    (JKAVKL    ON     ('ONTKACTl)R*H    KAK0E8    AT    A 
POINT   BEIX>W    r/>CK    NO,    1    FUR   VHK  IN    RECAPPINf}   IIAM    NO.    .1    AT   IX>\VELL,  OHIO. 

Name  of  contractor;  The  Marietta  Sand  Co. 

Date  of  contract:  July  24,  1917. 

Pate  of  approval:  Aii^st  17,  1917. 

Date  tixcd  for  coninjen cement :  AugiiHt  81,  1917. 

Date  fixed  f<»r  completion:  December  31,  1917. 

Amount  of  contract:  $7,425. 

Gravel,  i)er  cubic  yard:  $0.75. 

Sand,  i)er  cubic  yard:  $0.75. 

Percentage  of  completion :  53. 

KrRNlSHINO    AND   DKUVKKINtt    AMF.RICAN    PORTLAND    CF.MKNT    AT    LOWELL,    OHIO. 

Name  of  (-(Mitractor :  Louisville  (Vment  (V).  ^ 

Date  of  contract:  May  14,  1919. 

Date  of  ai»proval :  May  27,  1919. 

Date  fixed  for  commencement:  .June  1,  1919. 

Dnte  fixed  for  completion:  December  31,  1919. 

Amount  uf  coi>tr;nt:  $10,(iS(). 

(Vment,  per  barrel:  $2.14,  exclusive  of  sacks. 

Percentage  of  completion :  KX). 

Sumfnory  of  cj-penditures  for  openitintj  and  care  of  locks  and  dams  on  3fMJ»- 
linffum  River,  Ohio,  for  fiscal  year  ending  June  SO,  1920. 

Items  of  the  approve<l  project  for  the  year: 

1.  Administration $12,211.31 

2.  Operation  of  hK»ks  and  dams 9,  lcS3.30 

3.  Afalntenance  and   repairs 2,306.78 

4.  Improvements  and  reconstruction 65,448.96 

5.  (niaiinel  work 23.009.39 

6.  Si)ecial  work 60.00 

7.  Contingencies 391.20 

Total *  112,  610.  94 

^  Includes  expenditures  made  during  the  year  for  outstanding  liabilities  at  the  beginning 
of  the  year,  but  does  not  Include  outstanding  liabilities  at  the  end  of  the  year. 
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EXPENDITURES. 


For  fiscal  year  ending 
June  80— 

1888 $175, 657. 16 

1889 128, 524. 64 

1890 210, 460. 84 

1891 219,  744".  56 

1892 235,  732. 19 

1893 43, 202. 71 

1894 51, 386. 77 

1895 43, 460. 55 

1896 35, 904. 88 

1897 37,  901.  57 

1898 41, 323. 92 

1899 39, 748. 37 

1900 39, 537. 55 

1901 85, 147. 83 

1902 48, 070. 11 

1903 43, 448. 89 

1904 48, 345. 61 

1905 55, 048. 57 


For  fiscal  year  ending 
June  30 — Continued. 

1905 $17, 190. 44 

1906 39, 377.  35 

1007 ^ 68.  572.  49 

1908 82, 590. 45 

1909 52,  858. 39 

1910 50, 096. 65 

1911 49,  521.  45 

1912 72,  778.  20 

1913 75, 827. 01 

1914 65, 148. 79 

1915 184, 323. 68 

1916™ 69, 758. 13 

1917 81, 453. 37 

1918 89, 657. 28 

1919 73, 659. 41 

1920 112, 610.  94 

Total 2, 718, 070  75 


2.  BIG  SANDY  RIVER  AND  LEVISA  AND  TUG  FORKS,  W.  VA.  AND  KY. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

All  operations  have  been  suspended  pending  further  action  by 
Congress. 

CONTRACTS  IN   FORCE. 

None. 
Appropriations, 


Act. 


June 
Kar. 
Jime 
Mar. 
Aug. 
July 
Aug. 
Sept. 
July 
Aug. 
June 
Kar. 
June 
June 
liar. 


1878 

187» 

1880 

1881 

1882 

1884 

1886 

1890 

1892 

1894. 

189«. 

1899 

1900  (river  and  harbor). 

1902 

1906  (river  and  harbor) . 


Total 24,000.00  I       46,000.00 


Clearing  the 

main  stream 

and  both 

forks. 


Main  stream 
and  forks, 
mainte- 
nance. 


$12,000.00 
12,000.00 


Both  forks 
exclusive  of 
mainstream 

improve- 
ment. 


15,000.00 
4,000.00 


"i3,"666'.6o !! 

243,000.00  '. 


9,000.00 


Clearing  Levisa  Fork. 


Improve- 
ment. 


$5,000.00 
5,000.00  I 
3,750.00 
2,500.00  I 


Mainte- 
nance. 


(0 


$2,500.00 
2,500.00 
1,000.00 
1,000.00 
1,000.00 


16,250.00 


8,000.00 


1  Allotments. 

'To  Include  regulating  works  at  mouth  (presumably  $40,000  therefor  and  $3,000  for  clearing  forks). 
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Appropriations — Contiuued. 


Act. 


June  18, 
Mar.  3, 
June  14, 
ICar.  3, 
Aug.  2, 
July  5, 
Aug.  5, 
Aug.  11, 
Sept.  19, 
July  13, 
Aug.  18, 
May  1, 
June  3, 
Mar.  3, 
June  6, 
June  0, 
Mar.  3, 
June  13, 
Mar.  3, 
Mar.  3^ 
Mar.  3, 
June  30, 
Mar.  2, 
May  27, 
Mar.  4, 
June  25, 
June  25, 
Mar.  4 
Do.. 


1878.. 
1879.. 
1880.. 
1881.. 
1882.. 
1884.. 
1886.., 


1890 

1892 

1894 

1898. 

1896. 

1899. 

1900  (rivwand  harbor) 

1900  (sundry  dvll) 

1901 

1902 

1903 

1905  (river  and  harbor) 

1905  (sundry  civil) 

1906 

1907. 

1908. 

1909 

1910  (river  and  harbor) 

1910  (sundry  civil) 

1915  (allotment) 


Clearing  Tug  Fork. 


Improve- 
ment. 


Mainte- 
nance. 


$5,000.00  , 
5,000.00  j 
3,750.00 


2,500.00 


12,500.00 
2,500.00 


(0 


.     2,000.00 

.1    1,500.00 

1,000.00 


Lock  and 
Dam  No.  3 


TxKdcsand 
DamsNos. 

land  2, 
including 

service 
bridge  at 

Nal. 


150,000.00  |. 

46,000.00  I. 
« 15,000.00  '. 

40,000.00   . 

22,500.00  ,. 

31,500.00   . 

31,000.00  I. 
»  50,000.00  1. 

40,000.00  '. 
•17,811.96  ;. 

30,000.00 


Locks  and 

dams. 

general.* 


Total. 


130,000.00  7 S20,000.00 


(•) 


280,000.00   1 

1 140,000.00' ; 

i         («)         ;•  175,000.00' 
: I    50,000.00  1 


.'    '7  000.00 


1 


.1    •3,000.00 


Total 16,250.00  I    9,600.00  •373,811.96  « 460,000.00 

Deduct  on  account  of  transfer  to  other  works  under  authority  of  the  river  and 

harbor  act  approved  Mar.  4,1915 , 

Deduct  on  account  of  credit  to  unallotted  balance  of  appropriation 


Net  total  appropriations . 


85,000.00 
40,000.00 

100  000.00 
85  000.00 
50  000.00 

125,000.00 
25,000.00 


$12,000.00 

12,000.00 

55,000.00 

50,000.00 

35,000.00 

50,000.00 

30,000.00 

31,600.00 

36,000.00 

55,000.00 

45,000.00 

17,811.96 

32,000.00 

55,500.00 

1,000.00 

280,000.00 

140,000.00 

175,000.00 

50,000.00 

43,000.00 

85,000.00 

40  000.00 

107,000.00 

85,000.00 

50,000.00 

128,000.00 

25,000.00 

25,000.00 

3,000.00 


'755,000.00  |1,745,811. 96 

89,238.25  >      92,047.95 
2,809.70  I 

1,663,764.01 


•  Acts  specified  particular  application,  but  as  in  orderly  sequence  of  the  slack>water  development,  no 
subclassified. 

<  This  and  next  4  items  available  also  for  clearing  work,  as  incidental,  but  mainly  for  and  devoted  to 
Lock  and  Dam  No.  3. 
<•  This  and  successive  direct  appropriations  for  the  transformation  to  movable  dam. 

•  To  satisfy  Judgment  obtained  in  Court  of  Claims  (not  disbursed  by  Engineer  Department)  account 
of  claim  of  John  J.  Shipman  for  stone  delivered  and  used  in  construction  of  Lock  and  Dam  No.  3. 

'  Specific  appropriation  for  survey  on  which  details  slack-water  project  based  after  prior  iiuiuguration 
under  general  idea. 

•  Provides  for  (presumably  $35,000)  alterations  to  Dam  No.  3  (raising  crest)  not  included  in  figures  tabu- 
lated for  that  purpose  but  under  locks  and  dams  general;  also  for  completion  Locks  and  Dams Nos.  1  and 
2,  main  stream  (presumably  $50,000),  similarly  handled  in  the  tabulation. 

•  Service  bridge  Lock  No.  1,  main  stream. 
Receipts  from  sales,  etc ,  $1,721. 79. 

Appropriations  are  shown  in  above  form  to  assist  in  undeivtanding  distribution  under  the  various 
features  of  the  subject. 


3.  OPERATING  AND  CAKE  OF  LOCKS  AND  DAMS  ON  BIG  SANDY  RIVER, 
W.  VA.  AND  KY.,  INCLUDING  LEVISA  AND  TUG  FORKS. 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  movable  dams  were  up  during  practically  all  the  low  water 
period.  Dredging  and  minor  repair  work  were  done  at  all  locks,  a 
lar^e  amount  of  cleaning  and  pamting  of  steel  work  being  required. 
This  work  is  both  tedious  and  expensive,  as  it  virtually  all  must  be 
done  by  hand. 

At  Dam  No.  2  an  accident  occurred  in  October,  1919,  by  which  the 
srreater  part  of  the  pass  was  put  out  of  commission  and  the  dam  was 
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not  again  raised.  The  damaged  parts  were  repaired  or  replaced  by 
new  ones  and  it  is  expected  to  put  the  latter  in  place  and  raise  the 
<iam  at  early  date. 

Supplies  were  delivered  by  launch  to  all  locks  throughout  the 
year.  In  addition  to  the  ordinary  work  incident  to  the  operation  of 
the  slack-water  system,  the  work  mentioned  below  was  done  by 
hired  labor  and  United  States  plant.  A  large  amount  of  this  was 
performed  by  the  regular  lock  forces,  but  it  was  necessary  to  employ 
extra  labor  in  much  of  it. 

Cost  of  maintenance  and  operation, — ^The  expenditures  for  operat- 
ing afid  maintenance  for  fiscal  year  were  as  f oUows : 

Operating  locks  and  dama ._  _   _  $11,584.29 

Maintenance  locks  and  dams 5,850.00 

Maintenance  of  buildings  and  grounds 2, 650. 00 

Maintenance  of  plant,  etc 1,  442. 10 

Special  work,  stream  gaging,  etc 390.00 

^Vmringent  expenses ^     _  3,000.00 

Total     24,016. 3J> 

jxk;k8  and  dams. 

Lock  and  Dam  No.  i,  main  river, — The  dam  was  up  IOC  days. 
The  lock  gates  were  cleaned  and  painted;  the  dwellings  were  re- 
paired ;  porch  floors  replaced  with  concrete  and  a  new  roof  was  put 
on  one  of  them;  light  fixtures,  plumbing,  and  electric  wiring  were 
installed;  sewers  and  water  pipes  were  put  in;  grates  and  mantels 
were  reset;  floors  were  leveled  up,  repaired,  and  painted,  and  the 
interior  woodwork  was  cleaned  and  partly  varnished.  Minor  repairs 
were  made  to  valves,  gates,  and  appliances,  and  the  maneuver  boat 
was  painted  outside.  Much  of  the  work  was  performed  by  the 
regular  force. 

Lock  and  Dam  No,  2. — The  dam  was  up  84  days  during  the  season 
of  1919,  but  owing  to  stage  of  water  being  too  high  to  phice  new 
treistles  it  has  not  been  raised  in  1920.  Minor  repairs  were  made  to 
valves  and  other  parts  of  lock  and  dam,  the  main  repair  work  and 
<*onstruction  of  new  trestles  and  wickets  having  been  done  at  the 
sho})  at  Ix)ck  No.  3.  All  the  metal  work  was  cleaned  and  painted. 
A  large  amount  of  deposit  was  removed  from  the  masonry.  Kepairs 
were  made  to  roofs  of  outbuildings.  Owing  to  the  excessive  deposit 
and  the  large  amount  of  cleaning  and  painting  required  on  gates  and 
other  metal  work  the  cost  of  extra  labor  was  excessive  at  this  lock. 

Lock  and  LJam  No,  S, — The  dam  was  up  116  days.  One  dwelling 
was  painted  and  repaired  and  minor  repairs  were  made  to  parts  of 
lock  and  dam  and  the  steelwork  was  partially  painted.  A  new  pipe 
line  for  carrying  gas  to  the  shop  from  the  main  on  opposite  side  of 
river  was  laid.  Extensive  repairs  were  made  to  the  boiler  for 
maneuver  boat.  Repair  parts  were  made  in  the  shop  at  this  lock 
for  all  locks  on  the  river. 

Lock  and  Dam  No.  i,  Levisa  Fork. — The  dam  was  up  132  days. 
The  bank  below  abutment  was  riprapped  with  stone  quarried  and 
boated  to  site.  A  large  amount  of  deposit  was  removed  from  the 
lock  and  its  approaches;  new  deck  was  placed  on  maneuver  boat; 
repairs  were  made  to  derrick;  a  roadway  up  bank  was  graded. 
9030— KNO 1920— PT  2 43 
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Loch  and  Davi  No.  /,  Tu(j  Fork,—T\\e^  dam  was  up  160  days. 
Painted  maneuver  boat  cabin,  derrick,  and  hull  and  escape  bars  of 
dam  and  made  minor  repairs  to  valves  and  wickets;  regraded  roads: 
repaired  engine,  dwellings,  and  fences;  removed  deposits  in  lock  and 
its  entrances. 

FIX)ATINi;    PLANT. 

Launch  "  Pioneer.^^ — This  boat  distributed  supplies  to  the  several 
locks  running  1^250  miles. 

Maneuver  boats. — All  boats  used  for  handling  the  dams  were,  kept 
in  repair  and  were  in  use  as  needed. 

SPKCIAn   WORK. 

(raging  stations. — Stream  gaging  both  to  facilitate  dam  operations 
and  to  secure  data  for  computing  stream  flow  was  continued. 

CONTRAOTS  IN  FORCE. 

None. 


t^ummary  of  vjcprmliturat  for  oitcrutiny  and  rare  of  lovk^  and  dam4t  on  Biff 
Sandif  IHieVj  W.  Va.  and  Ky.,  iuvludiny  Tug  and  Levim  Fork^,  for  the  fiscal 
year  ending  June  SO,  1920. 

Items  of  the  approved  project  for  the  year: 

1.  Administration $3, 617. 97 

2.  Operation  of  locks  and  dams 12,683.10 

3.  Maintenance  and  repairs 8,500.00 

4.  Channel  work 1,902.45 

6.  Special  work 390.00 

a  rontlnsencles 1,656.35 

Totnl ^28,769.93 


Expcndiitures. 


Fiscal    year   ending   June 
30— 

1898 $1, 936.  54 

1899 8,231.80 

1900 3, 615. 94 

1901 3, 477. 21 

1902 3, 351. 87 

1903 4,170.97 

1904 -  3.255.68 

1905 3, 822. 88 

1906 11, 642. 33 

1907 20, 494. 78 

1908 22, 734.  53 

1909 42, 152.  51 

1910 15, 048.  32 


June 


Fiscal    year    eudin); 
30— Oontlnued. 

1911 $19,608.30 

1912 46, 120. 81 

1913 37, 460. 53 

1914 31,  998. 59 

1915 38, 684. 41 

1916 22, 594. 26 

1917 32, 245. 12 

1918 23, 913. 32 

1919 23, 786. 63 

1920 28, 759. 93 


Total 444,107.20 


^  Include  expondltures  made  daring  the  year  for  outstanding  liabilities  at  the  boginning 
of  the  yoar,  but  «lo  not  Include  outRtandlnu  llab!lltle«  nt  the  end  of  the  year. 
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4.  KENTUCKY  RIVER,  KY. 
OPERATIONS   1)1  niMJ  TIIK   FISCAL   YEAR. 

There  were  no  operations  during  the  fiscal  year,  as  all  work  under 
the  project  had  been  completed. 

CONTRACTS    IN    FORCE. 
LEASE   IN   FOKCK  1)UBIN(J   THE  FISCAL    YEAB   ENDING    JUNE   30,    1920. 

Locution:  Lock  No.  4. 

lessee :  Kentucky  River  MiUs. 

Date:  July  10,  1878. 

Expires :  July  10,  1977. 

Annual  rental :  $180  per  year;  $180  due  July  1, 1920. 


APPROPRIATIONS. 


Mar.  3,  1879 

June  14,  1880 

Mar  3,  1881 

Auff.  2,  1882 

July  5,  1884 

Aug.  5,  1880 

Aug.  11,  1888 

Sept.  19,  1890 

July  13,  1892 

Aug.  18,  1894 J. 

June  3, 1896  (river  and  har- 
bor act) 

June  3, 1896  (riv^  and  liar- 

bor  act) 

Juncj  4,  1897 

July  1.  1898 

June  6,  1900 

Mar.  3,  1901 


$100,000 
100,000 
125,000 
225,000 
250,000 
187,500 
180.000 
180,000 
150,000 
125,000 

50,000 

83,000 
200,000 
350,000 

75,000 
150.000 


June  28,  1902 

Mar.  3,  1903 

Mar.  3,  1905-J 

Mar.  2,  1907 

Mar.  4, 1907 

May  27,  1908  (sundry  dvil 

act) 

May  27,  1908  (sundry  civil 

act) 

Mar.  4,  1909 

June  25,  1910 

Feb.  27,  1911 

Mar.  4,  1911 

Aug.  24,  1912 

June  23,  1913 


200,000 
200,000 

50,000 
100.000 

75,  0(H) 

99,000 

210,000 
210,000 
106,000 
100,000 

65,000 
168.000 

82,650 


Total 4, 196, 150 


Receipts  from  sales,  etc.,  $10,767.40. 


5.  OPKUATIXC;  AM)  (^.ARE  OF  LOCKS  AXO  DAMS  ON  KENTUCKY 

RIVER,  KY. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Suspension  of  navigation  duriny  the  j/ear,  in  days. 


Lock  No.- 


High  water 

Low  water 

loe 

Deposit  of  mud. 
Repairs 


1    !    2       3       4 

— !    — 

19  ,    9     n  i  10 

1 

1     1  '  1 1  1 


6 

7 

8   9  1  10  11 

12 

13  14 

24 

30 

29  1  28  22 

18 

20 

20  '  17 

1 

1 

1 

1  1  1 

2  1  1 

1 

5 

2 
2 
4 

2,   3 

1 

' 

4   I 

1 
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The  interruptions  for  high  water  were  scattered  through  the 
months  of  November,  Decemberj  January,  March,  and  April,  eight 
davs  being  the  longest  single  period  at  any  lock. 

The  interruption  for  low  water  was  due  to  leaks  through  the  dams 
at  an  exi'eedingly  dry  period  in  September. 

Tlie  interruption  because  of  ice  was  for  a  single  period  in  January. 

The  interruptions  for  repairs  were  as  follows:  At  lock  No.  1  in 
January  and  February  for  repairs  to  lower  gate;  at  lock  No.  11  in 
December  and  January  for  building  foundation  for  the  lower  guard 
wall ;  at  Nos.  12  and  1.^  in  November  for  repairs  to  No.  12  crest ;  at 
Nos.  12  and  13  in  December  for  building  foundation  of  lower  guard 
wall  at  lock  13. 

The  interruptioiis  for  dredging  were  due  to  excessive  deposits  of 
mud  at  various  times  for  short  periods  in  months  of  Noveml)er, 
December,  and  January. 

GENERAL. 

The  shipments  of  coal  from  mines  near  Beattyville  and  of  crude 
oil  in  bulk  from  storage  tanks  near  Beattyville  and  Old  Landing  con- 
tinued throughout  the  year. 

The  increase  in  commerce  during  the  year  was  29.2  i>er  cent  in  ton- 
nage and  57.5  in  value. 

Difficulty  continued  throughout  the  year  in  operating  boats,  owing 
to  the  shortage  of  pilots  having  knowledge  of  the  river ;  a  few  more 
were  available  this  season,  but  the  number  is  stiU  greatly  inadequate. 

On  October  28,  1919,  occurred  the  only  serious  disaster  to  shipping 
in  the  burning  and  total  loss  of  the  towboat  Sea  Lion. 

The  great  scarcity  of  labor  very  seriously  interfered  with  the 
prosecution  of  work  in  all  departments  and  the  unusually  early  be- 
ginning (Oct.  10)  of  the  high-water  season  practically  lost  over  two 
months  of  the  working  season. 

l>red(jing, — The  traffic  on  the  river  is  mainly  in  barges  loaded  to 
the  maximum  possible  depths.  Dredging  has  been  necessary  several 
times  at  entrances  of  all  of  the  locl«,  and  at  some  of  them  (notably 
3,  6,  8.  10,  and  11)  rarely  a  month  (except  the  summer  months) 
passes  without  the  necessity  of  deepening  the  entrances.  This  neces- 
sitates keeping  the  dredging  plant  in  full  commission  through  the 
winter,  although  working  at  serious  disadvantage  and  at  times  not 
being  able  to  work  at  all. 

This  dredging  of  comparatively  small  quantities  at  widely  sepa- 
rated points,  all  urgent  and  all  needing  attention  at  the  same  time 
after  each  muddy  rise,  causes  an  apparently  poor  report  for  the 
dredges  both  as  to  quantities  dredged  and  costs  per  unit,  due  largely 
to  unfavorable  water  and  weather  conditions  during  the  winter 
months. 

The- table  following  shows  in  detail  the  dredging  done  during  the 
year: 
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Dredging  and  8}\agging  necessary  to  keep  the  various  locks  in  operation. 
fin  cubic  yards,  scow  im^asurement,  except  occasional  count  o(  clamshells.] 
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i 

Upper 
approach 

and 
entrance. 

Loca 

Bars 
above 
lock. 

tion. 

Lock 

Month. 
Auffust . .  -   

Lower 
approach 

and 
entrance. 

Lock. 

From 

Snags. 

26 
3 
9 

channel  and  land 
slides. 

'   ~  "'"    1 
Stumps.    Trees. 

1 

i!      2 

Founda- 
tions. 
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2 
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August 
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Dredging  awrf  ftnagf/ing  ncccxsury  to  keep  the  rariovs  ?oofc.s  in  operation — ConW. 
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184  '              5 

26          19,500 

Note.  -Drift  at  liocks  12, 13,  and  14  consisted  of  dense  mats  of  heavy  drift  completely  blocking  the  upper 
entrances. 

Gen-enfl  repair  shop. — The  general  repair  shop  at  Lock  No.  4  has 
made  it  possible  to  keep  a  large  working  plant  m  repair,  forge  and 
machine  the  various  parts  recjuired  at  the  locks,  and  repair  miscel- 
laneous machinery  without  serious  loss  of  time.  An  enormous  amount 
of  repair  and  renewal  works  were  done,  most  of  the  single  items  being: 
too  small  to  list.  Among  the  larger  items  are  the  complete  c<mstnic- 
tion  of  lower  lock  gates  for  Nos.  2  and  8,  the  fabrication  of  the  struc- 
tural steelwork  for  movable  crests  at  Locks  12,  18.  and  14,  the 
adaptation  of  steel  needle-boat  hull  OJ  for  use  as  a  hull  for  stern- 
wheel  launch  Pearly  the  sawing  of  lumber  and  timbers  from  logs  as 
needed,  etc.    Ck)sts  were  charged  to  the  various  items  of  plant  affected. 

Boat  yard. — The  floating  plant  was  maintained  in  good  condition, 
except  the  underwater  parts  which  could  not  be  reached  for  lack  of 
docking  facilities.  No  new  boats  were  built,  owing  to  inability  to 
emjdoy  sufficient  labor. 

I.IK'KS   .VMI  DAMS. 

The  following  repair  work,  in  additicm  to  the  dredging  and  ordi- 
nary work  incident  to  the  operation  of  the  slack-water  system,  was 
done  by  hired  labor  with  (lovernment  plant. 

Loi'K'  and  Dam  Xo.  1. — The  land  wall  leaf  of  the  lower  gate  wa> 
dismounted  twice  during  January  by  floods  in  the  Kentuck}^  Eiver, 
while  the  lower  i>ool  from  the  Ohio  was  relatively  low,  giving  I'emark- 
ably  swift  and  turbulent  currents.  The  leaf  was  replaced  m  proi>er 
jwsition  each  date,  with  losses  to  navigation  oione  dav  and  two  days, 
respectively.  This  work  was  done  by  the  regular  fwat  ci-ew**  and 
further  cost  of  $443.21  for  extra  labor. 

The  const ructionof  the  lower  guard  wall  begun  last  year  was 
completed  by  pouring  804  cubic  yards  of  concrete  at  cost  of  $801.70 
for  material  and  $1,581.72  for  labor. 
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Patched  plastering,  papered  the  walls,  repaired  woodwork,  and 
painted  the  interior  of  the  dwelling  at  cost  of  $97.34  for  material  and 
$285.74  for  labor. 

Made  repairs  to  anchorage  of  the  lower  gate  and  made  and  mounted 
u  new  diagonal  eyebar  at  cost  of  $22  for  material  and  $174.58  for 
labor. 

Replaced  a  broken  valve  in  upper  gate  with  a  rebuilt  one.  White- 
washed and  repaired  outbuildings  and  fences. 

Loch  and  Dam  No,  2. — Replaced  3  broken  structural  steel  valves 
in  the  lower  gate  with  rebuilt  ones  at  cost  of  $56.81. 

Began  the  construction  of  new  upper  and  lower  gates  at  cost  of 
$1,852.13  for  material  and  $452.55  for  labor. 

Loch  and  Dam  Xo.  J. — Replaced  a  broken  valve  in  lower  gate  with 
a  new  one. 

In  September  and  a  few  days  of  October  surfacing  the  upper  slope 
of  the  (lam  in  concrete  and  bringing  the  dam  to  proper  height  was 
prosecuted  and  the  following  was  accomplished:  2,470  cubic  yards 
dredging  for  coffer,  300  cubic  yards  excavation  of  old  timber  and 
refuse,  and  342  cubic  yards  ccmcrete  placed ;  completing  43  per  cent 
of  the  work  at  cost  of  $3,007  for  material  and  $1,866.30  for  labor. 
The  work  was  stopped  by  a  small  flood  and  the  State  thereafter 
permitted  no  work  although  two  attempts  were  made. 

Built  a  new  lower  gate  readv  for  mounting  at  cost  of  $1,713.08  for 
material  and  $2,396.24  for  labor. 

Purchased  material  for  new  upper  gate  ut  cost  of  $840.82. 

Lock  and  Dam  Xo,  4- — Completed,  in  so  far  as  at  present  necessary, 
the  building  of  trestles  and  railroad  tracks  for  handling  coal  and 
materials  with  the  crane,  at  cost  of  i^740.()8  for  material  and  $2,205.37 
for  labor. 

Com})leted  mounting  wood  working  plant  at  cost  of  $251.27. 

Repaired  dwellings  and  storehouses  and  built  fence  around  the  land 
recently  purchased — material,  $547.01 :  labor,  $297.10. 

The  general  repair  and  boat  yard  shops  located  here  were  exceed- 
ingly busy ;  supplies  were  received  and  distributed ;  coal  stored ;  and 
the  fleet  cared  for  in  harbor. 

The  iron  working  shoj)  was  completed  and  the  steam  hammer, 
crane,  forges,  etc.,  installed  at  cast  of  $1,052.67  for  material  and 
$1,419.02  for  labor.^ 

Lock  and  Dam.  No,  5. — A  new  lower  gate  was  built  ready  to  mount 
at  the  general  shop  at  cost  of  $2,369.46  for  material  and  $2,268.96 
for  labor. 

Porch  roofs  were  repaired  and  painted  and  skiffs  and  fences 
repjiired  by  the  lock  force. 

The  land  on  abutment  side  was  surveyed. 

Lock  and  Dam  No.  6\ — The  upper  triangular  guard  pier  was 
rebuilt  in  concrete  (excavation  132  cubic  yards  of  stone  and  2,156 
b.  m.  feet  of  timber;  concrete  256  cubic  vards)  at  cost  of  $175  for 
material  and  $1,118.32  for  labor. 

New  roof  coverings  and  gutters  were  i:>ut  on  the  dwellings  at  cost 
of  $*ro.74  for  material  and  $178.38  for  labor. 

("•oncrete  walks  were  built  about  the  dwellings  at  cost  of  $129.55  for 
material  and  $272  for  labor. 

A  broken  valve  in  the  lower  gate  was  repaired. 
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The  unused  tunnels  of  old  lower  wall  valves  were  plugged  with 
12  cubic  yards  of  concrete,  at  cast  of  $87.98. 

Snag  boat  Kenfueky  closed  head  bay  and  In^gan  re}>airing  brokc^u 
upper  wall  valve. 

Lock  and  Dam  No,  7. — ^Window  and  door  screeiLS  for  dwellings 
were  made  at  the  shops,  at  cost  of  $44.01. 

On  May  4,  1920,  IxK*kman  R.  II.  McPheron  whs  accidentally 
drowned. 

Lock  and  Dam  No,  8, — Completed  surfacing  in  concrete  the  upper 
slope  of  the  dam  and  bringing  it  to  proper  height  at  cost  of  $400  for 
material  and  $1,041.83  for  labor.  Tlie  following  are  the  quantities — 
3,485  cubic  yards  cofferdam  backing;  400  cubic  yards  of  old  timber, 
stone,  and  mud  excavation :  428  cubic  yards  of  conci'ete. 

The  gates  were  paintexl  above  water. 

Valves  in  the  lower  gate  were  repaired  in  March  and  May  and  the 
upper  valve  operating  crab  in  August. 

The  interiors  of  the  dwellings  were  varnished  and  fences  and  out- 
l>uildings  repaired  by  the  locmien;  cost,  $47.80. 

Roofs  and  gutters  of  dwellings  were  repaired ;  cost,  $37.92. 

Lock  and  Dam  No.  9, — -A  gate  rack  bar  was  straightened  by  steamer 
Kentucky;  a  diver  examined  the  lower  miter  sill ;  the  lock  force  re- 
paired fences  and  varnished  interior  woodwork  of  the  dwellings. 

Casting  for  repair  of  valve-operating  mechanism  were  purchased 
and  machined  at  cost  of  $161.21. 

Completed  the  foundation  crib  for  the  lower  guide  wall  at  cost  of 
$1,371.64  for  material  and  $5,087.40  for  labor.  The  quantities  were 
as  follows:  Excavation,  5,650  cubic  yards;  timber*  46,350  board 
measure  feet ;  piles,  number,  105 ;  stone  filling,  1,002  cuoic  yards.  The 
entire  work  was  about  40  i>er  cent  completed  when  high  water  pre- 
vented further  work. 

On  this  work,  on  October  2,  1919,  Overseer  P>nest  Bentley  was 
accidently  killed  in  discharge  of  duty. 

Stone  was  quarried  and  piles,  timber,  and  other  materials  pur- 
chased for  the  construction  of  the  upper  guide  wall  at  cost  of 
$3,346.53  for  materials  and  $56.66  for  labor. 

Lock  and  Dam  No,  10, — Snag  boat  Kentucky  replaced  a  dis- 
mounted valve  in  the  lower  gate. 

TowlK)at  G)*egory  and  decrick  boat  No.  3  cut  gains  in  walls  for  the 
head-bay  girder,  coffere<l  the  lock,  replaced  the  broken  and  rusted 
"  spiders  "  with  new  angles  in  all  four  wall  valves,  scraped  the  valves 
and  underwater  portions  of  the  upper  gate,  and  paintea  same,  at  cost 
of  $45.35  for  material  and  $33.44  for  extra  labor,  the  worfc  being 
principally  done  by  crews  of  lx)ats. 

The  abutment  wall  having  slipped  some  2  feet  at  its  lower  end,  was 
protected  from  further  movement  by  depositing  outside  of  it  1,225 
cubic  yards  of  derrick  and  riprap  stone  at  cost  of  $73.50  for  material 
and  $:3,615.83  for  labor. 

The  foundation  crib  for  the  lower  guide  wall  was  completed  at 
lost  of  $2,588.40  for  material  and  $4,169.28  for  labor.  The  quantities 
were  as  follows :  Excavation,  10,950  cubic  yards ;  timber,  53,576  board 
measure  feet ;  piles,  number,  105 ;  stone  filhng,l,226  cubic  yards.  The 
entire  work  was  alx)ut  40  per  cent  completed  when  further  work  was 
prevented  by  high  water  l)eginning  early  in  October. 
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Stone  was  quaiTied  aiul  placed  for  foundation  and  piles,  timber, 
and  other  materials  purchased  for  the  construction  of  the  upper 
^niide  wall  at  cost  of  $3,062.02  for  material  and  $3,475.72  for  labor. 

The  ffates  were  jminted  above  water,  porch  floors  were  repaired  and 
painted,  and  new  tops  to  upper  gate  mitering  timbers  framed  by  the 
lock  force  at  cost  of  $111.53  for  material. 

Stone  was  quarried  near  this  lock  for  work  at  Locks  9,  10,  lU  and 
12:  the  cost  of  which   is  included  in  cost  of  work  beiietit-ed. 

Lock  and  Dam  Xo.  II, — The  ironwork  and  gates  above  water  were 
painted  at  cost  of  $42  for  material,  the  work  being  done  by  the  lock- 
men. 

New  lugs  were  mounted  on  four  lower  gate  valves  and  repairs 
made  at  different  times  to  eight  operating  devices  by  the  Kentucky. 
A  new  rack  bar  support  was  made  and  mounted.  A  lock  house  roof 
was  repaired. 

The  foundation  and  part  of  the  wall  of  the  lower  guard  wall  were 
completed  at  cost  of  $470.11  for  material  and  $7,283.78  for  labor. 
The  quantities  were  as  follows:  Excavation,  1,650  cubic  yards;  tim- 
l)er, 51,850  l)oard  measure  feet;  piles, number,  106 ;  stone  nlling,  1,059 
cubic  yards ;  concrete  in  footing  (on  January  1,  after  three  attempts 
since  flood  on  October  10),  220  cubic  yards;  wall  blocks,  numl>er  39; 
selected  gravel  filling,  40  cubic  yards. 

Wall  blocks  were  also  made  here  for  this  and  other  locks :  5  blocks 
for  No.  9,  33  blocks  for  No.  10,  and  28  for  No.  11. 

Three  deadmen  were  planted  as  check  post  at  upper  approach. 

During  a  rise  in  January  the  lower  entrance  was  one-tnird  closed 
by  a  moiind  of  sand  reaching  4  feet  above  pool  level. 

In  June  a  very  sudden  rise  submerged  a  part  of  the  movable  dam 
crest  before  it  could  he  lowered.  Plant  was  rushed  to  the  site  and 
repairs  made  to  7  damaged  trestles,  entailing  five  days'  loss  of  navi- 

fition  (two  days  for  work  and  3  days  to  draw  and  refill  the  pool), 
or  cause  of  submergence  see  repoii;  for  Ijock  No.  12. 

Lock  and  Dam  No.  12, — In  October  a  very  sudden  rise  submerged 
the  crest  before  it  could  be  lowered.  Eleven  trestles  were  bent  by 
drift  and  120  2  by  4  inch  needles  were  lost.  Repairs  were  made 
and  navigation  opened  with  three  days'  loss  (one  day  for  the  work 
and  two  days  for  pool  to  fill).  The  steel-hull  needle  boat  went  over 
the  dam  and  sank  in  deep  water,  but  was  raised  and  found  uninjured, 
at  cost  of  $149  for  material  and  $338.97  for  labor. 

Completed  the  lower  guard  crib,  except  the  coping,  at  cost  of 
$297.95  for  material  and  $4,773.90  for  labor.  The  quantities  were  as 
follows :  Timber,  29,483  b.  m. :  piles,  number,  105 ;  stone  crib  filling. 
975  cubic  yards;  concrete  in  footing,  226  cubic  vards;  concrete  in 
blocks,  215:  steel,  reinforcing,  pounds,  23,000;  wall  block  filling,  280 
cubic  vards.  Wall  blocks  were  made  here  for  other  locks — 7  for  Xo. 
9. 11  for  No.  10,  and  22  for  No.  11. 

Bolts,  found  badly  distorted,  fastening  the  valves  to  shafts  were 
renewed  in  eight  lower  gate  valves. 

The  head  bay  was  raised  and  new  structural  steel  "'  spiders ''  built 
into  the  four  upper  wall  valves,  and  the  underwater  parts  of  the 
upper  gates  were  cleaned  and  painted,  at  cost  of  $386.08. 

The  floor  in  the  lower  gate  rack-bar  recess  was  rebuilt  and  the  old 
ditrh  back  of  the  walls  was  filled. 
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A  damaged  crest  trestle  was  removed  and  repaired  by  the  lock 
force. 

The  morning  record  of  June  3,  1920,  shows  the  remarkable  rainfall 
of  4.60  inches  at  this  lock,  while  but  1.5  inches  fell  at  Locks  11  and 
13.  This  unusual  record  warned  the  force  at  this  dam  in  time  to 
lower  its  crest  in  safety.  At  Ijocks  11  and  18  the  rainfall  was  not 
unusual,  and  the  river  seemed  under  control  until  the  side  streams 
forced  a  rise  too  rapid  to  permit  lowering  the  crests. 

Loch  and  Dam  No,  13. — The  dwellings  were  painted  and  a  new 
flagpole  was  erected,  at  a  cost  of  5^101.54  for  material,  work  being 
done  by  the  lock  force. 

The  riprap  below  the  lower  land  wall,  where  small  slips  had  oc- 
curred, was  repaired  by  necessary  grading  of  bank  and  placing  300 
cubic  yards  of  stone,  at  cost  of  $18  for  material  and  $834.06  for 
labor. 

A  barge  was  loaded  with  saw  logs  for  the  general  repair  shop. 

Completed  the  lower  guard  crib,  except  the  coping,  at  cost  of 
$239.37  for  material  and  $1,839.52  for  labor.  Following  are  the 
quantities:  Piles,  105;  stone  crib  filling,  230  cubic  yards;  concrete 
footing,  233  cubic  yards;  concrete  wall  blocks,  175  cubic  yards;  rein- 
forcing steel,  23,000  pounds;  wall  filling,  280  cubic  yards. 

In  June  a  very  sudden  rise  submerged  22  sections  of  the  movable 
dam  crest  before  it  could  be  lowered.  Repairs  were  made  by  plant 
at  the  site  to  1  damaged  trestle,  and  500  needles  were  brought  from 
the  shop  at  Lock  4,  entailing  five  days'  loss  of  navigation  (one  day 
for  work  and  four  days  to  lower  and  refill  the  pool). 

A  l>ent  rack  bar  of  the  lower  gate  was  straightened  and  repaired. 

Loch  ami  Dam  No,  H, — The  exteriors  of  outbuildings  were  painted, 
at  cost  of  $93.63  for  material,  the  work  l)eing  done  by  the  lock 
force. 

Repaired  160  linear  feet  of  10  by  20  inch  sto})  log  <m  dam  crest. 

Made  and  mounted  new  ends  and  turnbuckle  on  the  diagonal  strap 
of  a  lower  gate  leaf. 

Graded  new  wagon  road,  450  linear  feet  (575  cubic  yards  earth  and 
5  culverts),  across  a  slip  on  the  abutment  side  of  the  river,  at  a  cost 
of  $350. 

New  gutters  were  put  on  the  dwellings  and  metal  roof  of  shop 
painted,  at  a  cost  of  $17.87. 

The  road  on  abutment  side  was  resurfaced  after  its  reconstruction 
and  injury  by  heavy  rainfall. 

About  January  23.  1920,  during  flooil  conditions,  the  remarkably 
swift  water  worked  under  apparently  perfect  paving  back  of  the 
lower  guide  wall  and  washed  out  a  hole  about  180  feet  long,  60  feet 
wide,  and  12  feet  deep,  and  destroyed  10,000  square  feet  of  concrete 
slope  paving.  The  damaged  paving  was  broken  up  and  placed  as 
riprap,  supplemented  by  stone  from  the  quarry  as  an  emergency 
preventative  to  further  scour.  Final  filling  and  repaving  were 
completed  in  June,  at  a  total  cost  of  $694  for  material  and  $4,333.23 
for  labor.  The  following  are  the  quantities:  Concrete,  broken  up 
and  placed  as  riprap,  185  cubic  yards;  riprap  stone,  885  cubic  yards; 
gravel,  1,060  cubic  yards;  concrete  pavmg,  162  cubic  yards,  using 
236  barrels  cement  in  paving  and  mortar  finish  and  942  square  yards 
of  surface  finish. 
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FLOATING  PI^NT. 


U ,  S.  stiag  hoat  ^'Kentucky y — The  Kentxvchj  pulled  snags  and  trees 
from  land  slides;  did  a  gi'eat  amount  of  miscellaneous  towing  of 
construction  materials,  coal,  and  plant:  towed  dredges  and  derrick 
boats  to  open  navigation  after  all  muddy  rises;  made  rei)airs  to  lock 
valves  at  Locks  3,  5,  0,  8,,  10,  and  11;  raised  the  crest  of  Dam  No.  8 
and  43  per  cent  of  Dam  No.  3;  made  repaii-s  to  crests,  after  being 
.submerged,  at  Dams  Nos.  11,  12,  and  13;  completed  laying  concrete 
footing  at  lower  guard  wall  at  Lock  11 :  mounted  diagonal  strap  on 
Ijock  11, lower  gate;  coffered  Lock 6 preparatory  to  repairing  a  wall 
valve :  raised  sunken  steel  hull  of  needle  boat  at  Dam  No.  12.  Kepairs 
were  made  at  Louisville  &  Portland  Canal  and  New  Albanay,  Ind., 
to  boilers,  smokestacks,  and  engines.  A  small  auxiliary  electric  gen- 
erator and  fans  in  the  cabin  were  mounted.  Her  hogchain  braces 
and  fastenings  rotted  out  and  were  held  as  well  as  could  be  at  the 
general  repair  shop.  Ran  to  Madison,  Ind.,  dry  dock  to  be  hauled 
out,  losing  two  weeks  in  waiting,  when  the  permit  was  coimter- 
manded.  Kan  to  Mound  City,  111.,  and  was  docked  and  repairs  made 
to  hogchains,  braces,  and  fastenings;  to  A-frame  anchors;  to  bottom 
and  sides  where  rot  made  it  necessary;  to  boilers  and  to  deck  and 
outriggers.  Complete  new  foundations  were  built  under  the  capstan 
engines  at  the  general  shop  and  many  minor  repairs  made  to  hull, 
cabin,  and  machinery,  at  cost  of  $4,815.36. 

The  following  is  a  statement  of  work  done : 

Milos  run 4,701 

Miles  towfil  (uu*  iMuit _      _____ 18,rjl() 

Siia^s  ])uII<m1  from  cliainiei,  niinilH>r __. __.  ^ ._. 120 

Stumps  iniUetl  from  water _..  4 

Trees  i»ul led  from  la udsUdcs _. 2:*. 

l>re<lKed  material  haiidltMl,  cubic  .vanls__ .. .  I.IO."* 

<%>al  eousumed,  bushels. _, .     ._     .  _. ... \V2./MTy 

r.  >S'.  toiohoat  "  Gregory y — The  Gregory  did  miscellaneous  towing 
of  coal,  construction  material,  plant,  etc.,  towed  dredges  and  derrick 
boats  to  open  navigation  after  muddy  rises;  barge  to  Kosmosdale, 
Ky.,  for  cement;  returned  maneuver  boat  and  barge  to  Big  Sandy 
River,  and  towed  a  derrick  boat  to  Marietta,  Ohio,  liemounted  and 
repaii'ed  the  lower  gate  at  Lock  No.  1  two  different  times  and  mounted 
a  aiagonal  strap.  C  iit  gains  for  girder  and  coffered  liead  bay  of  Ix)ck 
No.  10  (coffered  twice  because  of  high  water);  repaired  the  wall 
valves  and  cleaned  and  painted  tlie  valves  and  upper  girtes.  Was 
docked  at  Madison,  Tnd.,  and  repairs  made  to  broken  hogchains  and 
the  hull  calked,  at  cost  of  $326.81.  The  sheet-iron  work  of  boiler 
setting  was  rebuilt  at  Cincinnati,  Ohio,  at  cost  of  $70.40.  New  smoke- 
stacks were  purchased  but  not  mounted,  at  cost  of  $588.  A  small  elec- 
tric lighting  plant  and  fans  for  the  cabin  w^ere  added  to  equipment 
at  a  cost  of  $705.09.  The  upper  deck  caught  fire  in  June  at  the  smoke- 
sta<;ks,  with  trifling  damage,  and  ran  to  the  repair  shop  for  adequate 
protection. 

The  following  is  a  statement  of  work  done : 

Miles  run _    .   _  .     .     (5,  ,'?;{5 

Miles  t<»\ved  one  boat       __     _    .  -.      _.    .._  ir»,  r>(X) 

Snags  removed  fnmi  cliannel --      ._   ._  __. _    8 

r>re<lj?ed  material  handle<l.  cubic  yards .    __     _     _    ._ .     2,  fJHO 

ilravel  and  sand  immi)e<l  for  concrete 580 

i'oal  consumtHl.  busliels 30,555 
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U,  aS.  launch  "Pea?*L'' — Was  out  of  commission  as  unseaworthy.  Its 
reconstruction  and  convei'sion  into  a  stern-wheel  launch  with  steel 
hull  (old  needle  boat  ^^o,  62^  adapted)  was  well  advanced,  much  of 
the  machine  work  on  hull,  wheel,  pilot  wheel,  ruddere,  and  ix>wer 
transmission  being  done. 

V.  S,  lauruh  '^  Mo  ft  roe,'* — This  launch  was  purchased  from  the 
Wheeling,  W.  Va.,  <listrict  and  was  in  poor  condition.  The  hull- 
cabin,  and  machinery  were  thoroughly  repaired. 

Supplies  were  deliveivd  and  inspection  trips  made. 

MHes  ruu _  _    .. _._  21jr. 

MUes  towed,  one  boat- -  8$>* 

Oil  and  g«s<»line  consul )itM I. KallonR__  212: 

Hired  towhoat  ^'Manj  JaneT — ^Tended  dredges  an<l  did  niiscella- 
neous  towing  for  construction  jobs  in  the  upper  river. 

Miles  run      - . .  _-    -_.  _     3,772 

Miles  toweil,  one  boat 3,823 

.Snags  removed  from  channel    ..    .  . 2. 

Dre<lged  nniterial  handled ouhle  yards_  45,375' 

Oil  and  gasoline  eonsunie<l  -    _  ...gallons^.     .5,592' 

Hired  towhoat  '^  Comet  Xo.  J." — Did  miscellaneous  towing  for* 
<onstruction  jobs  in  the  upi)er  river  and  tencUMl  (b*edge  Corrolli^w^ 
Was  released  March,  1920. 

Miles  run _       3, 72r 

Miles  towed,  one  boat .  _ _     -     -  4,128" 

Dredj^ed  material  handled            __              enbic  yards..  23.  Or*i>« 

Oil  and  gasoline  <*onsnmed KaHiMis  _  .1.  44U' 

Hired  towhoat  '^  Kntel  I/.'* — Did  miscellaneous  towing  of  construc- 
tion materials  and  plant  for  work  in  the  upper  liver  (hiring  May 
and  June,  1920. 

Miles  run ..     .    -         771 

Miles  towed,  one  boat -  . 1,143- 

Dredged  material  handled -  eubic  yards..       40(V 

on  and  grasoline  <'onsumed       __-   _..  _  pillons__  1,122' 

U.  /S.  dredge  "  CanY^llfofi.'* — Dredged  entrances  to  the  locks,  at  ob- 
structing bars,  dug  foundations  for  guide  and  guard  Avails,  and 
assisted  in  works  of  construction  at  T^ocks  \os.  9.  10,  11,  and  12^ 
Owing  to  the  present  commerce  of  the  river  recjuiring  every  inch 
of  depth  i)ossible,  it  was  necessary  to  keep  the  <lredges  in  continuous 
commission  through  the  winter  months  to  do  small  amounts  of 
dredging  at  various  locks  where  the  many  muddy  rises  silted  up 
the  entrances.  This  materially  intTeases  the  dredging  cost,  but  was 
imi)eratively  necessary.  Bepaii-s  were  made  as  follows:  A  new 
smokestack  was  mounted  at  cost  of  $211.95;  two  new  spuds  were 
framed  and  mounted  at  cost  of  $i^60:  the  dipi>er  was  rebuilt,  engines 
thoroughly  overhauled,  new  nosing  mounted  on  dredge  and  scows, 
and  general  repairs  made  to  the  cabin  at  a  cost  of  $795.23.  A  small 
electric-lighting  plant  was  mounted  at  cost  of  $607.14.  The  total 
(|uantity  of  material  moved  was  49,975  cubic  yards,  225  cubic  yards 
of  which  was  rock,  and  the  remainder  gravel,  sand,  and  mud- 
Twenty-eight  snags  were  removed. 
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U.  S.  dredge  '^Frankfort^ — ^Dred^ed  entrances  to  the  locks,  back- 
ing for  the  dams,  and  removed  various  obstructing  bars.  This  dredge 
also  was  in  commission  throughout  the  year.  The  following  re- 
pairs were  made:  The  dipi)er  was  rebuilt:  a  new  stern  spud  was 
framed  and  mounted ;  repairs  were  partially  made  to  hull  and  cabin, 
but  had  to  renume  woi*k  l)efore  completicm,  at  cost  of  $386.  A  small 
**lectric-lighting  plant  was  installed  at  cost  of  $605.34.  The  total 
•quantity  of  material  moved  was  54,015  cubic  yards,  all  of  which  was 
gravel,  sand,  and  mud.    Thirty-five  snags  were  removed. 

U.  S,  derHcl'  boat  ".V6>.  A" — Assisted  in  construction  and  repair 
\v'ork  at  Locks  Nos.  1,  3,  4,  6,  8, 10, 11,  and  14.  Dredged  entrances  at 
Locks  3,  4, 10,  and  11,  removing  5,390  cubic  yards.  The  engine  drums 
were  bored  and  bushed  with  brass  and  a  shaft  turned  true. 

U.  S.  derrick  boat  "  No,  4." — Assisted  in  construction  and  repair 
work  at  Locks  4,  10,  11,  12,  13,  and  14.  Nearly  all  the  heavy  lifting 
of  wall  blocks,  etc.,  was  done  by  this  boat.  Dredged  entrances  to 
Locks  6, 10,  and  12,  removing  3,028  cubic  yards  of  deposit.  The  boom 
broke  under  a  moderate  load  because  of  a  faulty  weld  in  a  truss  rod. 
A  new  and  heavier  boom  was  constructed,  angles  mounted  on  comers 
of  spuds,  new  nosing  supplied,  and  a  small  electric-lighting  plant 
and  sleeping  quarters  for  the  crew  were  added.  This  boat  was  hired 
for  about  three  days  by  the  Beattyville  Co.,  of  Beattyville,  Ky.,  to 
raise  a  sunken  coal  barge. 

V,  S,  deiTick  boat "  jyo,  6^ — Assisted  in  construction  work  at  Locks 
Xos.  1,  3,  4,  6,  H,  9, 10, 11,  and  12.  Dredged  entrances  and  Locks  Nos. 
3.  4,  5,  6,  7,  9,  10,  and  11,  removing  6,720  cubicyards  of  deposit. 
Twice  remounted  the  lock  gate  at  Lock  No.  1.  Was  towed  to  New 
Albany,  Ind.,  for  repairs  to  boiler  and  engines  at  a  cost  of  $1,111.34. 
A  new  and  heavier  boom  was  built  and  mounted;  a  small  electric- 
lighting  plant  and  quarters  for  crew  were  added. 

CONTRACTS  IN  FORCK. 

None. 


^ummai f/  nf  r.r/icnditunft  for  oijiratiny  and  cure  of  locks  and  damn  on  Kvntuvku 
Hirer,  Ky.,  for  fii^val  year  endintj  dune  30,  1920. 

lf<Miis  of  ai»i>n»ve<l  proJt**'t  for  fiscal  year  eiulli»K  June  IM\  1920: 

1.  Adminlstratiim _._        _      ._ >_.  $16,]r>9.92 

2.  Operation  of  locks  aiul  (lams_.    24,859.88 

3.  Maintenance  and  repairs 9,674.69 

4.  Improvement  and  n*const ruction _.   ._  -     .. 95,046.89 

r>.  Channel  work ..     120,900.00 

6.  Special  work 240.00 

7.  New   plant 6.820.84 

8.  Oontinjcencles ^    . 5,000.00 


Total *278,702.22 

1  Include  expenditures  made  during  the  year  for  outstanding  liabilities  at  the  beginning 
.of  the  year,  but  do  not  Include  ontRtandlng  liabilities  at  the  end  of  tho  year. 
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EXPENDITURES. 


For    flscal    yeiir    eiidinj? 
Juno  3() — 

1S.S5 S12, 104.  <K> 

1880 28, 174.  2S 

mS7 81,384.97 

1888 80.427.21 

1889 79,(J48.  24 

hSJM) T)!,  12:5.  29 

1891 44,4(52.  21 

1892 48.  759. 14 

1893 4(].429.08 

1894 r»4,  7J55.  9(5 

1895 41,  757.  7(5 

1896 (57,  (577.  93 

1897 71,  552.  (>3 

1898 49, 084.  03 

1899 39,  887.  38 

1900 58,  72(5.  97 

1901 71,419.  10 

1902 -      _  (55. 107.  03 

1903 119,35.-).  43- 


For    fl.scal    year    emliiijr 
June  30— 

1904 :Ji80.  5s:^.l»<> 

1905 89.21«.42 

imK5 ia3,  313.  7! 

1907 178.02.5.73 

1908 119, 223.  79 

1909 135,750.95 

1910 159,  (M4.  20 

1911 130,Sm>.(M 

1912 141,  886.  8S 

1913 139,  755.  32 

1914 149,  079.  IS, 

1915 169,  404.  4-1 

1916 135.754.29 

1917 117.93(>.43 

1918 142. 107.(55 

1919 289, 940.  (5i» 

1920 278.  702.  22 

Total 3,627,  015. 13 


6  AM)  7.  OHIO  UIVKH,  COXSTRUl^TIOX  OF  T.O(UvS  AND  DAMS  XOS.  :50 
AND  32,  AND  OPEUATINO  AND  CARK  OF  LOCKS  AND  DAMS  NOS.  28 
AND  29. 

For  reports  on  constnietion  of  Locks  and  Dams  Nos.  30  and  32^ 
Ohio  Kiver.  see  report  on  improvement  of  Ohio  River  by  construc- 
tion of  locks  and  dams ;  and  operating  and  care  of  Locks  and  Dams 
Nos.  28  and  29,  Ohio  River,  see  report  on  operating  and  care  of  locks 
and  dams  on  the  Ohio  River. 
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REPORT  OF  LIEUT,  COL.  G.  Jf.  HOFFMAN,  CORPS  OF  ENGINEERS, 


Page. 

1.  Falls  of  Ohio  lilver  at  Louis- 

ville, Ky.   (liOck  and  Dam 

No.  41,  Ohio  River) 2659 

2.  Ixxrk  and  Dam  No.  43,  Ohio 

River 2661 

8.  Lock  and  Dam  No.  44,  Ohio 

River 2663 

4.  Ix)ck  and  Dam  No.  45,  Ohio 

River 2664 

5.  Lock  and  Dam  No.  48,  Ohio 

River 2665 

6.  Surveys,  Ohio  River 2667 


IMPBOVBMBNTS. 

Pag«w 


7.  <)i)era(iiijr  and  care  ot  Louis- 
ville &  Portland  Canal, 
Ky 2701 

S.  (>i)erating  and  care  of  lock 
and  dam  at  Grand  Rapids, 
Wabash  River 2769 

0.  Oi>erating  and  care  of  locks 
and   dams  in  Green   and 

Barren  Rivei-s,  Ky 2770 

10.  <)i)erat!nf:  and  (rare  of  look 
and  dam  in  Rough  River, 
Ky 2779 


FOB    DKBCRIPTJON    OF    IMPROVKMBNTS    IX    THIS    DISTRICT.    SKK    VACJKS     I'MH)    TO     IHUQ. 


1-7.  OHIO  RIVER,  LOi^KS  AND  DAMS  NOS.  41,  43,  44,  45,  AND  48,  SUR- 
VEYS OF  OHIO  RIVER,  AND  OI»KRATING  AND  (\VRK  OF  LOUISVILLE 
&  PORTLAND  CANAL. 

For  reports  on  J^alls  of  Ohio  River  at  Louisville,  K\\  (Lock  and 
Dam  No.  41,  Ohio  River),  construction  of  Locks  and  l5ams  Nos.  48. 
44,  45,  and  48,  surveys  of  Ohio  River,  and  operating  and  care  oi 
Louisville  &  Portland  Canal,  Ky.,  see  repoit  on  construction  of  locks 
and  dams  on  the  Ohio  River. 


8.   ()PE1LVTL\<;    AND   CAKE   OF    L(K  K    AND   DAM    AT   (JRAND   RAl»IDS, 

WABASH  RIVER. 

OPERATIONS  DURING  THK    FISCAL  YEAR. 

The  work  is  being  carried  on  by  hired  labor  with  (lovernment 
plant. 

In  addition  to  the  usual  work  of  passing  traffic  through  the  lock 
and  the  care  of  propertv,  minor  repairs  were  made  to  the  lock,  dam, 
building,  and  fences.  Approximately  2,000  cubic  yards  of  material 
was  removed  from  the  lock  entrance  at  a  cost  of  about  18f  cents  per 
cubic  yard. 

The  receipts  from  sales,  etc.,  amount  to  $25.50. 

CONTRACTS  IN  FORCK. 

None. 
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EXPENDITURES. 

Flwal  year  1920 : 

Administration $239.03 

Operation  of  lock  and  dam .___  662. 09 

Ordinary  maintenance  and  repairs 943.08 

Special  work 220.00 


Total 2.064.20 


Fiscal  year — 

1897 $113. 25 

1898 539. 15 

1899 1, 359. 12 

1900 6. 640. 69 

1901 10, 721. 40 

1902 1.998.44 

1903 2, 119. 52 

1904 1, 206. 58 

1905 1, 675. 94 

1906 2, 315. 20 

1907 2, 621. 11 

1908 1, 117. 00 

1909 2, 452. 66 


Fiscal  year — 

1910 $20,306.40 

1911 17, 663.  58 

1912 3.007.98 

1913 . 3, 199. 97 

1914 1, 778. 32 

1915 2, 586. 36 

1916 1, 556. 64 

1917 1, 470. 55 

1918 2, 738.  22 

1919 2, 083.  42 

1920 2, 064. 20 


Total 93, 335.  70 


9.  OPERATING  AND  CARE  OF  LOCKS  AND  DAMS  OX  (JKKFA   AND 
BARREN  RIVERS,  KY. 

OPERATIONS  DURING  THE  FIS(^AL  YEAR. 

-The  work  is  being  carried  on  by  hired  labor  with  Government  plant. 
The  operations  during  the  fiscal  year  under  the  project  in  addition 
to  the  usual  work  of  passing  traffic  through  the  several  lor»ks  and  caiv 
of  property,  includea  the  following : 

The  locks  were  kept  open  to  traffic  except  when  submerged  by  high 
water  or  closed  for  short  periods  when  undergoing  repairs,  as  follows : 


1 

Aw-oui 

Siibnier- 
1       sion. 

I>aus. 
110 

It  of  - 
Kepiiirs. 

<ireen  Kiver: 

Lock  No.  1 

Dayn, 

Lock  No.  2 

117 

SO 

ftl 

Lock  No.  3 

I^ock  No.  4 

Lock  No.  5 

31 

Lock  No.  6 

Barren  River: 

Lock  No.  1 

13 

2 

While  the  locks  ^vcre  thus  submerged  traffic  passed  over  the  dams. 

The  pools  were  kept  free  from  snags  and  other  obstructions  and 
the  lock  walls,  cribs,  and  approaches  free  from  silt  and  drift  brought 
by  each  high  stage  of  water.  Lock  gates,  gages,  and  rowboats  were 
scrubbed  and  cleaned  and  the  metal  roofs  on  a  number  of  the  lock 
buildings  painted,  and  fences  and  outbuildings  whitewashed  uwcc 
during  the  year.    The  lock  premises  were  kept  clear  of  wee<ls  and 
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i*efiiye  and  buildings  and  fences  kept  in  repair.    A  suinruarv  of  the 
work  accomplished,  toir^ther  with  a  statement  of  cost,  etc.,  follows: 

UKK   NO.   t,  <;l{Ki:.\   KIVKll. 

Retnoviil  of  (fepoMft, — Derrick  l)oats,  ri^ifed  witli  clamshell  buck- 
<'ts,  were  dispatche<l  to  this  kx^k  three  diiferent  times  during  the  year, 
after  periods  of  continuous  hi<;h  water,  and  removed  1();2(X)  cubic 
vards  silt  from  upi)er  approach,  4,5^^)  cubic  yards  from  lower  ap- 
j)roach,  and  2(X)  cubic  yards  from  the  lock  chaml>er. 

<'nst : 

T^ilM»r  .__     _  -  _       _.       .   ^l,.Hrj0.6f» 

Miunials _         -  -       _  _  _     .    ___  5;M.."UI 


fppef^f/uide  rnh. — Kemovetl  old  timl)er,  stone-filled,  0()-foot  sec- 
tion down  to  iX)ol  level,  and  rebuilt  with  new  10  by  10  inch  timl)er 
and  filled  with  nibble  Ptone. 

<N»st: 

T^ilMir    —  .    _       -         -      .         .-  ^4«1.74 

Mnterlal      __     -.     _.     -  .  .-      .     _   .       __       _      ^\,2^^ 


524.  IM 

I)a)n. — Early  in  11)10  a  small  break  in  the  concrete  top  was  de- 
tected. As  soon  as  river  receded  to  favorable  staofe,  splash  Ixiards 
were  placed  on  crest  above  broken  section,  forms  set  up,  and  <*on- 
<-rete  patch  placed.  The  break  was  on  lower  slo|)e  and  extended  down 
to  face  of  dam.  It  ran*red  in  depth  from  (» to  *1A  inches,  in  width  from 
10  to  10  feet,  and  was  alKUit  29  feet  lonjr. 

4'ost : 

l-rfllMH- _  _  -    —    -    -      .     -  -      —  .  .    -  $2«1».  GTi 

Matcriiil     i.  .       _  ..     208.4(5 

486.11 
O pemfiiiff  (tik^l  vtnr — 

^Vrvif-t^ofliM-kkeeiR^rs---   _        ._     — $3,0ir».0J) 

Fue!__.    __  : 16.2:» 

Oils  _-    10.2f{ 

<  »ch^  .KiippUes      _. _-    -_    -_-  32.  2ri 


X  078.  70 

MHK  N<l.  2.  fJUKKN  imTvU. 

Direllhu/H  uiu/  (ipimrteniUiceH, — The  two  wells  which  supply  water 
to  the  dwellings  were  repaired  and  placed  in  ^ood  condition.  The 
floor  planks  in  brid^  across  old  mill  race  were  renewed. 

Labor ...    _.      __         .  .  $57. :?:» 

.  Removal  of  deposit. — Derrick  boats,  ripped  with  clamsliell  buck- 
ets, were  dispatched  to  this  lock  three  different  times  during  the  year 
after  periods  of  continuous  high  water,  and  removed  17,il5  cubic 
yards  silt  from  upi>er  approach.  18,900  cubic  yanis  from  lower  ap- 
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proach,  and  1,125  cubic  yards  from  the  lock  chamber.    The  dredge 
rfolin  Kiver  arrived  at  this  lock  and  began  removing  deposit  from 
lower  approach  on  June  28, 1920,  and  has  removed  1,500  cubic  yards 
to  date.    Work  still  in  progress  at  close  of  fiscal  year. 
Cost: 

Labor *4, 102.  OS 

Material _.-    1, 738. 60 

5,  840. 63 

Dam, — Two  hundred  and  fifty  feet  of  dam  adjacent  to  the  old  mill 
race  at  abutment  end  was  repaired  by  excavating  7  feet  deep  along 
face  of  the  upper  breast  and  reinforcing  breast  with  2  by  12  inch 
sheathing,  and  over  this  a  layer  of  1  by  12  inch  sheathing.  The 
entire  upper  slope  of  this  section  was  also  reinforced  with  2  by  12 
inch  sheathing,  and  the  lower  slope  and  apron  for  a  distance  oi  255 
feet  out  from  abutment  repaired  where  needed ;  70  linear  fee*  of  crest 
timbers  were  renewed ;  50  cubic  yards  of  stone  placed  in  pens  where 
stone  was  missing;  all  loose  drift  bolts  were  driven  down  and  new 
bolts  placed  where  needed.  A  temporary  earth  coffer  was  con- 
structed above  the  dam  to  divert  the  water  during  the  progress  of 
the  work. 

Cost: 

Labor $1, 616.  41 

Material 806. 25 

Barge  hire 66. 67 

2,489.33 

Operating  and  care— 

Services  of  lock  keeper $2,23O.O0 

Fuel 20. 00 

on 10.58 

Other  BuppUes 22. 08 

Miscellaneous 19.62 

2,302.18 

LOCK  NO.   3,  ORBEN  BIVSB. 

Dwellings  and  appurtenances, — An  addition  was  erected  to  the 
brick  oflBce  and  the  building  arranged  for  a  dwelling  in  accordance 
with  the  approved  plans.  This  work  was  in  progress  at  close  of  last 
fiscal  year  and  was  delayed  by  the  inability  to  secure  masons,  plas- 
terer, and  tinner.  Work  was  finished  and  building  occupied  in 
OctoDer. 

Ck)flt  * 

Labor $1, 279;  01 

Materials 1, 680. 46 

2, 859. 46 

Of  this  amount  $1,707.83  was  reported  as  expended  in  last  fiscal 
year. 

Reinoval  of  deposits, — Derrick  boats  were  dispatched  to  this  lock 
on  four  occasions  during  the  year  after  rises  in  the  river  and  removed 
silt,  as  follows : 

From  upper  approach cubic  yards—  2,980 

From  lower  approach do 2,355 

From  lock  chamber do 2,055 
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Oost: 

Labor $919. 12 

Materials 211. 48 


l,130.e0 

Services  of  lock  keepers 2,250.00 

Fuel 11. 25 

Oils 11.88 

Other  supplies 26. 20 

Miscellaneous 36.62 


LOCK  NO.   4,   QRICKN   RIVEB. 


2, 335. 96 


Dwellmgs  and  appurte7iance8. — Minor  repairs  made  and  minor 
painting  done  to  brick  dwelling;  new  roof  placed  on  barn  and  roofs 
of  lockman's  house,  warehouse,  pump  house ;  office  and  barn  painted ; 
also  large  water  tank  and  substructure.  The  roadway,  service  track, 
and  fences  were  repaired. 

Oost: 

Labor .$256.10 

Materials 204. 17 


460.27 

Grounds. — Sump:  Reconstructed  with  concrete  the  old  timber 
sump  or  basin  at  head  of  tile,  which  carried  the  drainage  from  the 
valley  back  of  lock  through  the  reservation  into  the  river  below 
the  lock. 

Oost : 

Labor $79.40 

Materials ^ 19. 89 

99.29 

Drain  above  lock:  Finished  laying  the  double  line  of  large  drain 
tile,  which  is  to  carry  the  water  from  the  large  slough  back  of  the 
upper  guide  wall  into  the  river. 

Gates, — New  white  oak  walks  were  placed  on  the  lower  gates. 

Cost : 

Labor . .i;5G.  55 

Mjiterials ._..     18.54 


75.09 


Dam, — Needed  repairs  were  made  during  the  low  water  season  of 
1919.  Replaced  on  apron  40  pieces  sheeting  10  by  10  inches  by  10 
feet,  and  100  linear  feet  10  by  10  inch  stringers ;  on  lower  slope  1 1 
pieces  sheeting  5  by  12  inches  by  22  feet.  Also  placed  a  layer  of 
sheeting  2  by  12  inches  by  6  feet  on  lower  slope  well  up  against  crest 
stick  and  filled  with  rubble  stone  sections  where  stone  had  been 
washed  out.  Renewed  the  2  by  12  inch  sheeting  on  upper  slope  of  a 
50-foot  section  near  lock  wall  and  excavated  down  breast  of  this 
section  and  reinforced  same  by  driving  2  by  12  inches  by  4  feet 
sheeting  doubled  with  1  by  12  inch  sheeting  and  backed  well  witli 
brush,  stone,  and  mud.  Also  repaired  a  section  found  in  bad  condi- 
tion adjacent  to  old  mill  race  on  the  abutment  side  of  river  by  renew- 
ing 4  ties,  10  by  10  inches  by  10  feet ;  3  stringers  10  hy  10  inches  by  16 
feet,  and  the  2  by  12  inch  upper  slope  sheeting  on  section  about  50  feet 
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lon^  and  replarin^  rubble  stone  filling  whicli  had  been  washed  out. 
Plank  2  by  12  inches  overlapped  by  1  by  12-inch  boards  were  used  in 
sheeting  this  section  which  had  never  been  sheath«d.  In  doing  the 
work  two  rubble  stone  coffers  were  constructed,  which  were  later 
turned  ov(»r  and  left  for  back  fill. 

( 'ost : 

l.alM»r _-_ $l,5d8.47 

Mat4*rials__     ._ 856.41 

Kar^r*'    l>i»e .  __.      — _ 66.67 


2,  521.  55 
Oyeratiug  and  care, — 

Cost : 

Labor- -_       i^V^^ 

AJatorlals .  ..     5.60 


190,20 

l>ain, — During  the  fall  of  1919,  240  feet  adjacent  to  tlie  loc*k  was 
inclosed  in  rubl)le  stone  coffer,  the  necessary  excavation  made  im- 
mediately above  dam  and  this  section  repaired  similar  to  Dams  Nos. 
2  and  H.  The  coffer  was  later  overturned  and  left  as  back  fill.  A 
synopsis  of  work  done  follows : 

ITpper  breast,  reinforced  with  80  pieces  vertical  sheeting  2  by  12 
inches  by  4  feet. 

ITpper  slope,  renewed  29  pieces  sheeting,  2  by  12  inches  by  lt>  feet, 
and  5  pieces,  5  by  12  inches  by  20  feet. 

Upper  slope,  reinforced  240  linear  feet  with  layer  2  by  12  inches 
by  12  feet  and  1  by  12  inches  by  6  feet  sheeting  place<l  well  up  against 
crest  of  dam. 

Ijower  slope,  reinforced  110  linear  feet  with  layer  2  by  12  inches  by 
16  feet  and  2  by  12  inches  by  6  feet  sheeting  placed  well  up  against 
crest  of  dam. 

Lower  slope,  renewed  45  pieces  sheeting  5  by  12  inches  by  17  feet, 
and  10  pieces  6  by  12  inches  by  18  feet.  ^  ^ 

Apron,  renewed  13  pieces  sheeting,  5  by  12  inches  b^'  16  feet. 

Apron,  renewed  3  pieces  sheeting,  6  by  lo  inches  by  16  feet. 

Apron,  renewed  7  pieces  sheeting,  6  by  12  inches  by  20  feet. 

Apron,  renewed  9  pieces  sheeting,  6  by  12  inches  by  21  feet. 

Apron,  renewed  9  pieces  .sheeting,  6  by  12  inches  by  24  feet. 

Combstick,  repaired  and  leveled  70  linear  feet. 

Kubble-stone  filling  placed  in  sections  where  stone  was  missing, 
cubic  yards,  184. 

f  v>st : 

Laln»r ..         _  $2, 346. 02 

Materials _  __     .    803.35 

Har^^»liin» --        --        66.66 


3, 216. 03 

OpevatliHj  ami  rarc-- 

Servicps  of  l(K'k  keiHHirJ^ .    -. _-      _  $2,115.00 

Fuel .      - - 15.00 

Olls_ _ ___   ..^. 52.10 

Other  supply's  _.   ._  .  _____      62.07 

MIscH  la  noons     ._   _.  _        .     .    _.    _   _..  45.66 
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liemoval  of  dcpoHtt, — A  derrick  boat  was  used  here  on  two  occa- 
sions and  removed  1,450  cubic  yards  silt  from  the  upper  approacli  and 
500  cubic  yards  from  lower  approach. 

Cost : 

Labor ^85.  (>4 

Mfttorials 20.42 

y  105.  4« 

^Yarehoutii\  vuwlunery^  tooh.  and  /nif<ccU<f heofii<. —Coiisti'\ii.'tum  ma- 
terials, tools,  an<l  supplies  were  received,  cared  for,  and  issued  as 
needed  at  the  general  storeliouse  of  the  system  located  at  this  lock ; 
pumps,  derricks,  pile  drivers,  tools,  etc.,  repaired  as  needed;  un- 
serviceable proi>erty,  includin«:  old  dred«^e  and  derrick  boat,  assem- 
bled, condemned,  and  destroyed.  The  floating  plant  belonging  to  the 
system  and  located  here  during  the  winter  months  was  cared  for: 
smokestacks  and  roofs  on  boats  painted  and  numerous  minor  repairs 
made. 

Cost: 

Services  of  inspector  in  warelioiise-.  .i>l,260.  00 

('are  and  repair  of  pumps,  tools,  ami  niis<ellaneous 284.  22 

Care  of  floating  plant  in  ordinary   (includinj;  leaves  of  absence 

granted  certain  boat  employees  during  the  winter  months)—-     1,430.27 
^laterials,  tools,  supplies,  etc.,  purchased  and  i)laced  in  store- 
liouse in  excess  of  materials  and  supplies  charged  and  Issued 
to  "job"  where  use<l '____. 1,:394.37 

4, 374.  m 

IXKK  NO.  .".  (SUKKN  KTVKU. 

Dwf'Uhu/H  and  appnrtentinve's. — Both  dwellings  were  painted,  the 
plasti^r  repaired,  and  all  roouis  papered.  The  small  wareliouse  was 
also  painted. 

Ck)st: 

I^hor $338.00 

Materials 24.08 

362.08 
lii-mond  of  depodts: — A  derrick  lM)at  was  dispatched  to  this  lock 
three  times  during  the  year  and  removed  a  total  of  *M)0  cubic  yards 
silt  from  the  h)wer  approach. 

Cost: 

Labor %m.  70 

Materials..    38.00 

137.30 

Dmn. — Replaced  5  sticks  sheeting.  10  by  10  inches  by  12  feet,  on 

lower  slope  where  similai-  pieces  had  beeii  torn  out  by^  high  water. 

Also  purchased  bill  of  timber  for  more  extensive  repairs,  but  the  work 

was  not  undei-taken.  as  plant  was  needed  on  more  important  work. 

Cost : 

Labor }j;S.  80 

Materials .. r)S7. 1'^ 

r>0(>.  r^'i 
operating  and  cave. — 

Services  of  lock  keei)ei*H .^1,74<KOO 

Fuel 7.  5() 

on . 10.2(5 

Other  supplies ._    2.S.  10 

1,780.80 
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LOCK  NO.  6,  GREEN  BlViaZ. 

Dwellings  and  appurtenances.— The  roofs  of  both  dwellings  and 
storehouse  were  painted. 

Cost: 

Labor      ^.00 

Materials 29.  92 

'75.92 
Removal  of  deposits.— jS.  derrick  boat  was  dispatched  to  this  lock 
on  two  occasions  and  removed  a  total  of  300  cubic  yards  of  silt  from 
the  upper  approach. 

Ck)8t: 

Labor ^9.18 

MateriaLs 4  07 

53.25 
Grounds. — Filled  minor  washes  and  scour  in  terrace  back  of  land 
wall  and  sodded  with  grass. 

Cost : 

Labor $35.35 

Valves. — Necessary  repairs  were  made  to  the  valves  on  lower  gates. 
The  valve  stem  to  upper  valve  on  land  wall  became  loose  from  the 
stem  and  necessary  repairs  were  made. 

Cost: 

Labor $458.49 

Materials 291. 66 

750. 14 
Operating  and  care. — 

Services  of  lock  keepers $1,740.00 

Fuel 7. 50 

Oils 10.26 

Other  supplies ^ 23. 31 

Miscellaneous 11. 96 

1, 793. 08 

LOCK  NO.   1,  DABSEN  RIVER. 

Removal  of  deposits. — ^A  derrick  boat  was  sent  to  this  lock  twice 
during  the  year  and  removed  1,000  cubic  yards  silt  from  the  upper 
approach  and  76  cubic  yards  from  the  lock  chamber. 

Cost: 

Labor $110.79 

Materials 43. 62 

154. 41 
Operating  and  care. — 

Services  of  lock  keepers $1,740.00 

Fuel 7. 50 

Oils 10.26 

Other  supplies 21. 76 

Miscellaneous 2.20 

1,781.72 
REPAIRS  TO  FLOATING  PLANT. 

The  repairs  were  made  generally  during  the  winter  montlis  by  the 
crews  of  the  boats  while  the  boats  were  out  of  commission.    The 


Digitized  by 


Google 


BIVEKS  AND  HARBOBS— LOUISVILLE,  KY.,  DISTBIOT.         2777 

machinery  and  equipment  of  all  the  boats  were  thoroughly  over- 
hauled.   A  summary  of  the  repairs  follows : 

Snag  hoot  ^^  Mammoth  CaveP — Bemoved  stump  of  port  smoke- 
stack; ^patched  leaky  tube  in  port  boiler;  renewed  Snowden  heat- 
ers and  cleaned  and  scaled  boilers  as  needed  and  repaired  breeching; 
renewed  fire  liners  and  repaired  furnace;  also  repaired  steam  cap- 
stan, water  tanks,  i)umps,  roof,  and  wheel ;  overhauled,  repaired,  and 
lined  up  engines,  pitmen,  cams,  rods,  etc.;  installed  new  governor  on 
lighting  plant;  also  installed  a  refrigerating  plant  and  made  other 
numerous  minor  repairs. 

Labor . $220.83 

Materials 1, 328. 14 

1, 657.47 
Derrielc  boat  "  No.  1^ — ^Minor  repairs  made. 

Cost: 

Labor $60.80 

Materials  „_. lft5. 70 

266.50 

Derrick  boat  ^'No.  ^." — ^The  machinery  and  rigging  were  dis- 
mantled, overhauled,  and  repaired ;  flues  renewed  in  boifer : 

CJost ; 

Labor $114.40 

Materials 347. 63 

461.  as 

Scow  ''No.  i." — ^The  rebuilding  of  this  old  wooden  scow  is  now 
under  way.  The  work  has  been  greatly  retarded  by  numerouses  rises 
in  the  river  and  the  inability  to  secure  promptly  the  necessary  timber. 
Timber  is  now  being  delivered  and  work  will  probably  be  completed 
in  July. 

Cost: 

Labor $1, 302. 24 

Materials 83. 00 

1,385.24 

Barge  "  No.  5." — ^This  old  barge  was  docked,  cut  down  to  bottom, 
and  rebuilt  with  Oregon  fir  timber  and  calked  throughout.  The 
work  was  retarded  by  numerous  flood  stages  in  the  river  and  twice 
overflowed  while  on  the  ways. 

Cost: 

Labor $1, 960. 57 

Materials 790.88 

2, 750. 95 
Barge  ''No.  4." — Slight  temporary  repairs  were  made  and  some 
calking  done  to  gunwale  and  rake  seams. 

Cost: 

Labor $39. 20 

Materials 40. 36 

$79.66 

OPERATION  OF  FLOATING  PLANT. 

Snag  boat  ^'Mammoth  Cave.'*^ — ^Was  in  commission  from  July  1, 
1919,  to  November  1, 1919,  December  1  to  10, 1919,  January  16  to  81, 
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1920,  and  from  February  12,  1920,  to  the  close  of  the  fiscal  year, 

engaged  in  removing  obstructions  from  the  several  pools,  tending 
derrick  boats  and  dredging  plant,  towing  materials  for  repair  work 
at  the  several  loclcs,  and  assisting  in  that  work.     Also  made  four 

inspection  trips  over  the  river  with  th«  district  engineer.  A  sum- 
mary of  work  done  follows : 

As  snag  boat : 

Snags  removed,  below  Lock  No.  1.  Given  Hiver 35 

Snags  removed,  pool  No.  1,  Gret^n  River ^ 

Snags  removed,  pool  No.  2,  Green  River 337 

Snags  remove<i,  pool  No.  3,  Green  River 47 

Snags  removed,  pool  No.  4,  Green  River 140 

Overhanging  trees  removed,  pool  No.  4,  Gn»en  River 2 

Snags  removed,  pool  No.  5,  Green  River 16o 

Snags  removed,  pool  No.  6,  Green  River 62 

Snags  removed,  pool  No.  1,  Barren  River 91 

Miles  run  as  snag  boat 981 

A.S  towboat: 

Derrick  boats  toweil 44 

Dredges  towed .. 1 

Scows  towed . 7 

Barges  towed _1 25 

Miles  run  as  towboat 2, 56G 

As  dredge  tender : 

Scows  towed 281 

Miles  run  as  dredge  tender 43S 

As  miscellaneous: 

In.spection  trips  made 4 

Miles  run  as  miscellaneous (534 

Cost: 

Services $11,881.90 

Subsisteiuce    supplies 2,829.10 

Fuel 2,966.40 

Oils 139.26 

<neaning    materials 82.  S« 

Ice ^ 282.  as 

Laundry 100.  aS 

Packing 87.03 

Rope 431.74 

Miscellaneous -    326.94 


19. 128. 97 
Motor  boat  " hcho  liirer,'^ — Was  employed  at  intervals  as  needed 
in  inspection  service,  tending  dred<ring  plant,  and  doinj?  light  tow- 
ing.   A  summary  of  work  done  follows : 

InsjHM'tion  trips  nuide,  20:  miles  run,  2,06(5. 

Trans fer-of-employee  trips  made.  2 :  miles  run.  100. 

Towing  trips  made,  10;  miles  run,  4.30. 

Derrick  boats  towed,  8;  scows  towe<l,  3. 

As  dredge  tender:  Scows  t<i\vc*4l,  -1.") :  miles  run,  45. 
Cost: 

Services   (engineman)   _.        $1,180.00 

Fuel  and  lubricants _.    .   985.05 

Miscellaneous  supplies,   repairs,  etc _--_         306. 6!i 

2, 471.  6« 

Derrick  hoots  ^'Nos.  1  "  and  ''  .-^"' — Emj)l()yed  as  needed  in  the 
repair  work  and  removal  of  deposit  at  the  se>'eral  locks  and  in 
removal  of  obstructions  from  Xolin  River.  The  quantity  of  mate- 
rials, handled  is  reported  under  the  job  upcm  which  services  were 
rendered  and  the  cost  of  operations  of  the  derrick  boats  charged 
direct  to  said  jobs. 
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Devrkk  boat  ^''Xo,  .*^,''  Ohio  Jilar. — Was  employed  on  (ireen  River 
from  February  16  to  June  4,  1920,  assisting  in  removal  of  silt  at 
Ix)eks  Nos.  1,  2,  and  3  whenever  tlie  stage  of  the  river  was  favorable 
for  that  work. 

NoUn  River, — A  derrick  boat,  rigged  with  clam-shell  bucket,  was 
dispatched  to  this  river  on  two  occasions  and  removed  obstructions 
from  the  river  for  a  distance  of  8  miles  from  the  mouth.  Snags  re- 
moved, 51 ;  trees  removed,  79;  silt,  etc.,  removed,  1,875  cubic  yards. 

Cost  : 

Labor $20S.  DC 

Mnforials 76.57 

Total '375.53 

The  receipts  from  sales,  etc.,  amount  to  $225;  reimbursable  items, 
settled,  $3,455.25. 

CONTRACTS   IN    FORCK. 

Xom*. 


expp:nditures. 
Fiscal  year  1920: 

A<liiiliilstratl<»n .«.S.971.17 

Operation  of  lork,  daui,  and  otiier  works 9,792.68 

Ordinary  maintenance  an<l  repairs 19,522.59 

Chainiel  work 13,573.91 

SiMH-ialwork .     1,230.29 

Knierj?enHes 5.774.29 


Total 5S,  804.93 


Fiscal  year — 

1889 

1800 

1891 

1892 

1893 

1894 

1895 

1890 

1897 

1898 

1899 

1900 

1901 

1902_     

1903-   -    -- 

1904 

190.5 


P4, 
147. 
1.50, 
78, 
48, 
4S, 
42. 
42, 
(«, 
(54, 
48, 
Tl, 
01, 
01, 
50. 
fJO, 
74. 


1S9. 
973. 
140. 
010. 
1M»8. 
OSS. 
315. 
217. 
OJMK 
779. 
027. 
025. 
SIO. 
057. 
2S1. 
0C»0. 
3SS. 


S4 
75 
42 
8S 
30 
00 
42 
SI 
IS 

(il 

20 
25 
40 
(►3 
49 

<m; 

02 


Fiscal  year — 


1906_ 

1907- 

190S- 

1909— 

1910- 

1911  — 

1912— 

1913- 

1914— 

1915-^ 

1910  _ 

1917— 

191S_- 

1919- _ 

1920-_ 


$40, 
79, 
90, 

114, 
75, 
90, 
<57, 
88, 
S3, 
98, 

114, 
75, 
57, 
57, 
57. 


492. 
22s. 
577. 
195. 
SS4. 
423. 
777. 
917. 
594. 
017. 
592. 
031. 
540. 
703. 
7r»3. 


81 
02 
49 
20 
85 
.52 
80 
18 
97 
12 
^S 
94 
31 
44 
44 


Total-. 


—  2.3.5.3,137.54 


10.    OPERATING    AND    CARE    OF    LOCKS    ANO    DAMS    ON    ROr(HI 

RIVER,  KY. 

OPERATIONS  DURING  THE  F18CAL  YEAR. 

Th^  work  is  being  carried  on  by  hired  labor  with  Government 
plant.  Operations  (hiring  fiscal  year  ending  June  30,  1920.  in  addi- 
tion to  the  usual  work  of  passing  traffic  through  the  lock  and  care 
r>f  property,  included  the  following : 

The  lock  was  open  to  traffic  throughout  the  year  except  when 
submerged  by  liiglr  water.  It  was  thus  submerged  for  a  total  of 
84  days,  but  traffic  could  pass  over  the  dam  during  all  this  time. 
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The  cost  of  operations  is  summarized  as  follows: 

Operating  and  care : 

Services  of  lockmaster $900.00 

Fuel 10. 00 

Oil 9.90 

Other  supplies , —      10.  80 

930.70 
Maintenance  and  repair : 

Dwelling — ^made  minor  repair  to  roof  and  rebuilt  one  flue. 
Cost  : 

Labor $23.40 

Removal  of  deposit. — Derrick  boat  No.  2,  rigged  with  clamshell 
bucket,  was  dispatched  to  this  lock  and  removed  50  cubic  yards  silt 
from  the  upper  approach  and  25  cubic  yards  from  the  lock  chamber. 

Cost: 

Labor $53. 00 

Materials 5.00 

58.00 
Upper  guide  crib. — Built  two  small  guide  cribs  above  lock,  each 
20  feet  long,  12  feet  wide  at  foundation,  and  8  feet  wide  on  top, 
filled  with  rubble  stone  and  supplied  with  two  snubbing  posts  each, 
to  aid  craft  to  more  easily  and  safely  enter  lock  during  freshets  and 
rises  in  the  river. 

Cost: 

Labor $321.  21> 

Materials 15.  00 

,  336.20 

The  timber  used  in  this  crib  was  assembled  and  paid  for  in  last 
fiscal  year  and  included  in  cost  report  for  that  jrear. 

Dam. — Four  sticks  of  sheathing  and  2  cubic  yards  rubble-stone 
filling  were  replaced  in  apron  where  same  had  been  torn  out  by 
action  of  the  high  water. 

Cost: 

Labor — $2.  40 

CONTRACTS  IN  FORCE. 

None. 


EXPENDITITRKS. 

Fiscal  year  1920: 

Operation  of  lock  and  dam $099.84 

Ordinary  maintenance  and  repairs 710.29 


Total 1, 409. 63 


Fiscal  year — 

1898 $859.  OS 

1899 639. 39 

1900 684. 41 

1901 752. 86 

1902 949. 82 

1903 848. 78 

1904 888. 91 

1906 1,087.24 

1906 880. 70 

1907 1,245.62 

1908 904. 16 

1909 1, 82a  64 

1910 . 1,804.89 


Fiscal  year — Continued. 

1911 $6,649.88 

1912 1, 044. 87 

1913 1, 018. 03 

1914 4,284.56 

1915 2, 110. 64 

1916 847. 12 

1917 862. 97 

1918 1,827.99 

1919 1,428.77 

1920 1.409.68 


Total 88,642.45 
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IMPROVKMENT  OF  RIVERS  AND  HARBORS  IN  THE  DULUTH,  MINN.. 

DISTRICT. 


REPORT  OF  LltJUT.  COL.  F,  A.  POPE,  00RP8  OF  BNQINEBR8. 


IMPBOVElfBNTS. 


{The  letters  and  figurt^s  In  parentheses  Indicate  the  group,  and  the  numerical  order  in  the 
group  to  which  the  respective  improvements  belong  for  purposes  of  appropriation.] 


Page. 
1.  Harbor    at     Grand     Marals, 

Minn.    (Al) 2781 

H.  Harbor  at  Agate  Bay,  Minn. 

(.12) 2782 

3.  Harbor    at     Duluth,     Minn., 

and  Superior,  Wis.   (A3).-    2782 

4.  Harbor  at  Port  Wing,   Wis. 

( A4) - 2785 

r>.  Harbor     at     Ashland,     Wis. 

(A5) 2785 

(5.  Harbor  at  Ontonagon,  Mich. 

(A8) 2786 

7.  Keweenaw   Waterway,  Mich. 

(A7) 2787 


Page. 

8.  Harbor  of  Refuge,  Marquette 

Bay,  Mich.   (A8) 2788 

9.  Harbor  at  Marquette,  Mich. 

( A9) 2789 

10.  Harbor  of  Refuge  at  Grand 

Marals,  Mich.  (AlO) 2789 

11.  Warroad  Harbor  and  War- 

road  River,  Minn.  (Bl) 2790 

12.  Zippel    Bay,    Lake    of    the 

Woods,  Minn.    (B2) 2791 

13.  Baudette  Harbor  and  River, 

Minn.    (B3) 2791 


fXW    I>BHCRII*T10N    OK    IMPROVKMKNTH    IN    THIS    DIHTKICr,    HEK    PAGES     139JI    TO    1444. 


GRAND  MARAIS,  MARQIJETI^E,  MARQUETTE  BAY,  AND  ONTONAGON 
HARBORS,  AND  KEWEENAAV  WATERWAY,  MICH.;  ASHLAND  AND 
PORT  WING  HARBORS,  WIS.;  DULUTH-SUPERIOR  HARBOR,  MINN. 
AND  WIS.;  AGATE  BAY  AND  GRAND  MARAIS  HARBORS,  MINN. 
(GROUP  A.) 

1.  HARBOR  AT  GRAND  MARAIS,  MINN.     (Al.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  work  done  at  this  harbor  during  the  fiscal  year  consisted  of 
minor  repairs  to  the  west  breakwater  and  extensive  repairs  to  the 
east  breakwater.  Work  on  the  west  breakwater  consisted  of  respik- 
ing  some  deck  planking.  The  repairs  made  to  the  east  breakwater 
consisted  of  tearing  down  the  superstructure  above  the  water  sur- 
face of  the  easterly  108  linear  feet  of  the  breakwater  and  rebuilding 
it  with  new  Washington  fir  timber.  Timber  was  on  hand  for  repair- 
ing about  200  feet  of  this  breakwater,  but  due  to  lack  of  funds  for  the 
labor  it  was  necessary  to  discontinue  work  at  the  point  mentioned. 
The  work  was  done  in  September-October,  1919,  by  Government 
plant,  hired  labor,  and  purchase  of  material,  and  was  all  for  main- 
tenance. The  cost  of  the  work,  including  overhead,  was  $3,563.70, 
of  which  $1,701.38  was  for  materials  and  $1,862.32  for  labor  and 
operation  of  plant.    There  is  on  hand  materials  vahied  at  $1,641.85. 

OONTRACrrS  IN  FORCE. 


None. 
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APPROPRIATIONS. 


Mar.  ;i,   lS7n $10, (KK) 

Juiu'  r4,  1880 10,000 

Mm*.  H,  1881 20,000 

Au>r.  -'.    1882 20,000 

.Tulv  ."i,    1884 ._    lO.CKK) 

A\ijr.  r,,  1880 10,000 

Aiijr.  n,   1888 15.000 

Sept.  10,  18<H> 22,3.")0 

.July  18,    1892 10,0(K) 

Auj;.  IS,   1804 3,000 


Jniu'  ;i.   ISiMJ     .$3,0UO 

Mar.  3.   1899 30,000 

June   IS,  1002 2.000 

Mar.  3.   1905 2,000 

Mar.  2,   U)07 5,000 

June  2."),   1910 2,(KH> 

July   27,    1910. ___: 0.00O 

Total 180,350 


2.  HAUBOK  AT  AGATE  BAY,  MINN.     (A2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  done  during  the  fiscal  year.    The  expenditure  was  for 
adniinistration  and  contingencies. 

CONTRACTS  IN  FORC'E. 

None. 


APPROPRIATIONS. 


Au;.'.  5,  1880 $22,5iK).00 

Au«.  11.  1888 15,000.00 

Sept.  19,  1890 25,000.00 

.hilv  13,  1892 .  30.000.00 

Ati^'.  18,  1894      30,000.00 

June3,  189i) 50,000.00 

Mar.  3,  1899.    71,708.00, 

.Tune  13,  K)(^2 2,000.00 

Mar.  .3,  1905 2.000.(X) 

Mar.    3.     1905     (allotment  '                  I 

Mar.   21,  lOlfi) 500,  (K)  ; 

Heceipts  fioni  sales,  etr.,  .S4,078.09. 


Mar.  2,  1907 .S4,(HK).1H> 

June  25,  1910 2, 000.  (M> 

Feb.  27,  1911 2,000.«)O 

Oct.  2,  1914 ,5,4HK).1K> 

Mar.    4,    1915     (allotment 

.Tune  19,  1917) 1.  000.  00 

Auji:.    S,     1917     (allotim^nt 

Sept.  25,  1917) 


Total 


6,  (m.  iK> 
__  2»kS.  7(«.  UH 


3.   HAUBOK  AT  UrLlTH,  MINN..  AND  SIPKUIOK.  WIS.     (A3.) 
OPERATIONS  DIKINC  THE  FISCAL  YEAR. 

Xeir  tror/,-. — Dredging  under  contract  witli  the  Diduth-Superior 
Dredging  Co..  of  Duluth,  for  enhirging  Superior  Harbor  msin. 
Two  dipper  dredges  and  one  hydraulic  dredge  removed  a  total  of 
I,s3(;.s89  cu]>ic  vards  from  an  area  of  102.8  acres,  leaving  a  con- 
trolling depth  of  20  feet.  The  area  improved  is  adjacent  to  the  origi- 
nal harhor  basin  and  with  it  and  the  part  of  Superior  Front  Chan- 
neb  now  a  j)art  of  the  basin,  has  a  total  area  of  24G.4  acres  available 
for  use.  The  work  will  be  continued.  The  present  contract  and  avail- 
able funds  will  complete  C9.9  i)er  cent  of  the  project  area.  Further 
funds  will  be  needed  to  comjdete  the  ])roject.    The  cost  of  the  work 
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<lurin«?  the  fiscal  vear,  including  adininistration  anil  contintrencies. 
was  $2«S,70 1.76.    The  contract  price  was  14.4  cents  per  cubic  3^ar(l. 

Bids  for  <lredgin^  to  remove  the  shoal  jxiint  in  the  southerly-  end 
of  East  (fate  Basin  were  rejected  and  the  work  was  done  by  I  nited 
States  plant.  A  total  of  177,2H3  cubic  yards  was  dredfred  from  an 
area  of  J).7  acres,  leavinir  a  <-ontrollinjr  ilepth  of  20  feet  at  a  cost,  in- 
<ludin^  administration  and  contingencies,  of  $23,732.50.  or  13.39 
i'ents  per  cubic  yanl.  The  work  is  01  per  cent  completed  and  will  l)e 
<-ontinued. 

Mfthi/f  nance  trot'k, — A  total  of  31()  tons  of  ripra[)  was  placed  along 
iiOO  linear  feet  of  Superior  Entry  concrete  revetment  at  a  cost  of 
$472.r>0.  also  237  tons  of  rii)rai)  was  i>laced  in  Duluth  Canal  at  a  cost 
of  $2(>0.6r),  to  stop  the  scour  where  a  depth  of  50  feet  Mow  low-water 
datum  existed,  or  28  feet  Inflow  the  l)ottom  of  the  cribs.  More  riprap 
is  needed  to  insure  against  further  scouring. 

Seventy-five  linear  feet  of  the  south  rubble  mound  breakwater  at 
Sui>erior  Entry,  damaged  by  storm  or  ice  in  11)19,  was  repaired  by 
placing  18()  tons  of  new  stone  and  replacing  some  of  the  dislodged 
stones  at  a  cost  of  $397.60. 

Sand  was  removed  from  ba<'k  of  467  linear  feet  of  the  south  con- 
crete revetment  at  Superior  P2ntry  to  a  depth  of  12  feet  below  low- 
water  dntum  to  reduce  the  back  i>ressure.  A  total  of  2,576  cubic 
yards  was  removed  by  (Jovernment  plant  at  a  cost  of  $958.54,  and 
2.7(K)  cubic  yanls  by  private  i)ai*ties  under  i)ermit  without  cost  to  the 
United  States. 

The  superstructure  above  water  of  389  linear  feet  of  nuMU'ing  pier 
at  the  United  States  vessel  yard  was  renewed  at  a  cost  of  $4,746.15. 

I>re(l(jiH(j  for  hxihitcmnur. — With  United  States  plant  and  hired 
labor,  shoals  have  l)een  remove<l  in  Superor  Harbor  basin  in  the 
vicinity  of  the  mouth  of  the  Xemadji  Kiver  to  the  amount  of  19,903 
eubic  yards,  covering  an  area  of  5.(»  acres  at  a  cost  of  $3,839.11,  or 
19.3  cents  i>er  cubic  yard,  inchuling  a<lministration  and  contin- 
gencies. The  maintenan(*e  dreflging  has  l)een  of  a  character  that  in- 
volves more  cost  than  ordinary  new  work  on  account  of  the  shallow 
digging  recjuired. 

I)orks^'<ji*mih4lx^  and  huUdhujH. — Minor  repairs  were  made  to  build- 
ings, fences,  antl  wharf  at  vessel  yard,  park  maintenance,  including 
watchman's  servi<-es  and  maintenani*e  of  office  building,  all  at  a  total 
oost  of  $3,420.77. 

Ire  surrey. — The  usual  survey  on  i<e  for  <leterminin|r  depth  was 
made  during  the  numths  of  De<'eml)er,  January,  and  February.  A 
total  of  27,482  soundings  were  taken  at  a  cost  of  $1,726.16.  The 
area  covered  by  this  survey  w^as  642  acres.  Average  thickness  of  the 
ire,  21  inches. 

Ilarhor  patrol. — A  harbor  patrol  has  l)een  nuiintained  through 
a  harbor  insj)ector.  provided  with  a  si)ecial  tug.  to  accomplish  the 
enforcement  of  harbor  rules  and  regulati(ms  an<l  to  assist  in  survey 
work  in  the  harbor  and  do  such  other  work  as  nuiy  Ih»  necessary,  at 
a  cost  of  $4,155.97.  exclusive  of  amount  reimbursed  for  services  in 
connection  with  driving  l>eacons  for  Lighthouse*  Department. 

Operation  and  fnainten/mce  of  foatinef  plant, — ^This  (consisted  of 
the  care  and  repair  work  on  two  steel  steam  tugs,  the  ICi^Hayonn  and 
the  Gen.  (\  //.  Searn.  the  steel  dredge  Col.  />.  />.  (hullard  and  two 
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steel  dump  scows  No8, 11  and  i^,  gasoline  tug  NeviadjL  floating  der- 
rick No.  7,  floating  pile  driver  A^.  10^  and  scow  boat  Ifo.  i,  at  a  cost 
of  $8,361.63,  exclusive  of  amounts  reimbursed  for  use  of  plant  driving 
beacons  for  Lighthouse  Department. 

Transactions  involving  expenditures  which  have  been  or  are  to  be 
reimbursed : 

For  Uiiit^Hl  States  Bureau  of  Lighrhouses :  Drlviug  beacousiu  Duluth- 
JSuperior  Harbor,  materials,  labor,  and  use  of  floating  plant $1,  540.  Tl 

For  Pulpwood  Co.  of  Appleton,  Wis. :  Use  of  U.  S.  steamer  Oen,  C.  B, 

Scars  nnfl  crew  in  locating  lost  raft  on  TiHke  Sni>erlor 510.  Oi> 

CONTRACTS  IN  FORCE. 

Contractor:  Dulutli-Superior  Dredging  C)o.,  Duluth,  Minn. 

Amount  and  char?icter  of  work:  .^^OO.CXX),  dredging  Superior  Harinir  basin. 

Price:  14.4  cents  per  cubic  yard. 

Date  of  approval:  July  9,  1919. 

Date  of  beginning  work:  July  24,  1919. 

Expiration  of  contract :  May  24,  1922. 

IVrcentage  of  completion,  .Tune  ;{0,  1920,  SS.2. 


APPROPRIATIONS. 

Previous  projects: 

Harbor  at  Duluth,  Minn,   (see  p.  444,  H.  Doc.  No.  1491,  G3d 

Cong.,  3d  sess.) .iHs:>2, 2t>9.  20 

Harbor  at  Superior  Bay  and  St.  T^ouis  Hay.  Wis.  (see  p.  56(). 

H.  T>oc.  No.  1491,  (xJd  Cong.,  .Hd  sess.)  ._.     «94.  S95.  8<> 

Total,  previous  projtHits 1,547,195.00 

Existing  project : 

Harbor  at  Duluth,  Minn.,  and  Sui^erior,  Wis. — 

June  3,  1896 5(),000.(K> 

June  4,  1897  (sundry  civil  act) 437,  500.00 

July  1,  1898  (sundry  civil  act) 770, 138. 00 

Mar.  3,  1899  (sundry  civil  act) 300,000.00 

June  6, 1900  (sundry  civil  act) 793, 187.  50 

Mar.  3,  1901  (sundry  civil  act) 320,000.00 

June  28,  3902  (sundry  civil  act) 459,727.50 

June  13,  1902>_ ^_->  200.000.00 

Mar.  3,  1905 270,000.00 

June  30,  3906  (sundry  civil  act) 100,000.00 

Mar.  2,  1907 725,000.00 

Mar.  4,  1907  (sundry  civil  act) 200,000.00 

Mar.  3,  1909 470.000.00 

.rune  25,  1910 500, 000. 00 

July  25,  1912 150,000.00 

Mar.  4,  1913 375,280.00 

July  27,  1916 . 223,000.00 

June  12,  1917  (sundry  civil  act) 180,000.00 

Aug.  8,  1917  (allotment  Sept.  25,  1917) 45,000.00 

Mar.  2,  1919 33, 000. 00 

Mar.  2,  1919  (allotment  Mar.  22,  1919) 50,00t».00 

June  5,  1920  (allotment  June  8.  1920) 36,000.00 

Total 6,687,833.00 

Grand  total  for  Duluth-Superlor  Harbor 8,235.028.00 

Receipts  from  sales,  etc..  $67,140.85. 


Digitized  by 


Google 


RIVEBS  AND  HARBORS — DULUTH,  MINN.,  DISTRICT.  2785 

4.  HARBOR  AT  PORT  WING,  WIS.      (A4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Dredging  to  remove  shoals  in  the  entrance  channel  was  done  in 
August,  1919.  A  total  of  8,867  cubic  yards  was  removed  from  the 
lake  approach  and  the  channel  l>etween  the  piers.  This  provided  a 
channel  V20  feet  wide  in  the  lake  approach,  80  feet  wide  between  the 
piei's  and  to  the  inner  limit  of  (iovernment  improvement,  which  is 
200  feet  south  of  the  south  end  of  the  east  pier.  The  controlling 
depth  in  this  channel  is  15  feet  referred  to  low-water  datum.  The 
cost  of  the  dredging  was  $1,533.95,  or  17.3  cents  per  cubic  yard.  The 
piers  were  repaired  bv  placing  220  tons  of  large  stone  in  the  east  and 
west  piers,  where  settlement  of  the  slab  and  stone  filling  had  occurred. 
This  filled  80  linear  feet  of  the  east  pier  and  20  linear  feet  of  the 
west  pier  near  the  outer  end  where  most  in  need  of  filling.  More 
stone  filling  is  needed  in  the  outer  200  feet  of  each  pier,  but  they  are 
in  no  immediate  danger  in  their  present  condition.  More  stone  will 
be  provided  as  soon  as  Government  plant  can  be  spared  from  more 
urgent  work.  The  cost  of  pier  repairs  was  $185.96,  or  84J  cents  per 
ton.  All  the  work  was  done  by  Government  plant,  hired  labor,  and 
purchase  of  materials,  and  was  for  maintenance. 

CX)NTRAOTa  IN   FORGE. 

None. 


APPROPRIATIONS. 


June  13,  1902 $25,000 

Mar.  3,  1905 19.992 

Mar.  2.  1907 2,000 

Mar.  3,  1909 5,000 

June  25,  19l0 5,000 

Feb.  27,  1913 3,000 


July  25,  1912 $10,000 

Mar.  4,  1913 10,000 

Mar.  2, 1919  (allotted  Mar.  22, 

1919) 3,.000 

Total 82.992^ 


0.  HAKBOR  AT  ASHLAXO,  WIS.      (A5.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Repairs  were  made  to  the  breakwater  in  the  harbor  at  Ashland^. 
Wis.  These  repains  consisted  of  delivering  in  place  969  tons  oi 
granite  covering  stone  obtained  from  the  north  shore  of  Lake  Su- 
perior. The  stone  was  placed  to  fill  gaps  where  the  sandstone  cover- 
mg  had  disappeared  due  to  distinteeration  and  wear  of  water.  As 
only  a  limited  amount  of  stone  could  be  provided  at  the  time  due  to- 
the  more  urgent  demand  for  Government  plant  on  other  work,  no 
attempt  was  made  to  complete  a  section  of  the  breakwater.  The  stone 
was  placed  at  such  points,  over  a  total  length  of  651  feet  of  breakwater 
as  would  maintain  the  structure  until  Government  plant  is  available 
to  complete  the  work.  The  cost  of  the  work  was  $1,609.38  or  $1.66- 
per  ton  of  stone  in  place. 
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A  survey  covering  the  improved  channel  which  has  a  length  of 
6,434  feet  and  also  establishing  reference  points  adjacent  to  the  water 
front  for  locating  the  harbor  lines  was  made  in  February,  1920,  at 
a  cost  of  $703.67.  This  survey  showed  a  controlling  depth  of  20  feet 
in  the  improved  channel  with  a  few  small  scattered  shoals  with  a 
depth  of  19  feet  or  more.  These  shoals  are  narrow,  the  bottom  soft 
with  deeper  water  on  either  side  and  are  not  an  obstruction  to  naviga- 
tion. The  work  was  all  done  by  Government  plant,  hired  labor,  and 
purchase  of  material. 

CX)NTRACTS  IN  FORCK. 

None. 


APPROPRIATIONS. 


Auk.  •">,  US80 •- $22,500 

AiiR.  11.  1888 60,000 

«ept.  19,  1890 60,000 

July  1»,  1892 45,000 

Aup.   18,   1894 25,000 

June  3,  1S96 27,000 

Mar.  3,  1899 35,000 

.Tune  la,  1902 40,000 

Mar.  :?,  190.> 60,000 

Mar.  2,  1907 90,000 

Mar.  3.  1909 25,  000 

June  2;\  1910   30,000 


Feh.  27,  1911 $30,000 

.Tuly  25,  1912 20.000 

Mar.  4,  1913- 40,000 

(Kt.  2,  1914  ( allotment  Get.  7, 

1914) 10,001) 

Mar.  4. 1915  (allotment  Apr..2, 

llH.l) 15,000 

Aujr.  S,  1917 10,000 

July  18,  1918  (allotment  Aujr. 

s,  191S> 6,000 

Total  —  . —    --    -  650.500 


6.  HAIIKOK  AT  ONT()NA<;oN,  MK^H.     (A6.) 
OPERATIONS  in  KING  THK   FISCAL  YKAR. 

Dredging  to  remove  shoals  was  done  in  July  and  August,  1919. 
A  total  of  34,774  cubic  yards  was  dredged,  at  a  cost  of  $5,142.83,  or 
14.79  cents  per  cubic  yard.  This  work  provided  a  channel  140  feet 
wide,  17  feet  deep,  through  the  lake"  api)roaeh ;  100  f^et  wide,  15  feet 
deep,  between  the  piers:  and  60  feet  wide,  15  feet  deep,  leading  to 
the  lumber  wharf  on  the  east  side  of  the  harlnir.  The  total  length 
of  channel  dredged  was  3,500  feet. 

Serious  shoaling  occurred  in  the  lake  approach  during  the  winter 
of  1919-20,  due  to  the  formation  of  an  ice  barrier  in  tiKJ  lake.  A 
survey  completed  May  12,  1920,  shows  a  least  depth  of  6.3  feet  on  a 
bar  across  the  lake  approach  to  the  harbor,  which  completely  closes 
it  in  rough  weather  to  all  boats  drawing  over  6  feet  of  water.  In 
calm  weather  it  is  possible  for  tugs  and  small  craft  to  enter  th( 
harbor  drawing  12  feet  by  a  very  circuitous  route  to  the  west  of  th<» 
lake  approach.  There  is"^  a  controlling  depth  of  12  feet  inside  the 
harbor,  with  depths  generally  15  feet  or  more  in  the  improved 
channel.  No  funds  are  available  for  the  removal  of  the  shoal  in  the 
lake  approach. 

The  east  pier  was  damaged  by  storm  Xoveml)er  ;V4,  1919.  About 
100  feet  of  the  superstructure  al>ove  the  water  surface  was  torn  out 
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at  one  place,  and  the  deck  and  wall  timbers  taken  off  at  other  places, 
extending  over  a  length  of  1,100  feet  of  pier.  This  damage  was 
repaired  in  May-June,  1020,  by  the  use  of  lar^e  sandstone  blocks.  A 
superstructure  of  stone  was  built  for  a  length  of  125  feet  where  the 
timber  superstructure  had  been  destroyed,  and  at  other  points  stone 
was  placed  on  the  crib  filling  to  prevent  it  from  being  washed  out. 
The  sandstone  was  obtained  from  the  Apostle  Islands  and  put  in 
place  at  a  total  cost  of  $1,572.05  for  779  tons  used,  or  $2.02  per  ton 
in  place. 

As  much  work  was  done  as  the  available  funds  would  permit.  It 
is  expected  this  will  suffice  to  prevent  further  serious  damage  until 
more  funds  are  available.  The  piers  are  in  a  bad  state  of  deteriora- 
tion and  liable  to  be  seriously  damaged  by  severe  storms. 

CX)NTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project,  to  include  Mar.  3,  1909  (see  p.  517,  H.  Doc.  No.  1491, 
63d  Cong.,  3d  sess.) $398,100 

Present  project : 

June  25,  1910 $25,400 

Mar.  4,  1913 9.000 

Mar.  4,  1013  (allotment  May  7,  1914) 7. 175 

Mar.  4,  1913  (allotment  May  24,  1916) 10,000 

Oct.  2,  1914  (allotment  Oct.  7,  1914) 10,000" 

Mar.  4,  1915  (allotment  Apr.  2,  1915) S.  000 

July  27,  1916 9, 000 

Aug.  8,  1917  (allotment  Sept.  25,  1917) 9,000 

Mar.  2,  1919  (allotment  Mar.  22,  1919) 6,000 

93.  575 

Total 491,675 

Receipts  from  sales,  etc.,  $28. 


7.  KEWEENAW  WATERWAY,  MICH.     (A7.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

New  work  done  at  Keweenaw  Waterway  during  the  fiscal  year  con- 
sisted of  dredging  to  widen  Portage  River  Harbor  of  Refuge.  The 
work  was  begun  June  IC,  1020,  and  31,142  cubic  yards  were  dredged 
at  a  cost  of  $4,294.75,  or  13.7  cents  per  cubic  yard.  Work  will  be 
continued  until  the  available  funds  are  exhausted. 

After  attempts  to  purchase  necessary  land  for  Princess  Point 
Cut-off  Channel  at  a  reasonable  price  had  failed,  steps  were  taken 
*  to  acquire  it  by  condemnation. 

Maintenance  work  was  done  as  follows:  A  length  of  1,037  feet  at 
the  northerly  end  of  the  mooring  pier  on  the  east  side  of  Lily  Pond 
was  repaired  by  tearing  down  the  decayed  superstructure  and  re- 
newing it  above  the  water  surface  at  a  cost  of  $5,913.29.  A  portion 
of  the  decking  for  a  length  of  550  feet  at  the  shore  end  of  the 
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breakwater  at  the  lower  entrance  was  renewed  at  a  cost  of  $628.67. 
Bepairs  were  made  to  the  breakwaters  at  the  upper  entrance  at  a 
cost  of  $3^42.70.  These  repairs  consisted  of  placing  230  tons  of 
large  stone  on  the  east  breakwater  to  repair  damage  done  by  storms 
of  November,  1919,  and  of  preparing  the  crib  substructure  of  the  pier- 
head to  west  breakwater  for  a  new  concrete  superstructure.  Re- 
pairs were  also  made  to  floating  plant  and  watchmen's  houses  at  a 
cost  of  $8,027.92,  including  overhead. 

All  the  work  was  performed  by  Government  plant,  hired  labor^ 
and  purchase  of  material.  Proposals  were  received  for  furnishing 
stone  and  repairing  the  breakwaters  at  the  upper  entrance,  but  were 
rejected  as  being  excessively  high. 

JPatrol  of  the  waterway  was  maintained,  deadheads  removed  from 
the  channels,  and  the  mooring  of  vessels  at  the  harbors  of  refuge 
supervised. 

CJONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


IMPROVING  WATBBWAY  FROM  KEWEEXAW  HAY  TO  LAKE  SUPERIOR.  MICH. 


Aug.  5,  1886 $10,000 

Sept.  19.  1890 870, 000 

July  13,  1892 J 50, 000 

Aug.  18,  1894 130,000 

June  3,  18J)6 50,000 

June  4,  1897 350,000 

July  1,  1898 450,000 

June  6,  1900 110,000 

Mar.  3,  1901 145,000 

June  28,  1902 10, 000 

Mar.  3,  1905 45, 000 

June  25,  1910 ^5,000 

Oct.  2,  1914 75,000 

Mar.  4,  1915   (allotment  Apr. 

1,   1015) 50,000 

Receipts  from  sales,  etc.,  $495.32. 


Mar.  4, 1915  (allotment  Apr. 

8,    1916) $25,000 

Aug.  8, 1917  (allotment  Sept. 

2.5,    1917) 105,000 

July    18,    1918     (allotment 

Aug.  8,  1918) 15.000 

Mar.  2, 1919 138, 000 

June     .5,     1920     (allotment 

June  8,  1920) 15,000 

Total    of    appropria- 
tions  2,178,000 


8.  HAliBOU  OF  REFUGE,  MAUQUETTE  BAY,  MICH.     (A8.> 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Minor  repairs  were  made  to  32  linear  feet  of  the  outer  end  of  the 
breakwater.  These  repairs  consisted  of  renewing  upper  wall  tim- 
bers and  decking  where  damage  by  fire  originating  from  a  spark 
from  a  passing  tug  or  other  vessel.  'The  cost  of  the  work  was  $289.46, 
or  $9.05  per  linear  foot  of  breakwater  repaired. 

CJONTRACTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 


June  3,  1896 $20, 000 

Mar.  8,  1899 30,000 

June  13,  1902 7,500 

Mar.  3,  1905 1, 000 

June  2r».  1910 2,000 


Feb.  27.  1911 $2,000 

Mar.  4,  1913 5,000 

Total 67, 500 


0.  HARBOR  AT  MARQUETTE,  MICH.      (AO).  ,    ^ 

OPERATIONS    DURING    THE   FISCAL   YEAR, 

No  new  work  was  done. 

No  further  damage  has  been  done  to  the  rubble  mound  portion  of 
the  breakwater  since  repairs  were  made  in  1918. 

Minor  repairs  were  made  to  the  superstructure  of  the  outer  end  of 
the  old  timber  crib  breakwater.  The  timber  had  become  decayed 
and  some  of  it  dislodged  by  storms.  New  tie,  deck,  and  top  wall  tim- 
bers were  put  in  place  over  a  length  of  '65  feet  of  the  harbor  side  of 
the  breakwater,  at  a  cost  of  $553.07,  or  $8.51  per  linear  foot  of  break- 
water. Only  such  repairs  were  made  as  will  prevent  serious  damage 
until  this  portion  of  the  breakwater  can  be  covered  with  stone.  The 
work  was  done  by  Government  plant,  hired  labor,  and  purchase  of 
material,  and  was  all  for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Mar.  2,  1867 $85, 000 


Apr.  10,  1869- 
.July  11,  1870. 
Mar.  3,  1871_. 
.Tune  10, 1872>- 

Mar.  3,  1873 

June  23,  1874, 
Mar.  3,  1875__ 
Aug.  14,  1876— 
.Tune  18, 1878— 
Mar.  3.  1879__ 
.Tune  14,  1880- 
Aug.  2,  1882— 

.Tuly  5,  1884 

Aug.  5,  1886— 
Aug.  11, 1888— 


26.730 

25,000 

60,000 

50,000 

15,000 

15,000 

15.000 

2,000 

2,000 

1,500 

1,000 

16,000 

5,000 

10,000 

25,000 


Sept.  19,  1890 $40, 000 

July  13,  1892 80, 000 

Aug.  18,  1894 30, 000 

June  3, 1896 29, 000 

Mar.  3,  1899 25. 000 

June  13, 1902 18, 500 

Mar.  3,  1903 80, 000 

Mar.  3,  1905 3, 000 

Mar.  2,  1907 30, 000 

June  25,  1910 100,000 

Feb.  27.  1911 88,000 

Aug.  1,  1914 211, 000 

Mar.  3,  1915 100, 000 


Total 1, 188, 730 


Receipts  from  sales,  etc.,  $1,933.89. 


10,  KATIBOU  OF  UEFUGE  AT  GRAND  MARAIS,  MK^II.     (AlO.) 
OPEItATIONS  DURINO  THE  FISCAL  YKAR. 

The  work  done  was  all  for  maintenance,  and  consisted  of  dredgin*^ 
to  remove  shoals  which  was  done  by  Government  plant,  hired  labor, 
and  purchase  of  material. 

A  total  of  15,9G7  cubic  yards  was  dredged  during  the  fiscal  year 
at  a  cost  of  $2,228.23.    The  work  was  liegun  in  June,  1919,  as  reported 
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in  the  Annual  Report  for  that  year.  The  total  dredged  during  the 
season  was  47,910  cubic  yards  at  a  cost  of  $7,240.46,  or  15.1  cente  per 
cubic  yard.  The  work  covered  a  length  of  700  feet  in  the  lake  ap- 
proach to  the  harbor.  It  provided  a  channel  350  feet  wide,  with  a 
controlling  depth  of  20  feet  in  the  lake  approach.  The  controlling 
depth  between  the  piers  was  18  feet.  Soundings  taken  July  2-8, 1920, 
show  further  shoaling.  The  bar,  formed  across  the  lake  approach, 
now  has  a  controlling  depth  of  15  feet.  This  it  is  proposed  to  re- 
move by  dredging  in  August,  1920. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


June  14,  1880 

Mar.  3,  1881 

Ans.  2,  1882 

July  5,  18S4 

Aug.  5,  1880) 

Aun.  11.  18S8 

Sept.  19,  1890 

July  13.  1892 

Au?:.  18,  1894 

June  3,  1890 

Mar.  3,  1899 

June    6,    5900    (allotment 

Aug.  23.  1900) 

June  13,  1902 

June   13,    1902    (allotment 

June,  1904) 


$10, 000.  00 
20,  000.  00 
40. 000. 00 
3."),  000. 00 
20, 250.  00 
50,  000. 00 
50,000.00 
30.  090.  00 
20,  000.  00 
24, 000.  00 
25, 000. 00 

348.  32 
70, 000. 00 

5,000.00 


Mar.  3,  1905 

Mar.  2,  1907 

June  25,  1910 

Feb.  27,  1911 

Mar.  4,  1013 

Mar.    4,    1915     (allotment 

Apr.  2,  1915) 

July  27,  1910 

Mar.    4.    1913     (allotm-ent 

July  12.  1917) 

Ana:.  8,  1917 

June    5,    1920    (allotment 

June  8,  1920) 


$50. 000. 00 
30, 001).  00 
40,000.00 
10,000.00 
20, 000. 00 

10, 000. 00 
10, 000.  00 

10,  000.  00 
10, 000. 00 

8,000.00 


Total   603,  598. 32 


Receipts  from  sales,  etc.,  $137.32. 


WARROAD   HARBOR  AND   RIVER,   BAUDETTE   HARBOR   AND   RIVER, 
ZIPPEL  BAY,  AND  LAKE  OF  THE  WOODS,  MINN.     (GROUP  B.) 

11.  WARROAD  HARBOR  AND  WARROAD  RIVER,  MINN.      (Bl.) 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  dredging  was  done  during  the  year  on  account  of  lack  of  f  unds, 
Repairs  and  additions  were  made  to  the  dredge  ^VarToad  and  launch 
Bull  Calf^  to  fit  them  for  work.  The  work  was  done  by  hired  labor 
with  Government  plant.  The  dredge  was  used  on  the  improvement  of 
Baudette  Harbor  and  River,  Minn.  After  its  return  from  that  work, 
on  July  24,  1919,  the  plant  was  cared  for  in  ordinary  at  Warroad. 
The  improvement  of  this  harbor  was  transferred  from  the  St.  Paul, 
Minn.,  district  on  July  31,  1919.    . 

The  expenditures  during  the  year  were  for  maintenance,  as  follows : 

Floating  plant  repairs,  renewals,  additions,  and  supplies $056.62 

AVatchiiig  while  out  of  commission —      845. 00 

Administration 125.  20 

Total 1, 626. 82 

CONTRACTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 


Mar.  3,  1809 $3,000 

June  13,  1902 45,  000 

Mar.  3.  1905 35, 000 

Mar.  2,   1907    (allotment  of 

Jan.  12,  1909) 4,000 

Mar.    3,    1909    (allotment    of 

Apr.  17,  1909) 4,000 

June  25,  1910 7, 700 

July  25,  1912 13, 200 

Mar.  4,  1913 2, 000 

Receipts  from  sales,  etc.,  $2,523.10. 


Oct    2,    1914    (allotment    of 

Oct.  7.  1914) $2,000 

Mar.    4,    1915    (allotment    of 

Apr.  2,  1915 ) 2, 000 

.July  27,  1916 2, 000 

Auff.  8,  1917 2. 000 

July  18,  1918 3, 800 

Mar.  2,  1919 2,  000 

Total   127,700 


12.  ZIPPEL  BAY,  LAKE  OB"  THE  WOODS,  MINN.     (B2.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  was  done  on  account  of  lack  of 'funds.  The  expenditures 
were  $1,434.93  for  liabilities  for  maintenance,  incurred  during  the 
preceding  fiscal  year,  as  follows : 

Operation  of  U.  S.  dredge  Warroad $1,396.02 

Administration  and  contingencies 38.91 

Total 1, 434. 93 

The  improvement  was  transferred  from  the  St,  Paul,  Minn.,  district 
on  July  31, 1919. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Feb.  27,  1911 $27,781 

Mar.  4,  1913 1, 000 

Oct.  2,  1914  (allotment  of  Oct. 

7,    1914) 1,000 

Mar.    4,    3915    (allotment    of 

Apr.  2,  1915) 1,000 


July  27.  191G 1,000 

Auk.  8,  1917 1. 000 

July  18,  1918 1 2, 000 

Mar.  2,  1919 1, 000 

Total 35, 781 


13.  BAUDETTE  HARBOR  AND  RIVER,  MINN.     (Ii3.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Dredging  was  continued  to  July  22,  the  material  being  loaded  into 
dump  scows  and  deposited  in  deep  water  in  Kainy  River.  A  total  of 
6,521  cubic  yards  of  mud,  sand,  and  clay  was  excavated  along  a  chan- 
nel length  of  950  feet  to  an  average  depth  of  4.5  feet  and  average 
width  of  75  feet,  at  a  cost  of  48  cents  per  cubic  yard.  The  work  was 
done  by  hired  labor  with  Government  plant,  the  dredge  Warroad 
with  auxiliary  bucket  equipment  being  used.  The  dredge  was  re- 
turned to  Warroad,  Minn.,  on  July  24.  The  improvement  was  trans- 
ferred from  the  St.  Paul,  Minn.,  district,  on  July  31,  1919. 
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The  expenditures  during  the  year  were  for  new  work,  as  follows : 

Operation  of  U.  S.  dredge  WaiToad  (dredging) $3,112.  10 

Administration  and  contingencies 425.  38 

Total 3, 537.  54 

CONTRACTS  IN  FORCE. 

None. 


X                                  APPROPRIATIONS. 
Mar.  2,  1919 $5, 000 
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IMPROVEMENT    OF    RIVERS    AND    HARBORS    IN    THE    MILWAUKEE, 

WIS.,  DISTRICT. 


REPORT  OF  LIEVT.  COL.  IJDWARD  JL  HCHVI/A,  CORPS  OF  ENOINEERi^. 


IMPBOVEMEITTS. 

[The  letters  and  figures  In  parentheses  indicate  the  group,  and  the  numerical  order  in  the 
group,  to  which  the  respective  Improveraenta  belong  for  purposes  of  appropriation.] 


Page 

1.  Manistlque    Harbor,     Mich.  18. 

(Al) 2793 

2.  Menominee  Harbor  and  River,  19. 

Mich,  and  Wis.   (A2) 2794     20. 

3.  Oconto  Harbor,  Wis.  (A3)-  2795 

4.  Green  Bay  Harbor,  Wis.       21. 

(A4) 2795 

5.  Fox  River,  Wis.     (A5) 2796      22. 

6.  Sturgeon     Bay     and     Lake  23. 

Michigan  Ship  Canal,  Wis. 
(A6) 2797      24. 

7.  Algoma  Harbor,  Wis.  (A7)-    2798     25. 

8.  Ke\A'aunee      Harbor,      Wis. 

(A8) 2799      26. 

9.  Two    Rivers    Harbor,    Wis. 

(A9) 27^      27. 

10.  Manitowoc     Harbor,      Wis. 

(AaO) 2800      28. 

11.  Shel)oygan      Harbor,     Wis. 

(All) 2801      29. 

12.  Port     Washington     Harbor, 

Wis.    (A12) 2801      30. 

13.  Milwaukee     Harbor,     Wis., 

Including  harbor  of  refuge  31. 

(A13) 2802 

14.  Racine  Harbor,  Wis.  (A14).    2803     32. 

15.  Kenosha        Harbor,       Wis. 

(A15) 2805      33. 

16.  Waukegnn      Harbor,        111. 

(A16) 2805      34. 

17.  Operating  and  care  of  locks 

and  dams  on  Fox  River, 

Wis • 2806   ' 

rOR    DESCRIPTION    OF    IMPROVKMENTS    IN    THIS    DISTRICT,    SKE    PAGES     144  4    TO    15."*!. 


Page. 
St.    Joseph    Harbor,    Mich. 

(Bl) 2808 

St.  Joseph  River,  Mich.  ( B2 )  _    2810 
South  Haven  Harbor,  Mich. 

(B3) 2810 

Saugatuck  Harbor  and  Kala- 
mazoo River,  Mich.  (B4)_    2811 
Holla  nd  Harbor,  Mich.  ( B5 )  _     2811 
Grand  Haven  Harbor,  Mich. 

(BO) 2812 

Grand  River,  Mich.  (B7) 2814 

Muskegon     Harbor,     Mich. 

(B8) 2814 

White   Lake  Harbor,   Mich. 

(B9) 2815 

LudingtoQ     Harbor,     Mich. 

(BIO) 2816 

Manistee      Harbor,       Mich. 

(BID 2817 

Portage    Lake    Harbor    of 

Refuge,  Mich.    (B12) 2818 

Arcadia       Harbor,       Mich. 

(B13) 2819 

Frankfort     Harbor,     Mich. 

(B14) 2819 

Charlevoix     Harbor,     Mich. 

(B15) 2820 

Petoskey      Harbor,      Mich. 

(B16) 2821 

Pentwater     Harbor,     Mich. 

(B17) 2821 


MANISTIQUE  HARBOR,  MICH.;  MENOMINEE,  OCONTO,  GREEN  BAY, 
ALGOMA,  KEWAUNEE,  TWO  RIVERS,  MANITOWOC,  SHEBOYGAN, 
PORT  WASHINGTON,  MILWAUKEE,  RACINE,  AND  KENOSHA  HAR- 
BOR, WIS. ;  WAUKEGAN  HARBOR,  ILL. ;  STURGEON  BAY  AND  LAKE 
MICHIGAN  SHIP  CANAL,  AND  FOX  RIVER.  WIS.     (GROUP  A.) 

1.  MANISTIQUE  HARBOR,  MICH.     (Al.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Operations  consisted  in  construction  and  repairs  of  Government 
plant  and  general  superintendence  and  care  of  the  harbor,  at  an 
expenditure  of  $1,331.95,  of  which  $894  was  for  construction  of  plant, 
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$146.22  was  for  repairs  of  plant,  and  $291.73  was  for  soundings  and 

feneral  supervision  and  other  contingencies.    All  work  was  done 
y  hire  of  labor  and  purchase  of  materials. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  soss.,  p.  482).,    $6, 000. 00 

Existing  project : 

Mar.  3.  1905 $25,000.00 

Mar.  2,  1907 25,  000.  00 

June  25,  1910 150, 000. 00 

Feb.  27,  1911 138,462.00 

Mar.  3,  1915  (allotted  Feb.  16,  1916) 2.028.50 

July  27,  1916 14,000.00 

July  18, 1918  (allotted  Aug.  2,  1918) 6, 000. 00 

360, 490.  50 

Total  of  appropriations  and  allotments 366, 490.  50 

Transferred  under  authority  of  act  of  Mar.  4,  1915 25,000.00 

Net  appropriations  and  allotments 341,490.50 

Receipts  from  sales,  etc.,  $305.60. 


2.  MENOMINEE  HARBOR  AND  RIVER,  MICH.  AND  WIS.     (A2.) 
OPERATIONS  DURING  THE  TISCAL  YEx\R. 

Dredffinff  for  restoration  of  project  depth  was  begun  April  28  and 
suspended  May  11,  1920.  The  work  was  done  by  use  of  the  Govern- 
ment dredge  Kewaunee.  The  amount  dredged  was  12,127  cubic 
yards,  at  an  expenditure  of  $2,144.06.  Repairs  were  made  to  Gov- 
ernment plant  at  an  expenditure  of  $460.79.  An  expenditure  of 
$1,403.59  was  made  for  construction  of  new  scows,  and  $870.54  for 
soundings,  supervision,  and  other  incidental  expenses.  An  expendi- 
ture of  $108.42  was  made  for  other  district,  which  amount  will  be 
reimbursed. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  484) $349. 070 

Existing  project : 

June  13,  1902 $50, 350 

Mar.  2,  1907 5,000 

Mar.  3,  1900  (allotted  Mar.  27,  1900) 4,000 

June  25,  1910 10, 000 

July  25,  1912 9,000 

Mar.  4,  1913 24, 000 

Mar.  4, 1915  (allotted  Apr.  1. 1915) 7, 500 

July  27, 1916 20, 400 

June  5,  1920  (aUotted  June  15.  1920) 20,000 

150,250 

Total  appropriations  and  allotments 499,820 

Becelpts  from  sales,  etc.,  $4,034.82. 
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3.  OCONTO  HAUBOR,  WIS.     (A3.) 
OPERATIONS  DURING  FISCAL  yE.\R. 

The  operations  have  been  confined  to  general  superintendence  and 
care  of  the  harbor. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  512)_  $90,000,00 
Existing  project,  June  25,  1910 75,000.00 

Total  of  appropriations  and  allotments 171, 000.  00 

Returned  to  surplus  fund  of  Treasury $3, 2G9.  35 

Transferred  under  authority  of  net  of  Mar.  4, 1915 23, 000. 00 

20,269.35 

Net  appropriations  and  allotments 144, 730. 65 


4.  GREEN  BAY  HARBOR,  WIS.     (A4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Dredging  for  restoration  of  project  depth  in  the  inner  channel  was 
in  progress  at  the  beginning  of  the  fiscal  year,  and  was  completed 
October  22,  1919.  The  work  was  done  by  the  Government  dipper 
dredge  Appleton.  The  total  amount  dredged  was  46,46vS  cubic  yards, 
of  which  35,327  cubic  yards  was  dredged  during  the  fiscal  year,  at 
an  expenditure  of  $9,813.29. 

An  attempt  was  made  in  August,  1919,  to  dredge  the  outer  channel 
with  the  Government  seagoing  hopper  dredge  Meade,  but  it  was 
found  that  the  dredge  as  then  equipped  could  not  handle  the  mate- 
rial economically  and  work  was  suspended.  Approximately  2,500 
cubic  yards  was  pumped  into  the  bins  at  an  expenditure  of  $1,317.04. 

Repairs  were  made  to  Government  plant  at  an  expenditure  of 
$1,016.45.  An  expenditure  of  $5,465.83  was  made  for  new  plant  con- 
struction. 

Other  expenditures  were  for  soundings  taken  in  the  outer  chan- 
nel, $739.46,  and  other  incidental  expenses  and  contingencies,  $2,- 
282.38.    The  total  expenditures  during  the  fiscal  year  were  $20,634.45. 

All  work  was  done  by  hire  of  labor  and  use  of  Government  plant. 

OONTRACTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3U  sess.,  p.  461)—  $406, 150. 00 
Existing  project : 

June  13,  1902 $105,600.00 

June  13,  1902  (allotment  from  emergencies,  river 

and  harbor  works,  Apr.  8,  1904) ^ 2,328.39 

Mar.  3,  19W) 10,000.00 

Mar.  2,  1907 5, 000.  00 

Mar,    3,    1909    (allotment   for    preservation    and 

maintenance.  Mar.  27,  1909) 12,000.00 

Mar.  3,  1909  (allotment  from  emergencies  in  river 

and  harbor  works,  Apr.  12,  1910) 9,000.00 

June  25,  1910 20, 000. 00 

June  25,  1910  (Depere) , 11,500.00 

July  25,  1912 32,000.00 

Mar.  4,  1913 14,000.00 

July  27,  1916 1 18,000.00 

July  18,  1918  (allotted  Aug.  2,  1918) 13,500.00 

Mar.  2,  1919  (allotted  Mar.  21,  1919) 26,000.00 

June  5,  1920  (allotted  Jiiile  15,  1920) 5,000.  00 

283,928.89 


\  

Total  appropriations  and  allotments 690,078.89 

Transferred  under  authority  of  act  of  Mar.  4, 1915  (Depere) 1,000.00 


Net  appropriations  and  allotments 689,078.39 

Receipts  from  sales,  etc.,  $1,073. 38. 


5.  FOX  RIVER,  WIS.     (A5.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Dredging  for  restoration  of  project  depth  at  Fond  du  Lac  Harbor 
was  commenced  May  25,  1920,  and  is  in  progress  at  the  close  of  the 
fiscal  year.  The  total  amount  dredged  was  12,578  cubic  yards.  The 
work  was  done  by  Government  dredge  Appleton  and  tug  Wolf. 
Soundings  were  taken  at  all  harbors  on  Lake  Winnebago  by  U.  S.  tug 
Fox.  The  total  expenditure  for  dredging  and  soundings  was 
$2,290.79. 

iRepairs  to  Government  plant,  including  rebuilding  of  dredge 
Oshkoah,  were  made  to  the  extent  of  $8,502.92  during  the  fiscal  year. 
All  work  was  done  by  hired  labor  and  use  of  Government  plant. 

During  the  fiscal  year  $348.56  was  expended  on  account  of  other 
departments,  which  amount  has  been  or  will  be  reimbursed. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project   (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess., 
p.  452) '  $2.  603, 993. 97 

Existing  project : 

Aug.  4,  1880 ■$129,403.10 

Aug,  5,  1886  (for  Fox  River) 56,250.00 

Feb.  1,  1888 "100,024.53 

>  Including  all  appropriations  for  WisconMn  River. 

*  For  paj'Dient  In  connection  with  the  subject  of  flowage  damages. 
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Existing  project — Contiuiied. 

Feb.  1, 1888 *  $1,007. 09 

Feb.  1.  1888_.:l '10,539.2r) 

Aug.  11,  1888  (for  Fox  lliver) 100,000.00 

Oct.  19,  1888 M5,318.26 

Sept.  19,  1890  (for  Fox  River) 100,0(K).00 

Sept.  30,  1890 '150,552.70 

July  13.  1892  (for  Fox  Ulver) 75,000.00 

July  28,  1892 '109,022.33 

Mar.  3.  1893 '  30, 985.  50 

Aug.  18,  1894  (for  Fox  River) 37.500.00 

Aug.  23,  1894 '0,203.34 

June  3,  1890 "3.000.00 

June  3,  1890  (for  Fox  River) **37,  500.00 

Mar.  3,  1899  (for  Fox  River) •'•27,500.00 

June  13,  1902  (for  Fox  River) •  ** "  70, 0(K).  00 

Mar.  3,  1905  (for  Fox  River) 35,000.00 

Mar.  2,  lli07  (for  Fox  River) "35,000.00 

Mar.  3.  1909  (for  Fox  River;  allotted  Mar. 

27,  1909) 20,000.00 

June  25,    1910 •25,0(K).00 

Mar.  4,  1913 20,000.00 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 10,000.00 

Mar.  4.  1915  (allotted  Apr.  1,  1915) 20.000.00 

July  27,  1910 30.  000.  (K) 

July  18,  1918  (allotted  Aug.  2,  1918) 22,500.00 

Mar.  2,  1919  (allotted  Mar.  21,  1919) 0,  200.  00 

June  5,  1920  (allotted  June  15,  1920) 42, 500. 00 

$1,332,120.10 

Total  appropriations  and  allotment.*? 4,020,120.07 

Returned  to  surplus  fund,  Unit€»d  States  Treas- 
ury   2,  500. 00 

Returned  to  surplus  fund.  United  States  Treas- 
ury   43,38 

2, 543. 38 

Net  appropriations  and  allotments 4,023,570.09 

Roceipt.s  from  sales,  etc.,  $13,910.04. 


0.    STURGEON   BAY  AND  LAKE  MICHIGAN  SHIP  CANAL,  WIS.     (AO.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Dredging  for  formation  of  turning  basin  in  furtherance  of  exist- 
ing project  and  for  restoration  of  project  depth  in  lake  entrance 
was  begun  July  24  and  completed  October  28,  1919.  The  work  was 
done  by  use  of  Government  dredge  Kewaunee.  The  total  amount 
dredged  was  218,950  cubic  yards,  of  which  209,470  cubic  yards  was 
dredged  in  turning  basin  at  an  expenditure  of  $17,233.37  and  9,480 

^  Including  all  appropriatlonfi  for  Wi8Consin  River. 

■  For  investigation  of  subject  of  property  rights  of  the  United  States  in  connection  with 
the  Improvement  of  Fox  and  Wisronsfn  Rivers. 

«  Of  which  f  1,500  Hliall  be  used  on  Wolf  River. 

»  Of  which  »3,500  shall  bo  nHe<l  for  a  harbor  of  refuge,  east  Rhore  of  Lake  Winnebago. 

•Of  which  $2,000  ahall  be  used  for  further  improving  harbor  of  refuge,  east  shore  of 
Lake  Winnebago. 

^  Of  which  92.500  shall  he  uRed  for  retaining  wall,  Kaukanna. 

*  Of  which  $3,000  shall  be  used  on  Wolf  River. 

•  Of  which  $40,000  shall  be  used  for  couKtructoin  of  a  dredge. 

•     *•  Of  which  $5,000  shall  be  used  on  Calumet  and  Stockbrldge  Harbors. 

>*0f  which  $10,000  shall  be  used  on  Wolf  River  and  on  Miller  Bay,  on  west  shore  of 
Lake  Winnebago. 

^Of  which  $u,000  shall  be  up<>d  In  Brothertown  Harbor,  cast  shore  of  Lake  Winne- 
bago. 
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cubic  yards  was  dredged  from  lake  entrance  at  an  expenditure  of 
$565.98. 

Materials  for  repairinjj  revetments  were  delivered  at  an  expendi- 
ture of  $2,163.87,  but  owing  to  labor  shortage  no  further  work  was 
done. 

Eepairs  were  made  to  Government  plant,  new  floating  plant  con- 
structed, and  the  barge  Riprap  provided  with  new  derrick,  at  an 
expenditure  of  $14,188.88. 

Superintendence,  general  contingencies,  and  care  of  canal  and 
property  involved  an  expenditure  of  $2,873.25.  The  total  expendi- 
tures were  $37,025.35. 

All  work  was  done  by  hire  of  labor  and  use  of  Government  plant. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  8d 
sess.,  p.  550) : 

Canal $166, 833. 00 

Harbor  of  refuge 188,500.00 

$355,333.00 

CANAL  AND  HABBOB  OF  REFUGE.  « 

Existing  project: 

June  13,  1902 $44,000.00 

Mar.  3,  1903 178,000.00 

Mar.  3,  1905 50, 000.  00 

Mar.  4,  1915  (allotted  July  19,  1917) 781.21 

Aug.  8,  1917 15,000.00 

July  18,  1918  (allotted  Aug.  2.  1918) 13,500.00 

Mar.  2,  1919  (allotted  Mar.  20,  1919) 33,000.00 

June  5,  1920  (allotted  June  15,  1920) 3,000.00 

337,281.21 

Total  appropriations  and  allotments 692,614.21 

Returned  July  5, 1913,  to  surplus  fund  of  United  States  Treasury..      30, 000. 00 

Net  appropriations  and  allotments ^—    662,614.21 

Receipts  from  sales,  etc.,  $12,458.20. 


7.  ALGOMA  HARBOR,  WIS.     (A7.) 
OPERATIONS   DURING   THE    FISCAL   YEAR. 

There  were  no  operations  other  than  constructing  and  repair  of 
Government  plant,  at  an  expenditure  of  $893.31,  and  general  con- 
tingencies and  supervision  of  the  harbor,  involving  an  expenditure 
of  $609.61.  An  expenditure  of  $2,877.20  was  made  for  riprap  de- 
posited along  the  breakwater  in  June,  1919. 

CONTRACTS  IN  FORCE. 

None. 
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APPROPRIATIONS.        » 

Previous  projects  <see  H.  Doc.  No.  1491,  63cl  CJong.,  8d  sess.,  p. 

394) $206,000. 00 

Existing  projoct : 

Mar.  2,  1907 $43, 000. 00 

May  27.  1908 100, 000.  00 

Aug.  26,  1912  (deficiency  act) 177.  21 

.July  18,  1918  (allotted  Aug.  2.  1918) 10.000.00 

Mar.  2,  1919  (alloted  Mar.  21,  1919) 2,600.00 

155,777.21 


Total  of  appropriations  and  allotments 361,777.21 

Transferred  under  authority  of  act  of  Mar,  4,  1915 10,000. 00 

Net  appropriations  and  allotments 351,777.21 

Receipts  from  sales,  $2,711.65. 

8.  KEWAUNEE  HARBOR,  WIS.     (A8.) 
OPERATIONS  DURING   THE   FISCAL   TEAR. 

Dredging  for  completion  of  turninf]^  basin  and  for  restoration  of 
project  depth  in  channel  and  basin  was  be^un  April  10  and  suspended 
April  27,  1920.  The  work  was  done  by  use  of  Gov^ernment  dredge 
Kewaunee,  The  total  amount  dredged  was  14,400  cubic  yards,  at  an 
expenditure  of  $3,273.09;  of  this  amount  1,600  cubic  yards  was  for 
completion  of  turning  basin,  at  an  expenditure  of  $363.68,  and  12,800 
cubic  yards  was  for  maintenance,  at  an  expenditure  of  $2,000.41. 

Repairs  were  made  to  Government  plant  and  new  plant  constructed 
at  an  expenditure  of  $924.26.  General  contingencies,  supervision, 
and  incidental  expenses  involved  an  expenditure  of  $558.58.  Ex- 
penditures of  $365.63  were  made  for  other  districts,  which  amount 
will  be  reimbursed. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  473) $182,800 

Existing  project : 

June  2r>,  1010 $60,000 

Feb.  27,  1011 18,000 

July  25,  1912 10,000 

Mar.  4,  1913 6. 000 

94,000 

Total  of  appropriations  and  aUotments 276, 800 

Receipts  from  sales,  etc.,  $1,542.54. 


9.  TWO  RIVERS  HARBOR.  WIS.  (A9.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Operations  were  confined  to  construction  and  repairs  of  Govern- 
ment plant  and  general  supervision  and  contingencies.  Plant  con- 
struction involved  an  expenditure  of  $400,  plant  repairs  $36.76,  and 


Digitized  by  VjOOQIC 


2800        REPORT  OF   CHIEF  OF  BXGINEERS,   U.   S.   ARMY,  1920. 

general  supervision  and  contingencies  $358.03.    All  work  was  done 
uy  hired  labor  and  use  of  Government  plant. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  ( see  H.  Doc.  No.  1491,  63d  Ck)ng.,  3d  sess.,  p.  569)—  $249,100.00 

Existing  project : 

Mar.  2,  1907 !_ $90,000.00 

June  25,  1910 5,000.00 

July  25,  1912 7,500.00 

Mar.  4,  1913 4,000.00 

Mar.  4,  1915  (allotted  Apr.  1.  1915) 12,000.00 

July  27,  1916 3,500.00 

Aug.  8,  1917  (allotted  Sept.  20,  1917) 2.500.00 

,Tuly  18,  1918  (allotted  Aug.  2,  1918) 3,350.00 

Mar.  2,  1919  (allotted  Mar.  21,  1919) 3,600.00 

131,450.00 

Total  of  appropriations  and  allotments 380,  5.50.  <X> 

Receipts  from  sales,  $2,818.30. 


10.  MANITOWOC  HARBOR,  WIS.   (AlO.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Dredging  for  restoration  of  project  depth  and  width  of  channel 
was  begun  July  11  and  completed  Julj^  28,  1919,  The  amount 
dredged  was  12,127  cubic  yards  at  an  expenditure  of  $2,188.34.  The 
dredging  was  done  by  the  Government  dredge  Kewaunee, 

Construction  and  repairs  of  plant  involved  an  expenditure  of 
$1,817.47,  of  which  $1,400  was  for  new  plant  and  $417.47  was  for 
repairs.    Contingencies  and  general  supervision  cost  $1,000.93. 

All  work  was  done  by  hired  labor  and  use  of  Government  plant. 

a)NTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projeots  (stn*  II.  Doc.  No.  1401.  03<l  Conjc.,  3d  soss.,  p.  482).  $558,  .500.  00 

Existing  projeot: 

Mar.  2,  1007 $100,000.00 

May  27,  1908 270,500.00 

.lunp  25,  1910 17.500.00 

Aus.  8,  1017 3,000.00 

Aujr.  S,  1917  (allotted  Mar.  7,  1918) 6,000.00 

July  18.  1918  (allotte<l  Aug.  2,  1918) 13,000.00 

410,000.00 

Total  of  appropriations  and  allotment*? 9(58, 5(X).00 

Transferred  under  authority  of  act  of  Mar,  4,  1915 30,000.00 

Net  appropriations  and  allotments 938,560.00 

Ue<-eii>ts  from  sales,  etc..  $1,712.48. 
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11.   SHEBOYGAN  HAUHOU,   WIS.    (All.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Dredging  for  restoration  of  project  depth  was  in  progress  at  the 
beginning  of  the  fiscal  year  and  was  completed  July  10,  1919.  The 
work  was  done  by  use  of  the  Government  dredge  Kewaunee.  The 
total  amount  dredged  was  25,480  cubic  yards,  of  which  15,960  cubic 
yards  was  dredged  during  the  fiscal  year  at  an  expenditure  of 
$1,730.06. 

Minor  repairs  were  made  to  the  south  pier  at  an  expenditure  of 
$347.29. 

Construction  and  repairs  of  plant  involved  an  expenditure  of 
$1,322.74,  of  which  $1,011  was  for  new  plant  and  $811.74  was  for 
repairs.  Contingencies  and  general  supervision  cost  $766.14.  All 
work  was  done  by  hired  labor  and  use  of  Government  plant. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects   (see  H.  Doc,  No.  1401,  6.S<1  Cong.,  3(1  sess.,  p. 

554) $586,668.12 

Existing  project : 

Mar.  2.  1907 $40,000.00 

Mar.  3, 1909  (allotted  Apr.  9,  1909) _._ 5,000.00 

.Tune  25,  1910 32,500.00 

July  25,  1912 127.  0(H).  00 

Mar.  4,  191.3 2.37,  0<X).  00 

Aug.  8,  1917 6,600.00 

July  18.  1918  (allotted  Aug.  2,  1918) 14,  500.  00 

Mar.  2,  1919  (allotted  Mar.  21,  1910) 5,000.00 

467,600.00- 

Total  of  appropriations  and  allotments 1,  054, 268. 12 

Keceipts  from  sales,  etc.,  $2,658.12. 


12.   PORT   WASHINGTON   HAIUW>U,   WIS.    (A12.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Operations  have  been  confined  to  construction  and  repairs  of  Gov- 
ernment plant  and  general  contin<i:encies  and  supervision.  Expendi- 
tures were :  For  construction  of  plant,  $400 ;  repairs  of  plant,  $185.08  ; 
and  contingencies,  $52.19.  All  work  was  done  by  hired  labor  and  use 
of  Government  plant. 

CONTRACTS  IN   FIERCE. 

None. 
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APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63(1  Cong.,  3d  sess.,  p.  530)—  $208,000 

Existing  project : 

June  2r),  1910 $30.  000 

July  25,  1912_«^ 2, 500 

Mar.  4   1913 _ _     _  4  500 

Mnr!  4,'  lOloTaflotted  Apr?  I~'l9i5)^ I-ZIIIZI-II_II      5,' 000 

July  27,  191G 2.500 

July  IS,  1918  (allotted  Aug.  2. 1918) 2, 000 

Mar.  2,  1919  (allotted  Mar.  21,  1919) 3,000 

49,500 

Total  appropriations  and  allotments 258,400 

Receipts  from  sales,  $68.25. 


13.  MILWAUKEE  HARBOR,  WIS.     (A13.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Work  of  enlarging  the  concrete  caisson  plant  was  begun  early  in 
November,'  1919,  and  is  in  progress  at  close  of  fiscal  year.  The  plant 
is  used  for  the  construction  of  concrete  caissons  which  are  used  in 
building  breakwaters  at  various  harbors  on  Lake  Michigan.  The 
plant  consists  of  a  wharf,  launching  ways,  material  sheds,  and  neces- 
sary machinery,  tools,  and  appliances.  The  work  now  in  progress 
consists  in  extending  the  wharf  about  60  feet,  building  an  additional 
set  of  launchin{]j  "vvays,  and  enlarging  the  bins  for  storage  of  concrete 
materials,  and  is  beincr  paid  for  from  appropriations  for  improve- 
ment of  harbors  at  Milwaukee  and  Racine,  Wis. 

Expenditures  for  this  purpose  from  the  Milwaukee  appropriation 
are  $12,122.22. 

A  motor  truck  was  purchased,  at  a  cost  of  $1,635.  This  truck  is 
used  in  transporting  materials  and  supplies  used  in  construction  of 
concrete  caissons  and  enlargement  of  caisson  plant. 

Expenditures  for  general  supervision  and  miscellaneous  contin- 
gencies amounted  to  $1,897.81. 

Minor  repairs  were  made  to  the  breakwater,  at  a  cost  of  $81.69. 
Expenditures  for  plant  construction  amounted  to  $1,103.50,  and  for 
repairs  of  plant  ?*92.40,  a  total  of  $1,195.90. 

All  work  was  done  by  hired  labor  and  use  of  Government  plant. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects   (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess., 
p.  4SG) $1, 781, 975.  36 

Existing  project: 

Mar.  3.  1905  (Inner  harbor) $100,000.00 

Mnr.  2,  1907 200,000.00 

May  27,  1908 392.000.00 

Mar.  4,  1915  (aUotted  Apr.  1,  1915) 15,000.00 
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Bzisting  project — Continued. 

July  27,  1916 $11,000.00 

Aug.  8,  1917 21, 500.  00 

July  18»  1918  (allotted  Aug.  2.  19^8) 12,500.00 

Mar.  2, 1919  (allotted  Mar.  21. 1919) 7, 000.  00 

1759, 000. 00 


Total  of  appropriations  and  allotments 2,540.975.38 

Transferred  under  authority  of  act  of  Mar.  4,  1915-      61, 000. 00 
Reallotted  to  appropriation  harbor  at  Manitowoc. 

Wis 6, 000.  00 

67, 000.  00 

Net  appropriations  and  allotments 2,473,975.36 

Receipts  from  sales,  $4,290.37. 


14.  RACINK  HARBOR,  WIS.     (A14.) 
OPERATIONS    DURING   THE   FISCAL   YEAR. 

Under  contract  dated  April  4, 1917,  for  extending  the  south  break- 
water 2,142  linear  feet  shorewards,  moving  two  cribs  at  outer  end 
of  north  breakwater,  removal  of  1,162  linear  feet  of  old  south  pier, 
and  dredging,  work  was  in  progress  at  the  beginning  of  the  fiscal 
year.  Thirteen  caissons  (702  linear  feet)  have  been  sunk  in  position 
and  provided  with  concrete  superstructure,  completing  the  caisson 
breaKwater.  The  two  cribs  have  been  moved.  A  supplemental  agree- 
ment, dated  December  19, 1918,  annulled  all  that  portion  of  the  con- 
tract relating  to  the  construction  of  1,440  linear  feet  of  pile  pier,  the 
removal  of  1,162  linear  feet  of  old  south  pier,  and  dredging,  and  pro- 
vided for  additional  compensation  of  20  per  cent  over  contract  prices 
for  all  work  done  subsequent  to  July  18,  1918,  The  contract,  as 
modified  by  supplemental  agreement,  is  completed.  The  total  ex- 
penditures during  the  fiscal  year  under  this  contract  and  supple- 
mental agreement  were  $17,0f9.44. 

A  large  portion  of  the  timber^  round  piles,  and  other  materials 
which  had  been  delivered  to  the  contractor  by  the  United  States  for 
use  in  the  pile-pier  construction  were  transferred  to  various  harbors 
in  this  district.  The  transfer  was  made  by  U.  S.  S.  Manitowoc  and 
Government  barge  Riprap^  at  an  expenditure  of  $1,975.35.  The  ap- 
propriation for  improvement  of  Racine  Harbor  has  been  or  will  be 
credited  for  materials  thus  transferred.  Expenditures  for  enlarge- 
ment of  concrete  caisson  plant  at  Milwaukee,  Wis.  (see  report  on 
Milwaukee  Harbor),  amounted  to  $12,842.13. 

Expenditures  for  plant  construction  amounted  to  $2,066.50,  and 
for  repairs  of  plant,  $2,063.40,  a  total  of  $4,129.90. 

Minor  repairs  were  made  to  the  south  pier  at  a  cost  of  $158.72. 

During  the  year  $746.03  was  expended  for  purchase  of  equipment 
for  caisson  plant  at  Milwaukee  Harbor. 

Expenditures  for  general  supervision  and  miscellaneous  contin- 
gencies amounted  to  $3,258. 99. 

During  the  fiscal  year  $42,505.27  was  expended  for  other  districts 
and  departments,  of  which  $33,405.88  was  for  Indiana  Harbor  cais- 
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sons  and  $1,881.91  for  Chicago  Harbor  caissons.    Reimbursement  has 
been  or  will  be  made. 

CONTRACTS  IN  FORCE. 

For  constructing  702  linear  feet  of  reinforced  concrete  caisson  breakwater 
and  moving  two  KKVfoot  tlni])er  cril^s,  material  and  labor  to  be  paid  for  at  the 
following  rates:  G.rH)0  cubic  yards  trench  excavation  at  50  cents  per  cubic  yard, 
scow  measurement;  5,000  tons  stone  for  subfoundation  at  $1.65  per  ton  of  2.000 
pounds  in  place ;  7.500  tons  stone  for  main  foundations,  riprap,  and  crib  filling 
at  $1.90  per  ton  of  2,000  pounds  in  place;  sinking  13  caissons  at  $250  each; 
3.200  cubic  yards  sand  filling  in  caissons  at  50  cents  per  cubic  yard;  115  cubic 
yards  concrete  filling  in  caissons  at  $8  per  cubic  yard ;  1,360  cubic  yards  concrete 
superstructure  on  cai.ssons  at  $8  per  cubic  yard ;  moving  2  cribs,  north  break- 
water, at  $10,000  each. 

The  supplemental  agreement  provides  for  an  increase  of  20  per  cent  on  the 
foregoing  prices  for  all  work  done  subse(iuent  to  July  18,  1918. 

Name  of  contractor :  Greiling  liros.  Co. 

Date  of  contract :  April  4,  1917. 

Date  of  approval :  April  14,  1917. 

Date  fixed  for  commencement :  May  24,  1917. 

Date  of  supplemental  agreement :  December  18,  1918. 

Date  of  approval  of  same;  January  8,  1919. 

Date  fixed  for  completion  under  original  contract :  April  30,  1919. 

Date  of  completion :  August  30,  1919. 

For  furnishing  4,750  barrels,  more  or  less,  of  Portland  cement,  delivered  at 
Racine,  Wis.,  at  $1.68  per  barrel  net. 

Name  of  contractor:  D.  P.  Wigly  Co. 

Date  of  contract;  February  20  1917. 

Date  of  approval :  March  2,  1917. 

Date  fixed  for  conmiencement ;  July  6.  1918. 

Date  fixed  for  completion :  November  30,  1918. 

Completed  at  end  of  fiscal  year :  100  per  cent. 

Claim  for  additional  comi>ensation  made  and  allowed,  supplemental  agreement 
entered  into  July  10.  1919,  and  final  payment  made  on  December  26, 1919- 

For  one  50-foot  gasoline  tug  boat  and  installation  of  gasoline  engine  to  be 
furnished  by  the  United  States. 
Name  of  contractor ;  Burger  Boat  Co. 
Date  of  contract :  April  8,  1920. 
Date  of  approval;  (Emergency). 
Date  fixed  for  commencement ;  April  IJ,  1920. 
Date  fixed  for  completion  :  June  8,  1020  (time  limit  waiveil). 
Completed  at  end  of  fiscal  year :  About  95  per  cent. 
Amount  of  contract:  $6,500. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491, 63d  Cong.,  3d  sess.,  p.  533) -  $510, 719. 67 

Existing  project; 

Mar.  2,  1907 $50,000.00 

Mar.  3,  1909  (allotted  Apr.  9,  1909) 5,000.00 

June  25,  1910 243,000.00 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 3,000.00 

Mar.  4,  1915  (allotted  Apr.  1,  1915) 150.000.00 

July  27,  1916 200.000.00 

July  18,  1918  (allotted  Jan.  13,  1919) 7,524.00 

July  18,  1918  (allotted  Aug.  19,  1919) 404.35 

July  18,  1918  (allotted  Dec.  16,  1919) 94.19 

659,022.54 

Total  appropriations  and  allotments 1.169.742.21 

Receipts  from  sales,  etc..  $2,858.68. 
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15.    KENOSHA  HARBOUR,  WIS.     (A15.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

These  consisted  in  construction  and  repairs  of  plant,  at  an  ex- 
penditure of  $981.64,  and  in  general  supervision  and  miscellaneous 
contingencies,  at  an  expenditure  of  $673.12. 

All  work  was  done  by  hired  labor  and  use  of  Government  plant. 

CONTRACTS  IN  FORCE. 

,  None. 


APPROPRIATIONS.  ^ 

Previous  projects  (see  H.  Doc.  No.  1491,  63cl  Cong.,  3d  sess.,  p.  472)  -  $494, 307. 41 

Existing  project: 

Mar.  2,  1907 $22,000.00 

Mar.  3,  1909  (allotted  Mar.  26,  1909) 10,000.00 

June  25,  1910 12,  500.  00 

Feb.  27,  1911 11,000.00 

July  25,  1912 15,000.00 

Mar.  4,  1913 24,000.00 

Mar.  4,  3915  (allotted  Apr.  1,  1915) 25,000.00 

Aug.  8,  1917 3,500.00 

July  18,  1918  (allotted  Aug.  2,  1918) 4,500.00 

Mar.  2,  1919  (allotted  Mar.  21,  1919) 5,000.00 

June  5,  1920  (allotted  June  15,  1920) 4,  000. 00 

136,500.00 

Total  appropriations  and  allotments 630,807.41 

Receipts  from  sales,  etc.,  $890.65. 


16.  WAUKEGAN  HARBOR,  ILL.     (A16.) 
OI*ERATIONS  DURING  THE  FISCAL  TEAR. 

Dredging  for  restoration  of  project  depth  in  entrance  channel  was 
begun  April  28  and  completed  Alay  14, 1920.  The  work  was  done  by 
Government  dredge  Meade.  The*  total  amount  dredged  was  16,837 
cubic  yards  at  an  expenditure  of  $4,612.63. 

The  Government  dredge  Kewaunee  was  employed  from  June  26  to 
June  30,  1920,  dragging  for  bowlders  in  basin,  at  an  expenditure  of 
$805.98. 

The  rebuilding  of  about  300  linear  feet  of  east  revetment  was  in 

Srogress  at  the  beginning  of  the  fiscal  year  and  was  completed  in 
iovember,  1919.  The  work  consisted  in  removing  the  old  revetment 
and  constructing  a  new  revetment  with  concrete  superstructure. 
The  work  was  done  by  hired  labor  and  use  of  Government  plant  at 
a  cost  of  $16,092.12,  of  which  $12,089.71  was  expended  during  the 
fiscal  year. 

Repairs  were  made  to  Government  plant  at  an  expenditure  of 
$1,080.88  and  new  plant  constructed  at  an  expenditure  of  $450.81,  a 
total  of  $1,531.69. 
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Expenditures  for  general  supervision  and  contingencies  amounted 
to  $3,636.12.  The  total  expenditures  during  the  fiscal  year  were 
$22,576.13. 

CONTRACTS  IN  FORCE. 

None.  N 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  G3tl  Cong.,  34l  sess.,  p.  574) ._  $235,500 

Existing  project^ : 

June  13,  1902 $100,000 

Mar.  3,  1903 240,000 

Aor.  28,  1904 5, 000 

Klar.  3,  1905 30.000 

Mar.  2,  1907 50,000 

Mar.  3,  1909  (allotted  Mar.  27,  1909) 5,000 

June  25,  1910 10,000 

Feb.  27,  1911 10,000 

July  25,  1912 5,000 

Mar.  4,  1913 1 18,  500 

Mar.  4.  1915  (allotted  Apr.  1,  1915) 10,  000  ' 

July  27,  1916 16,000 

July  18,  1918  (allotted  Aug.  2,  1918) 6,000 

Mar.  2,  1919  (allotted  Mar.  21,  1919) 21,600 

June  5,  1920  (allotted  June  15,  1920) 17,000 

544,100 

Total  appropriations  and  allotments 779,600 

Receipts  from  sales,  etc.,  $527.96. 


17.  OPERATING  AND  CARE  OF  LOCKS  AND  DAMS  ON  FOX  RIVER,  WIS. 
OPERATIONS  DURING  THE  FISCAL  YEAR, 

Repairs  were  made  to  the  valves  at  Kaukauna  First,  Appleton 
First,  and  Menasha  Locks;  lock  walks  at  Eureka,  Berlin,- White 
River,  and  Princeton  were  repainted;  lock  gates  at  combined  locks 
were  partially  rebuilt;  and  Appleton  Second  Lock  was  cleaned  out 
and  gate  operating  tripods  raised.  Sluices  at  Depere  and  Little 
Kaukauna  Dams  were  rebuilt;  Taintor  gates  and  piers  at  Appleton 
Upper  Dam  were  repaired;  and  materials  provided  for  new  crests 
on  dams  at  Little  Chute  and  Grand  River.  Repairs  were  made  to 
dwelling  at  Kaukauna  Fifth  Lock,  to  Kaukauna  shops  and  timber 
shed,  to  dwelling  and  bam  at  Appleton  First  Lock,  to  dwellings  and 

f rounds  at  Princeton  and  Grand  River,  and  wells  were  deepened  at 
little  Chute  Combined  Locks  and  Little  Chute  Second  Lock.  Minor 
repairs  were  made  to  locks,  dams,  dwellings,  buildings,  and  canal 
banks  other  than  those  above  mentioned.  The  total  cost  of  the  above 
work  was  $20,485.03. 

The  completed  channels  were  maintained  by  removing  shoals  which 
had  formed  at  various  places  on  the  upper  and  lower  Fox  River. 
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The  total  amount  dredged  was  76,067  cubic  yards,  at  an  expenditure 
of  $14,318.04. 

Repairs  were  made  to  Government  plant  to  the  extent  of  $7,622.67, 
which  amount  is  included  in  the  above  items. 

The  locks  and  dams  were  operated  and  cared  for  at  a  cost  of 
$19,832.69. 

All  work  was  done  by  hired  labor  and  use  of  Government  plant. 

The  total  expenditures  during  the  fiscal  year  were  $69,188.63  for 
operating  and  care.  ^ 

Navigation  was  closed  on  December  6, 1919,  and  reopened  on  April 
12,  1920. 

CONTRACTS  IN  FORCE.  \ 

None. 


EXPENDITURES. 

Summary  of  expenditures  for  operating  and  care  of  locks  and  dams  on  the  Fox 
River,  Wis.,  for  the  fiscal  year  ending  June  SO,  1920. 

Services $42,  869.  42 

Supplies 11, 802.  56 

Materials 3, 165. 73 

Miscellaneous  (telephones,  travel  expenses,  telegrams,  etc.) 1,350.92 

Total 59, 18S  63 

Itemized  statefnent  of  estimates  and  expenditures  dwHng  fiscal  year  ending 

June  SO,  1920. 


Items  of  approved  estimates  for  fiscal  year  1920. 


Uepalrs  of  Depcre  Dam 

Repairs  of  Little  Kaukauna  Dam 

Repairs  of  Little  Kaukauna  Loi-k,  etc 

Repairs  of  Rapide  Crache  Dam,  Lo?k.  etc 

Repairs  of  Kaukauna  Fifth  Lock  dwelling 

Repairs  of  Kaukauna  blacksmith  shop,  etc 

Repairs  of  Kaukauna  First  Lock 

Repairs  of  Little  Chute  Combined  Locks 

Repairs  of  Little  Chute  Combined  Locks  well 

Repairs  of  Little  Chute  Second  Lock  and  Dam 

Repairs  of  Little  Chut©  Second  Lock,  dwelling,  and  well 

Repairs  of  Cedars  Lock,  flag  pole,  et^" 

Repairs  of  A  ppldon  iSecond  Lock,  dwelling,  and  bank 

Repairs  of  Appleton  llrst  Lock  and  dwelling 

Repairs  of  Appleton  Upper  Dam 

Repairs  of  Menasha  T#ook,  dwelling,  and  dam 

Repairs  of  Eureka  L(jck  and  Dam 

Repairs  of  White  Ri\  er  Lock,  dwelling,  etc 

ROiialrs  of  Princeton  Loco,  canal  banks,  etc 

Ki^pairs  of  (trand  Rivor  Ijock,  banks,  dwelling,  etc 

Repairs  of  Fort  Winnehaso  Lock I 

Dredging  for  niaintoiumce  of  channel,  including  repairs  and  upkeep  of  dredging  | 

plant 

General  rei>alrs  to  flruting  plant  other  than  dredges ' 

General  repairs  to  locks,  dams,  and  canal  banks I 

General  care  of  work-.s  iind  propf  rt y.  and  ofllce  supervision : 

Superintendence  and  field  engineering I 

Pay  of  21  lock  mastprs , 

Pay  of  12  liX'kmen,  8  months 

Pay  of  5  gage  readers 


Estimated 
cost. 


S5,000 
600 
3.50 
475 
250 
300 
475 
1,800 
300 
550 
300 
925 
375 
275 
250 
200 
326 
830 
360 
700 
400 

12,000 
3,000 
7,000 
5,000 
5,000 

16,000 

6,500 

3tK) 


Expendi- 
tures. 


11,976.  a") 

771.35 

11.17 

11.01 

263.91 

133.97 

246. 9( 

1,660.64 

512.50 

1,062.32 

342.50 

14.70 

188.47 

208.53 

145.07 

168.94 

69.Rft 

350.21 

253.36 

287.97 

101.92 

10,696.51 
3,376.18 
7,945.30 
8,991.78 
1,961. 5{) 

11,980.83 

5,135.0J 

330.00 


Total. 


69,190        59,188.63 
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List  of  expenditures^  by  fiscal  years,  since  placing  under  operatinff  afid  care. 


Fiscal  year  ending  June 
30— 

1885 $46, 687. 40 

1886 42, 622. 00 

1887 42,  061.  65 

1888 52,  204.  77 

1889 48, 329. 62 

1990 76.  874.  27 

1891 68, 989. 00 

1892 55, 989.  98 

1893 33,  551. 90 

1894 36, 958.  24 

1895 40, 438.  60 

1896 50,  225. 16 

1897 66, 317.  49 

1898 62,  597. 03 

1899 66, 959.  21 

1900 73. 064. 65 

1901 66,  552.  85 

1902 63,  55X  30 

1903 68, 482.  59 


Fiscal  year  ending  June 
30— 

1904 $50, 861. 52 

1905 46. 427.  20 

1906 44. 983. 29 

1907 104. 565. 07 

1908 45, 171.  78 

19J9 ^ 52, 940. 17 

1910 55, 449. 28 

1911^ 50, 921.  48 

1912 56, 206. 67 

1913 59,  296.  45 

1914 56, 073.  32 

1915 47, 678. 15 

1916 48,  020. 05 

1917_: 56, 967.  27 

1918 49,  457.  69 

1919 52, 899.  72 

1920 59, 188. 63 

Total 1, 999. 564. 45 


ST.  JOSEPH  HAUBOU  AND  RIVER,  SAUOATUOK  HARBOR  AND  KALA- 
MAZOO RIVER,  SOUTH  HAVEN,  HOLLAND,  GRAND  HAVEN,  MUSKE- 
GON, WHITE  LAKE,  PENTWATER,  LUDINGTON,  MANISTEE,  PORTAGE 
LAKE,  ARCADIA,  FRANKFORT,  CHARLEVOIX,  AND  PETOSKP^Y  HAR- 
BORS, AND  GRAND  RIVER,  MICH.     (GROUP  B.) 

18.  ST.  JOSEPH  HARBOR,  MICH.     (Bl.) 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

Under  contract  dated  September  25,  1917,  with  Ira  J.  Lyons,  for 
repairing  pile  substructure  of  the  inner  672.5  feet  of  the  north  revet- 
ment and  constructing  a  concrete  superstructure  on  same,  work  was 
in  progress  at  the  beginning  of  the  fiscal  year  and  was  completed 
October  22,  1019.  The  total  expenditures  under  this  contract  during 
the  fiscal  year  were  $12,320.79. 

Dredging  for  restoration  of  project  depth  in  the  interior  channel, 
in  continuation  of  the  work  done  in  June,  1919,  was  begun  July  23 
and  completed  August  6,  1919,  removing  30,482  cubic  yards.  Dredg- 
ing to  restore  project  depths  was  begun  May  21, 1920,  and  completed 
June  4,  removing  789  cubic  yards  from  the  entrance  bar  in  Lake 
Michigan,  9,560  cubic  yards  from  the  channel  between  the  piers,  and 
13,267  cubic  yards  from  the  interior  channel,  a  total  of  23,616  cubic 
3^ards.  The  work  was  done  by  Government  dredge  Mexvle.  The 
total  amount  dredged  was  54,098  cubic  yards,  at  an  expenditure  of 
$12,239.95. 

Construction  and  repairs  of  plant  involved  an  expenditure  of 
$2,237.08.  Minor  repairs  were  made  to  the  south  revetment  at  a  cost 
of  $35.92.  Expenditures  for  general  supervision  and  contingencies 
amounted  to  $2,751.02. 
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RIVERS  AND   HARBORS — MILWAUKEE,   WIS.,   DISTRICT,       2809 
CONTRACTTS  IN  FORCE. 


Contractor:  E.  J.  Conroy. 

Date  of  contract :  April  19.  1919. 

Date  of  approval:  (Emergency). 

Date  of  bej?innlng :  April  19,  1919. 

Date  of  exi)lration :  April  30,  1920. 

Description  of  coal :  Moisture  in  coal  "  as  received,"  2.50 ;  percentage  of  ash 
In  **  dry  coal,"  7 ;  percentage  of  sulphur  In  "  dry  coal "  0.75 ;  British  thermal 
units  per  pound  of  "  dry  coal,"  14,500. 

Rates :  Lorado,  three-fourths  lump,  at  $5.08  per  ton  of  2,000  pounds. 

Completed  at  end  of  fiscal  year :  100  per  cent. 

REPAIRING   PILE   StrBSTRUCTURE   AND    CONSTRUCTING   CONCRETE  SUPERSTRUCTURE    ON 

THE  NORTH  REVETMENT. 

Contractor:  Ira  J.  Lyons. 

Date  of  contract :  September  25,  1917. 

Date  of  approval :  (Emergency.) 

Date  fixed  for  commencement:  October  1,  1917. 

Date  fixed  for  completion:  October  30,  1918.     (Time  limit  waived.) 

Rates:  Cutting  off  to  grade  the  tops  of  oak  piles  now  in  place,  $1  per  pile; 
cutting  down  and  removing  old  work  as  it  now  stands,  $8  per  linear  foot; 
framing  and  placing  fir  timber  furnished  by  United  States.  $35  per  thousand 
feet  b.  m.  in  place ;  placing  fir  planks  for  pile  caps  furnished  by  United  States, 
$35  per  thousand  feet  b.  m. ;  oak  piles  in  place,  50  cents  per  linear  foot ;  oak 
timber  in  place,  $80  per  thousand  feet  b.  m. ;  screw  bolts,  carriage  bolts,  and 
tie-ro<ls  in  place,  12  cents  per  pound ;  spikes  in  place,  10  cents  per  ix)und ;  re- 
inforcing rods  in  place,  8  cents  per  pound;  bullt-In-plnce  concrete  and  blocks 
in  place,  $14  per  cubic  yard;  deck-slab  concrete  In  place,  $15  per  cubic  yard; 
filling  stone  in  place,*  $2  per  short  ton. 

Completed  Tit  end  of  fiscal  year :  100  per  cent. 


APPROPRIATIONS. 

Previous  projects    (see  H.   Doc.  No.  1491,  63d  Ong.,  3d  soss., 
p.  544) '$493,113.00 

Existing  project: 

Mar.  3,  1800 $50,000.00 

June  6,  1900 253,950.00 

Mar.  3.  1901 38,000.00 

June  13,  1902 23.  2r)0.  00 

Mar.  3,  1905 1.5,000.00 

Mar.  2,  11K)7 15,000.00 

Mjjr.  3.  1909  (allotment  Apr.  23,  1909) 15,000.00 

July  25,  1012 15,000.00 

Mar.  4,  1013 5.000.00 

Oct.  2,  1914  (allotment  Oct.  7,  1914) 3.000.00 

Mar.  4,  1015  (allotment  Apr.' 2,  1915) 5,000.00 

July  27,  1916 36,500.00 

Aug.  8,  1917 33,000.00 

Mar.  2,  1919  (allotted  Mar.  21,  1919) 19.500.00 

527,  200.  00 

Total  of  appropriations  and  allotments 1, 020. 313. 00 

Amount  carried  to  surplus  fund  of  Treasury,  1856 .80 

Net  appropriations  and  allotments 1,020,312.20 

Receipts  from  sales,  etc.,  $1,660. 88. 


*  iDcludes  $7,000  allotted  from  harbors  on  northwestern  lakes,  1867. 
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2810       REPORT  OF  CHIEF  OF  ENGINEERS,  U,  S.  ARMY,  1920. 
19.  ST.  JOSEPH  RIVER.  MICH.     (B2.) 
OPERATIONS  DURING  THE  FI80AL  YEAR. 

These  were  confined  to  general  supervision  at  an  expenditure  of 
$300. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Aug.  11,  1888 $2,500 

Sept  19,  1890 — ^ 1,000 

July  13, 1892  (aUotment) 1. 000 

Aug.  18,  1894 500 

June  3,  1896 600 

June  13,  1902 750 

Mar.  2,  1907 1,000 

July  25,  1912 500 

Mar.  4,  1913 1,000 

Aug.  8,  1917 1,000 

Total  of  appropriations 9, 750 

Receipts  from  sales,  etc.,  $22.72. 


20.  SOUTH  HAVEN  HARBOR,  MICH.     (B3.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  field  operations.  Expenditures  were  for  i^epairs  and 
winter  quarters  of  Government  dredge  Meade^  $847.59,  coal  for 
dredge  Meade  used  prior  to  beginning  of  fiscal  year  $650.60,  and  gen- 
eral supervision  and  contingencies  $612.73,  a  total  of  $2,110.82. 

CONTRACTS  IN  FORCE. 

Contractor :  E.  J.  Conroy. 

Date  of  contract :  April  19, 1919. 

Date  of  approval ;  (Emergency.) 

Date  of  beginning:  April  19, 1919. 

Date  of  expiration :  April  30, 1920. 

Description  of  coal :  Moisture  in  coal  "  as  received,"  2.50 ;  percentnge  of  asli 
in  "dry  coal,"  7;  percentage  of  sulphur  in  "dry  coal,"  0.75;  British  tliorma I 
units  per  pound  of  "  dry  coal,"  14,500. 

Rates :  Lorado  i  lump,  at  $5.08  per  ton  of  2,000  pounds. 

Ck)mpleted  at  end  of  fiscal  year :  100  per  cent. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  f)3d  Cong.,  3d  boss.,  .^5C) $317, 300 

Existing  project : 

Mar.  3,  1905 $50,000 

Mar.  2,  1907 40,000 

June  25,  1910 50,000 

July  25,  1912 3.000 


Digitized  by 


Google 


MVEBS  AND  HARBOBS — MILWAUKEE,  WIS.,   DISTRICT.      2811 

Bxlstlng  project— Gontlnaed. 

Aug.  24,  1912 $40,000 

Mar.  4,  1918 3, 000     • 

Mar.  4,  1913  (allotment  Aug.  8.  1914) 10,000 

June  23.  1913 43,000 

Oct  2,  1914  (allotment  Oct  7,  1914) 4,500 

Mar.  4, 1915  (allotment  Apr.  2, 1915) 8. 300 

July  27,  1916 10,900 

Aug.  8.  1917 3. 600 

July  18, 1918  (allotted  Aug.  27, 1918) 4, 000 

Mar.  2. 1919  (allotted  Mar.  21, 1919) 3, 000 

June  5, 1920  (allotted  June  15,  1920) 10, 000 

$283,300 

Total  appropriations  and  allotments 600, 600 

Receipts  from  sales,  etc.,  $5,222.95. 


21.  SAUQATUOK  HARBOR  AND  KALAMAZOO  RIVER,  MICH.  (B4.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

There  were  no  field  operations.    Expenditures  were  $500  for  gen- 
eral supervision  and  office  contingencies. 

CONTRACTS  IN  FORCE, 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  551) $406,  ©30 

EiXisting  project : 

Mar.  2,  1907 $75, 000 

Mar.  3, 1909  (allotment  Apr.  9,  1909) 10, 000 

.Tune  25,  1910 20, 000 

Feb.  27,  1911 80, 000 

July  25,  1912 9, 000 

Mar.  4,  1913 3, 000 

Mar.  4,  1915  (allotment  Apr.  2.  1915) 8,  500 

July  27.  1916 4,000 

154,500 

Total  of  appropriations  and  allotments 561,439 

Receipts  from  sales,  etc.,  $400. 


22.  HOLLAND  HARBOR,  MICH.  (B5.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Dredffing  by  Government  dredge  Meade  May  18-21, 1920,  removed 
7,092  cubic  yards  from  the  entrance  bar  in  Lake  Michigan,  and  4,059 
cubic  yards  from  the  channel  between  tlie  piers,  a  total  of  11,151 
cubic  yards  of  sand,  restoring  the  project  depth  of  16  feet  at  lovr 
water.    The  expenditures  for  dredging  were  $2,004.89. 

Construction  and  repairs  of  plant  involved  an  expenditure  of 
$122.40.  Expenditures  for  general  supervision  and  contingencies 
amounted  to  $596.97. 
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CX)NTRACTS  IN  FORCE. 

Contractor :  E.  J.  Conroy. 

Dnteof  contract:  April  19, 1919. 

Date  of  approval:  (emergency). 

Date  of  beginning:  April  19,  1919. 

Dnte  of  expiration:  April  30,  1920. 

Description  of  coal:  Moisture  in  coal  "as  received,"  2.50;  percentage  of  ash 
In  "dry  coal,"  7;  percentage  of  sulphur  in  "dry  coal,"  0.75;  British  thermal 
units  per  pound  of  **  dry  coal,"  14,5(K). 

Rates :  Lorado  J  lump,  at  $5.08  per  ton  of  2,000  pounds. 

Completed  at  end  of  liscal  year :  100  per  cent. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  464)-  $304, 614. 12 

Existing  project : 

Mar.  3,  1899 $37,500.00 

June  6, 1900  (allotment  Mar.  21,  1901) 1, 000. 00 

June  6,  1900  (allotment  May  G,  1902) 3, 200. 00 

June  13,  1902 73,000.00 

Mar.  3,  1905 65,  000.  00 

Mar.  3,  1905  (allotment  Jan.  6,  1906) 10,  000. 00 

June  30,  1906 70, 000.  00 

Mar.  2,  1907 138,452.00 

Mar.  4,  1907 40, 000.  00 

June  25,  1910 12,  000.  00 

Feb.  27,  1911 16,  OCO.  00 

Mar.  4,  1915  (allotment  Apr.  2,  1915) 3,600.00 

July  27,  1916 5,000.00 

Aug.  8,  1917 10.000.00 

June  5,  1920  (allotteil  June  15,  1920) 7,  500. 00 

492,252.00 

Total  of  appropriations  and  allotments 796, 866. 12 

Receipts  from  sales,  etc.,  $2,944.19. 


23.  GRAND  ILWEN  HARBOR,  MICH.     (B6.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Dredging  by  the  Meade  November  21-27  and  December  10-31, 
1919,  removed  21,633  cubic  yards  from  the  entrance  bar  in  Lake 
Michigan,  3,590  cubic  yards  from  the  channel  between  the  piers,  and 
997  cuoic  yards  from  the  channel  in  the  river,  a  total  of  26,220  cubic 
yards  for  the  fiscal  year.  The  dredging  restored  the  project  depth 
of  18  feet  at  low  water.  The  expenditures  for  the  Meade  were 
$6,414.60. 

The  repairs  to  the  outer  portion  of  the  south  pier  by  replacing  the 
defective  timber  superstructure  with  a  concrete  superstructure,  which 
were  in  progress  at  the  beginning  of  the  fiscal  year,  were  continued. 
Work  was  in  progress  July  1-Xovember  29,  1919,  and  April  20-June 
10,  1920,  completmg  459  linear  feet  of  concrete  superstructure.  The 
outer  end  of  the  completed  superstructure  is  859  feet  from  the  outer 
end  of  the  south  pier.  The  south  revetment  opposite  the  Coast 
Guard  station  was  protected  in  October,  1919,  for  a  length  of  690 
feet  by  656.5  tons  of  riprap,  and  45  tons  of  stone  were  placed  as  filling 
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inside  this  work  at  the  ends,  a  total  of  701.5  tons  of  stone.  The  stone 
was  purchased  at  a  cost  of  ^1.20  per  ton  delivered  on  board  Govern- 
ment bar^e  at  the  quarry  dock.  The  same  work  was  partly  filled 
with  sand  dred<?ed  from  the  channel  by  (Government  dredge  Sagi- 
naw in  November,  1919.  The  total  expenditures  for  this  work  dur- 
ing the  fiscal  year  were  $36,702.40. 

LJonstruction  of  new  flat  scow  and  derrick  involved  an  expenditure 
of  $15,848.56,  and  repairs  of  plant  $5,489.89,  a  total  of  $21,338.45. 

Expenditures  for  general  supervision  and  contingencies  amounted 
to  $4,805.03. 

All  work  was  done  by  hired  labor  and  use  of  Government  plant,  at 
a  total  expenditure  for  the  fiscal  year  of  $69,260.48. 

CONTRACTS   IN    FORCE. 

Contractor:  E.  J.  Conroy. 

Date  of  contract :  April  19,  1919. 

DjUe  of  approval :   (Emergency.) 

Date  of  beginning :  April  19,  1919. 

Date  of  expiration :  April  30,  1920. 

Description  of  coal:  Moisture  in  coal  "as  received,"  2.50;  percentage  of  ash 
In  "dry  coal,"  7;  percentage  of  sulphur  in  "dry  coal,"  0.75;  British  thermal 
units  per  pound  of  "  dry  coal,"  14,500. 

Hates:  Ix>rado  I  lump,  at  $5.08  per  ton  of  2,000  pounds. 

Completed  at  end  of  fiscal  year :  100  per  cent. 


APPROPRIATIONS. 


Aug.  30,   1852 $2,000.00 

June  23,  1806 65.000.00 

Mar.  2,  1867 40,000.00 

Apr.  10,  18G9 1,  866. 15 

.Tnly   11,   1870 10,000.00 

1870  (allotment,  date  not 

known) .500.00 

Mar.  3,  1871 6,  000.  00 

June  10,  1872 15,000.00 

Mar.  3,  1873 75,  (MX).  00 

June  23.   1874 50,000.00 

Aug.  14,  1876 15,  000.  00 

.Tune  18.   1878 15,000.00 

Mar.  3,   1879 9.000.00 

June  14,  1880 50,000.00 

Mar.  3,  1881 50,000.00 

Aug.   2,   1882 40,(KK).00 

July  5.  1SS4 50,  000.  00 

Aug.  5   1886 30,000.00 

Aug.  11,  1888 25,  000.  00 

Sept.  19,  1890 75,0(X).00 

.Tuly  13.  1892 90, 000.  00 

Aug.   18,   1894 25,0rK).00 

.Tune  3,  1896 20,0{K).00 

Mar.  3,  1889 10,  000.  00 

June  13,  1902 10,000.00 

June  13   1902  (allotment 

Apr.  27,  1904) 10,  000.  00 

Apr.  28.  1904  (allotment 

May  31,  1904) 20,000.00 

Receipts  from  sales,  etc.,  $8,946.  70. 


Apr.  28,  1904  (allotment 

.Tuly  9,  1904) $20,000.00 

Apr.  28,  1904  (allotment 

.Tan.  17,  1905) 10, 000. 00 

Mar.  3,  1905 30, 000.  00 

Mar.  2,  1907 50,000.00 

Mar.  3.  1909   (allotment 

Apr.  23,  1909) 91,000.00 

.Time  25,  1910 10,000.00 

Feb.  27,  1911 34,000.00 

Mar.  4,  1915    (allotment 

Apr.  2,  1915) 40,000.00 

Mar.  4,  1915   (allotment 

Mar.  29.  1916) 10,000.00 

.Tuly  27.  1916 71,750.00 

Aug.   8.  1917 6,550.00 

July   18,   1918    (allotted 

Aug.  27,  1918) 25,  000.  00 

July   18,   1918    (allotted 

.Tan.  25,  1919) 2,  331.  89 

July    18,    1918    (allotted 

May  7,  1919) 2,442.61 

Mar.    2,    1919     (allotted 

Mar.  21,  1919) 53  000.00 

June    5.    1920    (allotted 

June  15,  1920) 40,000.00 

Total  appropria- 
tions and  allot- 
ments  1,305,440.65 
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24.  GKAND  RIVER,  MICH.     (B7.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  field  operations.  Expenditures  were  for  construc- 
tion and  repairs  of  plant,  $1,566.91,  and  general  supervision  and  con- 
tingencies, $185.80. 

CONTRACTS  IN  FORCE. 

None. 


APPROI»RlATIONS. 

• 
Previous  projects  (8c»e  H.  Doc.  No.  1491,  63d  Cong.,  3<i  sess.,  p.  458 )_  $325,000.00 
Existing  project : 

Mar.  3,  1905 $100, 000. 00 

Mar.  2,  1907 88,000.00 

Mar.  4,  1915  (allotment  Apr.  2,  1915) 4,200. 00 

July  27,  1916 5,800.00 

198,000.00 

Total  appropriations  and  allotments 523, 000. 00 

Receipts  from  sales,  etc.,  $12,014.59. 


25.  MUSKEGON  HARBOR,  MICH.     (B8.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Dredging  by  the  Meade  in  July,  August,  November,  and  December, 
1019,  and  April  and  June,  1920,  to  maintain  the  project  depthj  re- 
moved 28,908  cubic  yards  from  the  entrance  bar  in  Lake  Michigan 
and  30,622  cubic  yards  from  the  channel  between  the  piers,  a  total 
of  59,525  cubic  yards  for  the  fiscal  year,  at  an  expenditure  of  $8,868.39. 

Repairs  to  the  outer  end  of  the  south  pier,  which  had  been  dam- 
aged by  colliding  vessels,  were  begun  June  17,  1920,  by  hired  labor 
and  the  use  of  Government  plant.  Materials  were  assembled,  con- 
ci'ete  forms  pai-tly  built,  and  the  pier  end  prepared  for  same.  The 
expenditures  for  this  work  were  $1,652.75. 

Construction  and  repairs  of  Government  plant  involved  an  ex- 
penditure of  $8,462.41.  Minor  repairs  w^ere  made  to  south  pier  at  a 
cost  of  $800.  Expenditures  for  general  supervision  and  contingen- 
cies amounted  to  $1,577.59. 

CONTRACTS  IN  FORCE. 

Contractor:  E.  J.  Conroy. 

Date  of  contract:  April  19.  1919. 

Date  of  approval:  (Emergency.) 

Date  of  beginning:  April  19,  1919. 

Date  of  expiration :  April  30,  1920. 

Description  of  coal :  Moisture  in  coal  "  as  received,"  2.50 ;  percentage  of  aeh  In 
**  dry  coal,"  7 ;  percentage  of  suliiliur  in  "  dry  coal,"  0.75 ;  British  thermal  units 
per  pound  of  "  dry  coal,"  14,500. 

Uatos:  Lorado  \  lump,  at  $5.08  per  ton  of  2,000  pounds. 

Completed  at  end  of  liscal  year:  100  per  cent. 
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Removing  to  a  clear  depth  of  20  to  24  feet  below  datum  the  wreck  of  steamer 
Muskegon  sunk  at  entrance  to  Muskegon  Harbor. 

Name  of  contractor :  Thomas  L,  Durocher. 

Date  of  contract :  November  15,  1919. 

Date  of  approval:  (Emergency.) 

Date  fixed  for  commencement :  November  20,  1919. 

Date  fixed  for  completion:  Within  30  calendar  days  of  gooil  weather  after 
November  20,  1919. 

Removal  of  wreck  completed  April  5,  1920. 

Amount  of  contract :  $35,000. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63cl  Cong..  3d  sess.,  p.  501)  -  $529, 500. 00 

Existing  project : 

June  13,  1902 $75,000.00 

Mar.  3,  1905 100,000.00 

Mar.  2,  1907 1    75, 000.  00 

Mar.  3,  1909  (allotment  Apr.  7, 1909) 22, 000. 00 

June  25,  1910 .: 70, 000. 00 

Feb.  27,  1911 10,  0(K).  00 

Oct.  2,  1914  (allotment  Oct  7,  1914) 4,500.00 

Mar.  4,  1915  (allotment  Apr.  2,  1915) 9,.^.(K).00 

Mar.  4,  1915  (allotted  Nov.  25,  1919) 7.0(K).00 

July  27,  1916 7,  500. 00 

Aug.   8,    1917 28,400.00 

Mar.  2,  1919  (allotted  Mar.  21,  1919) 3,000.00 

Mar.  4,  1913  (allotment  from  emergencies  In  river 

and  harbor  works,  May  4,  1920) 10,000.00 

June  5,  1920  (allotted  June  15,  1920) 18,000.00 

439,900.00 

Total  appropriations  and  allotments 969,400.00 

Transferred  from  Frankfort  Harbor,  act  of  July  18,  1918 3,000.00 

Aggregate 972, 400.  00 

Receipts  from  sales,  etc.,  $3,703.69. 


26.  WHITE  LAKE  HARBOR,  MICH.     (B9.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Dredging  for  restoration  of  project  depth,  begun  June  21  and  com- 
pleted June  30,  1920,  removed  7,572  cubic  yards  from  the  entrance 
bar  in  Lake  Michigan  and  9,964  cubic  yards  irom  the  channel  between 
the  piers,  a  total  of  17,536  cubic  yards  for  the  fiscal  year.  The  work 
was  done  by  (lovemment  dredge  Meade  at  an  expenditure  of  $3,527.32. 

Expenditure  for  general  supervision  and  contingencies  amounted 
to  $441.58. 

CONTRACTS  IN  FORCE. 

Contractor:  B.  J.  Conroy. 

Date  of  contract:  April  19,  1919. 

Date  of  approval:  (Emergency.) 

Date  of  beginning:  April  19,  1919. 

Date  of  expiration :  April  30,  1920. 

Description  of  coal:  Moisture  in  coal  "as  received,"  2.50;  percentage  of  ash 
m  "dry  coal,"  7;  percentage  of  sulphur  In  "dry  coal,"  0.75;  British  thermal 
units  per  pound  of  "  dry  coal,"  14,5(X). 

Rates :  Lorado  three-fourths  lump,  at  $5.08  per  ton  of  2,000  pounds. 

Completed  at  end  of  fiscal  year :  100  per  cent 
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APPROPRIATIONS. 


Mar. 

Apr. 

July 

Mar. 

June 

Mar. 

June 

Mar. 

Aug. 

June 

Mar. 

June 

Mar. 

Aug. 

July 

Aug. 

Aug. 

Sept. 

July 

Aug. 

June 


2,  1867 $57,000 

10,  1869 44,  550 

11,  1870 20,  000 

3,  1871 20,000 

10,  1872 10,000 

3,  1873 7,000 

23,  1874 10,000 

3,   1875 10,000 

14,  1876 5,000 

18,  1878 12,000 

3,  1879 7,  500 

14,  1880 5,000 

3,  1881 7, 500 

2,  1882 12,  000 

5,  1884 10,000 

5,  1886 10, 000 

11,  1SS8 L 10, 000 

19,  1890 17, 000 

13,  1892 1  5,  OOa 

18,  1894 5, 000 

3, 1896 5, 000 


Mar. 
June 
Mar. 
Mar. 
Mar. 

23, 
Mar. 

10, 
Mar. 

24, 
Aug. 
July 

27, 


3, 1899 

13, 1902 

3,  1905 

2,  1907 

3,  1909   (allotment  Apr. 

1909)  

3,  1909   (allotment  Apr. 

1914)  

3,  19ii9   (allotment  Apr. 

1915) 

8,  1917 

18,  1918  (allotment  Aug. 
1918)  


$35,000 

15,000 

8,000 

10,000 

16,000 

3,000 

48,000 
5,500 

3,500 


Total  of  appropriations 

and  allotments 433,550 

Transferred  under  act  of  Mar. 
4,   1915 45,000 


Net  appropriations  and 
allotments 388,550 


Receipts  from  sales,  etc.,  $2,010. 


27.  LUDIXGTON  HARBOR,  MICH.    (BIO.) 
OPERATIONS   DURING    THE   FISCAL   YEAR. 

Dredging  by  the  Meade  July  15-18,  1919,  removed  6,086  cubic 
yards  from  the  channel  between  the  inside  piers,  restoring  the  project 
depth,  at  an  expenditure  of  $755.01. 

The  timber  superstructure  of  the  south  breakwater  was  seriously 
damaged  by  storms  in  November,  1919,  and  so  completely  wrecked 
by  further  storms  during  the  winter  as  to  require  the  immediate  re- 
building of  at  least  1,000  linear  feet.  Proposals  Jor  making  these 
repairs  by  contract  were  received  April  29,  1920,  out  were  so  hi^h 
they  were  rejected.  Plans  were  then  made  for  purchasing  material 
and  making  the  repairs  by  hired  labor  and  the  use  of  Government 
plant.  The  only  work  done  to  the  end  of  the  fiscal  year  was  the  as- 
sembling of  part  of  the  construction  materials  and  making  prelimi- 
nary arrangements  for  beginning  operations  at  an  expenditure  of 
$1,257.22. 

Construction  and  repaire  of  plant  involved  an  expenditure  of 
$1,798.98.  Expenditures  for  general  supervision  and  contingencies 
amounted  to  $3,196.74. 

CONTRACTS  IN  FORCE. 

Contractor :  E.  J.  Tonroy. 

Date  of  contract :  April  ID,  1910. 

Date  of  approval :   (Emergency). 

Date  of  befflnninff :  April  19,  imi). 

Date  of  expiration:  April  30,  1920. 

Description  of  coal:  ^lolsture  in  coal  "as  roceivtHl,*'  2.50;  i)ercentage  of  a8h 
in  "dry  coal,"  7;  percentajre  of  sulplnir  in  "dry  coal,"  0.75;  British  thermal 
units  per  pound  of  "  dry  coal,"  14,500. 

Rates :  Lorado  J  lump,  at  $5.28  per  ton  of  2,000  pound.s. 

Completed  at  end  of  fiscal  year :  100  per  cent. 


Digitized  by 


Google 


RIVERS  AKD   HARBORS — MILWAUKEE,   WIS.,   DISTRICT.       2817 
APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p, 
480) $663, 435.  00 

Existing  project : 

Mar.  2,  1907 $100,000.00 

May  27,  1908 20, 000.  00 

Mar.  4,  1909 200.  000,  00 

Mar.  3,  1909  (allotment  Apr.  7,  1909) 8, 000.  00 

June  25,  1910 310,000.00 

Feb.  27,  1911 10,  000.  00 

Mar.  4,  19lf- 219,087.00 

July  25,  1912 51,500.00 

Mar.  4,  1913  (allotment  Sept.  28,  1914) '2,580.00 

Mar.  4,  1913 5.000.00 

Oct.  2,  1914  (allotment  Oct.  7,  1914) 6,000.00 

Mar.  4,  1915  (allotment  Apr.  2,  1915) 9, 800.  (H) 

July  27,  1916 250, 000.  00 

Aug.  8,  1917 7,000.00 

July  18,  1918  (allotted  Feb.  28,  1919) 1,  523.  71 

1, 199, 990.  71 

Total  of  appropriations  and  allotments 1,863,425.71 

Amount  carried  to  surplus  fund  of  Treasury .  90 

Net  appropriations  and  allotments, 1, 863,  424.  81 

Receipts  from  sales,  etc.,  $2,529.35. 


28.  MANISTEE  HARBOR,   MICH.      (Bll.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  construction  of  the  shore  connection  to  the  soutli  breakwater 
by  hired  labor  and  use  of  Government  plant,  which  was  in  progress 
at  the  beginning  of  the  fiscal  year  was  practically  completed.  The 
sheet  pile  substructure  and  G34.5  linear  feet  of  concrete  superstructure 
were  completed  by  November  17,  1919,  wlien  operations  w^ere  closed 
for  the  season.  Operations  were  resumed  Aj^ril  6,  1920,  and  the 
remaining  552.5  linear  feet  of  concrete  superstructure  built  and  filled 
with  stone,  completing  the  work  witli  the  exception  of  placing  a  few 
of  the  concrete  deck  slabs  and  a  small  quantity  of  riprap.  The  ex- 
penditures on  account  of  this  were  $58,896.54,  which  includes  6,947.71 
short  tons  of  stone,  used  for  filling  and  riprap,  purchased  at  the 
quarry  and  transported  by  Government  plant  (steamers  Manitowoc 
and  Hancock^  and  barge  niprap)^  and  hired  barge  Co7^ing. 

Dredging  to  restore  project  depths^  by  Government  dredge  Meade, 
July  5-15,  1919,  removed  12,302  cubic  yards  from  the  entrance  bar 
in  Lake  Michigan,  and  2,045  cubic  yards  from  the  channel  between 
the  piers,  a  total  of  14,347  cubic  yards  for  the  fiscal  year  at  an 
expenditure  of  $4,540.17. 

Construction  and  repairs  (rf  plant  involved  an  expenditure  of 
$5, 841. 30.  Expenditures  for  general  supervision  and  contingencies 
amounted  to  $8,391.65. 

>  Allotment  of  f  4,400,  of  which  f  1,820  was  retaraed  to  the  Treasury. 
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CONTRACTTS  IN  FORCE. 

Contractor:  E.  J.  Conroy. 

Date  of  contract :  April  19,  1919. 

Date  of  approval:  (Emergency). 

Date  of  beginning:  April  19, 1919. 

Date  of  expiration :  April  30,  1920. 

Description  of  coal:  Moisture  in  coal  "  as  received,"  2.50;  percentage  of  ash 
In  "dry  coal,**  7;  percentage  of  sulphur  in  "dry  coal,**  0.75;  British  thermal 
units  per  pound  of  "  dry  coal,*'  14,500. 

Rates :  Lorado  |  lump,  at  $5.28  per  ton  of  2,000  pounds. 

Completed  at  end  of  fiscal  year :  100  per  cent 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,,3d  sess.,  p.  481)—    $515, 000 

Existing  projects : 

July  25,  1912 $150, 000 

Mar.  4,  1913 312, 000 

Aug.  8,  1917 34,  700 

July  18,  1918  (allotted  Aug.  8,  1918) 6, 000 

Mar.  2, 1919  (allotted  Mar.  21, 1919) 4, 000 

June  5,  1920  (allotted  June  15,  1920) 15,000 

521.700 

Total  of  appropriations  and  allotments 1,036,700 

Transferred  under  authority  of  act  of  March  4,  1915 70, 700 

Net  appropriations  and  allotments 966, 000 

Receipts  from  sales,  etc.,  $2,203.78. 


29.  PORTAGE  LAKE  HARBOR  OF  REFUGE,  MICH.     (B12.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None. 

CONTRACrrS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Mar.  3.  1879 $10,000 

June  14,  1880 10, 000 

Mar.  3,  1881 10,000 

Aug.  2,  1882 25,000 

July  5,  1884 12,  500 

Aug.  5,  1886 --  15,000 

Aug.  11,  1888 10,000 

Sept.  19,  1890 8,000 

Aug.  18,  1894 25,000 

June  3,  1896 25,000 

Receipts  from  sales,  etc.,  $20.65. 


Mar.  3,  1899 $75,000 

June  6,  1900 85,000 

June  13,  1902 59,000 

Mar.  2,  1907 10,000 

June  25,  1910 13,000 

July  25,  1912 3,000 

Total      of     appropria- 
tions   895, 500 
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30.  ARCADIA  HARBOR.  MICH.     (B13.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

None. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Mar.  3,  1905 $6,000 

Mar.  2,  1907 6,000 

Mar.  3,  1909  (allotment  Apr. 

9.  1909) 3,000 

Feb.  27,  1911 10, 000 

July  25,  1912 15, 000 


Mar.  4,  1913 $20,000 

Mar.  4,  1915   (allotment  Apr. 
2,  1915) 3,000 


Total  of  appropriations 
and  allotments 63,000 


31.  FRANKFORT  HARBOR,  MICH.     (B14.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Dredging  by  Government  dredge  Meade  to  restore  the  project 
depth  wasjbegun  March  18  and  completed  April  20,  1920,  removing 
20,879  cubic  yards  from  the  entrance  bar  in  Lake  Michigan  and 
6,090  cubic  yards  from  the  channel  between  the  piers,  a^otal  of 
25,969  cubic  yards  for  the  fiscal  year,  at  an  expenditure  of  $6,419.28. 

The  placing  of  riprap  around  the  two  piers  projecting  into  Lake 
Michigan  (timber  cribs  on  pile  foundations),  where  the  Take  bottom 
was  below  the  bottom  of  the  cribs,  was  begun  May  22, 1920,  by  hired 
labor  and  Government  plant,  and  was  in  progress  at  the  end  of  the 
fiscal  year.  The  stone  wans  purchased  at  $1.46  per  short  ton  delivered 
on  board  Government  barge  at  quarrv.  A  total  of  2,277.10  tons  was 
placed,  1,176.73  tons  around  the  north  pier  and  1^100.37  tons  around 
the  south  pier,  at  an  expenditure  of  $4,291.27,  which  includes  cost  of 
transportation  by  Government  plant,  steamers  Manitowoc  and  Han- 
cock and  barge  niprap  and  hired  barge  Coming. 

Plant  construction  and  repairs  involved  an  expenditure  of 
$2,886.42.  Expenditures  for  general  supervision  and  contingencies 
amounted  to  $1,692.22. 

CONTRACTS  IN  EORCE. 

Contractor:  E.  J.  Conroy. 

Date  of  contract :  April  19,  1919. 

Date  of  approval :  Emergency. 

Date  of  beginning :  April  19,  1919. 

Date  of  expiration :  April  30,  1920. 

Description  of  coal :  Moisture  in  coal  "  as  received,"  2.50 ;  percentage  of  ash 
In  "  dry  coal,"  7 ;  percentage  of  sulphur  in  "  dry  coal,"  0.75 ;  British  thermal 
units  per  pound  of  "  dry  coal,"  14,500. 

Rates :  Lorado,  three-fourths  lump,  at  $5.28  per  ton  of  2,000  pounds. 

Completed  at  end  of  fiscal  year :  100  per  cent. 
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APPROPRIATIONS. 


June  23,  1866 $88, 541. 00 

Mar.  2, 1867 10, 000.  00 

July  25,  1868  (allotment)-  10,000.00 

Apr.  10,  1860  (allotment)-  29,318.85 

July  11,  1870 *  4, 278. 50 

Mar.  3,  1871 10.000.00 

June  10,  1872 10, 000. 00 

Mar.  3.  1873 10, 000.  00 

June  23,  1874 10, 000. 00 

Mar.  3,  1875 10, 000. 00 

Aug.  14,  1876 ^  3, 000.  00 

June  18,  1878 8, 800. 00 

Mar.  3,  1879 4, 000. 00 

June  14, 1880 5, 000.  00 

Mar.  3,  1881 10, 000. 00 

Aug.  2,  1882 15,000.00 

July  5,  1884 5, 000. 00 

Aug.  5,  1886 7,  000.  00 

Aug.  11,  1888 8, 000.  00 

Sept.  19,  1890 10, 000. 00 

July  13,  1892 10, 000. 00 

Aug.  18,  1894 50,  000. 00 

June  3,  1896 15, 000.  00 

Mar.  3,  1899 35, 000.  00 

June  13,  1902 54,  500. 00 

Receipts  from  sales,  etc.,  $2,129.14. 


Mar.  3, 1905 $20, 000. 00 

Mar.  2,  1907 20, 000. 00 

June  25,  1910 20,000.00 

Feb.  27,  1911 10,000.00 

Mar.  4,  1913 3, 000. 00 

Oct.  2,  1914  (allotment  Oct 

7,  1914) 4, 000. 00 

Mar.    4,    1915    (allotment 

Apr.  2,  1915) 3, 400. 00 

July  27,  1916 5, 000. 00 

Aug.  8.  1917 6, 000. 00 

July    18,    1918    (allotment 

Aug.  27,  1918) 27, 000.  OO 

Mar.  2,  1919  (allotted  Mar. 

21, 1919) 17, 000.  OO 

June  5,  1920  (allotted  June 

15,  1920) 7,500.00 

575, 338. 35 
Transferred   to   Muskegon 

Harbor,  Mlcb 3,000.00 

Net     appropriations 

and  allotments 572,338.35 


32.  CHARLEVOIX  HARBOR,  MICH.     (B15.) 
OPERATIONS    DURING   THE    FISCAL    TEAR. 

Dredging  to  restore  the  project  depth  which  was  in  progress  at 
the  beginning  of  the  fiscal  year  was  completed  July  3.  The  work 
was  done  by  Grovemment  dredge  Meade,  The  total  amount  dredged 
was  6,450  cubic  yards,  of  which  5,333  were*  from  the  lower  channel 
and  1,117  cubic  yards  from  the  upper  channel.  The  expenditures 
for  this  work  and  for  the  dredging  done  in  the  previous  month  were 
$1^64.11. 

Repairs  to  plant  were  made  at  an  expenditure  of  $201.51.  Ex- 
penditures for  general  supervision  and  contingencies  amounted  to 
$587.20. 

CONTRACTS   IN   FORCE. 

Contractor :  E.  J.  Conroy. 

Date  of  contract :  April  19,  1919. 

Date  of  approval :  (Emergency). 

Date  of  beginning :  April  19, 1919. 

Date  of  expiration :  April  30.  1920. 

Description  of  coal :  Moisture  in  coal  "  as  received,"  2.50 :  percentage  of  ash 
in  "  dry  coal,"  7 ;  percentage  of  sulphur  in  "  dry  coal,"  0.75 ;  British  thermal 
units  per  pound  of  "  dry  coal,"  14,500. 

Rates :  Lorado  3/4  lump,  at  $5.49  per  ton  of  2,000  pounds. 

Completed  at  end  of  fiscal  year :  100  per  cent. 

X  Allotment  of  f  10,000,  of  which  f  5,721.00  was  retained  to  the  Treasury. 
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APPROPRIATIONS. 


Aug.  14,  1876 110,000 

June  18, 1878 12, 000 

Mar,  3,  1879 9, 000 

June  14,  1880 10, 000 

Mar.  3,  1881 10, 000 

Aug.  2,  1882 10,000 

July  5,  1884 10, 000 

Aug.  5,  1886 1Q,000 

Aug.  11.  1888 12,  500 

Sept.  19,  1890 9,000 

July  13,  1892 10,000 

Aug.  18,  1894 8, 000 

June  3,  1896 20, 000 

Mar.  3,  1899 . 15, 000 

June  13,  1902 29, 000 

Receipts  from  sales,  etc.,  $1,155.30. 


Mar.  3,  1905 $25, 000 

Mar.  2,  1907 20,000. 

Oct.   2,   1914    (allotment   Oct. 

7,  1914) 2,000 

Mar.  4,  1915   (allotment  Apr. 

2,  1915) 2,700 

July  27,  1916 3, 500 

Aug.  8,  1917 5,  000 

July  18,  1918  (allotment  Aug. 

27,  1918) 5,000 

Mar.  2,  1919  (allotment  Mar. 

21,  1919) L 5,000 


Total  of  appropriations 
and   allotments 243,700 


33.  PETOSKEY  HAKBOK.  MICH.     (B16.) 
OPERATIONS  DITRTNG  THE  FISCAL  YEAR. 

None.    Expenditures  amounting  to  $271.90  were  for  general  super- 
vision and  office  contingencies. 

CONTRACTS  IX  FORCE.    . 

None. 


APPROPRIATIOXS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  525) $35, 000 

Existing  project : 

Aug.  18,  1894 $10,000 

June  3.  1896 8,000 

Mar.  3,  1899 20,000 

June  13,  1902 15,000 

Mar.  3,  1905 20, 000 

•  Mar.  2,  1907 17, 500 

June  25,  1910 20,000 

Mar.  4,  1915  (allotment  Aug.  27,  1917) 5,000 

115,  500 

Total  of  appropriations  and  allotments 150, 500  ' 

Transferred  under  river  and  harbor  act  of  Mar.  4, 1915 14, 000 

Net  appropriations  and  allotments 136, 500 

Receipts  from  sales,  etc.,  $15.67. 


34.  PENTWATER  HARBOR,  MICH.     (B17.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None.    The  expenditures,  amounting  to  $149.96,  were  for  general 
supervision  and  office  contingencies. 

OONTRACTTS  IN  FORGE. 

None. 
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AFPROFRIATIONS. 


Mar.  2,  1867 $65,000 

Apr.  10,  1869 17, 820 

July  11,  1870 10,000 

Mar.  3,  1871 10,000 

June  10,  1872 30,000 

Mar.  3,  1873 20, 000 

June  23, 1874 

Mar.  3, 1875 

Aug.  14,  1876 10, 000 

:rune  18, 1878 10, 000 

Mar.  3, 1879 6, 000 

June  14, 1880 4, 000 

Mar.  3, 1881.1 10,^^D00 

Aug.  2,  1882 10,000 

July  5,  1884 15, 000 

Aug.  5,  1886 10,000 

Aug.  11, 1888 8, 000 

Sept.  19,  1890 8,000 

July  13,  1892 5. 000 

Aug.  18,  1894 5, 000 

June  3,  1896 5,000 

Mar.  3, 1899 25, 000 

Receipts  from  sales,  etc.,  $716.70. 


June  13,  1902 $20,000 

Mar.  3, 1905 12, 000 

Mar.  2, 1907 10, 000 

Mar.  3,  1909   (allotment  Apr. 

23,  1909) 16,000 

Mar.  3,  1909   (allotment  Jan. 

24,  1912)  _: 3,000 

Mar.  3,  1909   (allotment  Apr. 

24,  1913) 4,000 

Mar.  3,  1909   (allotment  Apr. 

10,  1914) 4,000 

Mar.  3,  1909  (allotment  Apr. 

24.  1915) 7,000 

Total  of  appropriations 

and  allotments 349,820 

Transferred  under  act  of  Mar. 
4, 1915 3. 000 

Net  appropriations  and 
allotments 346,820 
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IMPROVEMENT   OF  RIVERS   AND  HARBORS   IN  THE   CHICAGO,   ILL., 
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REPORT  OF  COL.  W,  V.  JUD80N,  CORPS  OF  ENGINEERS. 


impro\t;ments. 

[The  letters  and  figures  in  parentheses  indicate  the  group,  and  the  numerical  order  in  the 
group,  to  which  the  respective  Improvements  belong  for  purposes  of  appropriation.] 
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1.  Chicago  Harbor,  111.  (Al) 2823 

2.  Chicago  River,  lU.   (A2) 2825 

3.  Calumet  Harbor,  111.  (A3) 2826 

4.  Calumet  River,  III.  and  Ind. 

(A4) 2828 

5.  Indiana  Harbor,  Ind.  (A5)-_  2829 

6.  Michigan  Ctty  Harbor,   Ind. 

(A6) 2831 

7.  Illinois  River,  111.  (A7) 2832 


Paga 

8.  Operating  and   care  of  La 

Grange  and  KampsylUe 
Locks,  Illinois  River,  and 
approaches    thereto 2836 

9.  Operating  snag  and  dredge 

boats  on  upper  Mississippi 

River  and  tributaries 2838 

10.  Illinois  and  Michigan  Canal, 

war  emergency  work 2838 


FOB  DESCBIPTION  OF  IMPROVEMENTS  IN  THE  DISTRICT,   SEE  PAGES    1551   TO    1587. 


CHICAGO  AND  CALUMET  HARBORS,  CHICAGO  AND  ILLINOIS  RIVERS, 
ILL.;  CALUMET  RIVER,  ILL.  AND  IND.;  INDIANA  AND  MICHIGAN 
CITY  HARBORS,  IND.     (GROUP  A.) 

1.  CHICAGO  HARBOR,  ILL.     (Al.) 

A  map  showing  the  various  works  of  past  and  present  projects 
appears  opposite  page  2924,  Annual  Report  for  1914. 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

Constructing  south  arm  of  southerly  extension  {rubble  motmd)  of 
exterior  breakwater. — ^A  contract  was  entered  into  with  the  Great 
Lakes  Dredge  &  Dock  Co.,  of  Chicago,  111.,  dated  November  12. 1919. 
for  completion  in  rubble  moimd  construction  of  1,232  linear  leet  oi 
the  south  arm  of  the  exterior  breakwater  which  had  been  partially 
constructed  under  a  previous  contract.  This,  added  to  310  linear 
feet  already  completed,  will  result  in  a  total  of  1,642  linear  feet  of 
rubble  mound  construction,  leaving  1,188  linear  feet  to  be  built. 
Under  this  contract  there  had  been  placed  at  the  end  of  the  fiscal 
year  9,824.1  tons  of  stone  of  all  classes  and  166  linear  feet  had  been 
completed  in  section.  Owing  to  strikes  and  contractor's  inability  to 
obtain  coal  and  stone,  the  work  has  been  materially  delayed.  In 
June,  1920,  the  Federal  authorities  placed  an  embargo  on  shipment 
of  stone  by  rail  except  toward  coal  mines,  and  the  small  amount  of 
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large  Indiana  •  stone  on  hand  will  probably  be  exhausted  early  in 
July.  Contract  is  10.9  per  cent  completed  as  to  value  and  9.8  per  cent 
as  to  acceptance  for  payment.  Expenditures  during  the  year: 
$984.03  on  this  contract  and  $15,399.43  on  former  contract.  Total 
cost  to  date,  $154,575.16. 

Concrete  caissons, — Arrangements  were  made  with  the  Milwaukee 
district  to  construct  22  concrete  caissons,  54  by  21.25  by  24  feet  each, 
for  use  in  constructing  the  remaining  1,188  linear  feet  of  breakwater 
under  a  future  contract.    Expenditures  during  the  year,  $374.89. 

Motor  launch  ^^Ghicago^'^  operation^  etc. — This  vessel  was  used  for 
inspections  and  investigations,  and  during  the  winter  its  machinery 
was  overhauled  and  minor  repairs  made.  Expenditures  during  the 
year,  $3,241.54. 

Care  and  repair  of  property  and  plant, — Proper^  and  plant  were 
cared  for  and  general  supervision  was  exercised.  The  motor  launch 
Seminole  having  become  entirely  unserviceable,  its  hull  was  con- 
demned to  be  sold.  The  new  motor,  arranged  for  at  the  close  of  the 
previous  year,  was  installed  in  the  motor  launch  Sea  Gull  and  altera- 
tions were  made  in  its  cabin.  The  motor  launch  Gloriana  (since  re- 
named Calumet)  was  purchased  at  cost  of  $7,474.77  (chargeable  to 
this  and  five  other  appropriations)  to  replace  the  Seminole  for  use 
of  the  survey  party.    Expenditures  during  the  year,  $5,581.35. 

Negotiations  have  for  some  time  been  carried  on  with  the  city 
authorities  of  Chicago  toward  the  donation  by  the  city  to  the  United 
States  of  a  tract  of  land  adjacent  to  the  North  Pier,  about  100  by  500 
feet,  with  a  view  to  the  construction  of  a  building  by  the  United 
States  Engineer  Department.  The  necessary  ordinance  was  passed 
by  the  city  council  February  5,  1920,  and  was  approved  by  the  mayor 
February  10,  1920,  but  the  quitclaim  deed  had  not  been  executed  at 
the  close  of  the  year,  nor  had  the  enabling  act  been  passed  by  the 
General  Assembly  of  the  State  of  Illinois. 

In  compliance  with  the  provisions  of  section  7  of  the  river  and 
harbor  act  of  July  18,  1918,  a  report  was  prepared  and  submitted  in 
August,  1919,  upon  water  terminal  and  transfer  facilities.  (See  H. 
Doc.  No.  652,  66th  Cong.,  2d  se^.)  Expenditures  during  the  year, 
$654.64. 

Protection  of  navigahle  waters, — In  the  immediate  vicinity  of 
Chicago  (in  the  so-called  Chicago  industrial  district)  there  are  ap- 
proximately 131  miles  of  river  front  (Calumet  and  Chicago  Rivers 
and  branches)  and  40  miles  of  lake  front,  much  of  this  frontage  being 
densely  occupied  by  industrial  plants.  Constant  and  careful  super- 
vision must  be  exercised  and  frequent  inspections  are  necessary  to 
prevent  illegal  dumping  of  refuse  material  from  these  plants  into 
the  rivers  and  lake  and  to  enforce  the  terms  of  nuilierous  War  De- 
partment permits.  Six  permits  were  issued,  work  under  all  permits 
in  force  inspected,  and  general  supervision  exercised.  Expenditures 
during  the  year,  $3,414.10. 

Surveys, — Local  survevs  were  made  as  needed.  Expenditures  dur- 
ing the  year,  $1,600.18. 

CX)NTRACT  IN  FORCE. 

Name  of  contractor :  The  Great  Lakes  Dredge  &  Dock  Co.,  Chicago,  111. 
Amount  and  character  of  work:  Constructing  southern  arm  (rubble  mound) 
of  exterior  brenkwatt^r,  about  .$292,100. 
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Price  per  unit:  Class  "A"  stone,  $1.90;  class  **B"  stone,  $3.05;  class  "O" 
stone,  $2.95 ;  and  class  "  D  "  stone,  $4.90  per  ton  of  2,000  pounds  stone  in  place, 
respectively. 

Date  of  contract :  November  12,  1919. 

Date  of  approval :  November  21,  1919. 

Date  fixed  for  commencement:  April  15,  1920  (waived). 

Date  of  actual  commencement :  May  22,  1920. 

Date  fixed  for  completion :  September  14,  1920. 

Completed :  10.9  per  cent. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  425)_      $446, 005 

Present  project : 

July  11,  1870 $100,000 

Mar.  3,  1871 100,000 

June  10,  1872 90,000 

Mar.  3.  1873 90. 000 

June  23,  1874 75,000 

Mar.  3,  1875 78, 000 

Aug.  14,  1876 5, 000 

June  18,  1878 75, 000 

Mar.  3,  1879 - 75, 000 

June  14,  1880 145, 000 

Mar.  3,  1881— 150, 000 

Aug.  2,  1882._: 200, 000 

July  5,  1884 100,000 

Aug.  5,  1886 r 75, 000 

Aug.  11,  1888 200,000 

Sept.  19,  1890 100, 000 

July  13,  1892 72, 000 

Aug.  18,  1894 '  55, 000 

Mar.  3,  1899 100, 000 

Mar.  3,  1905 200,000 

Mar.  2,  1907 *  57, 000 

June  25,  1910 240, 000 

July  25,  1912 - 350, 000 

Aug.  24,  1912 , 240,000 

Mar.  4.  1915 300, 000 

July  27,  1916 714,300 

3,986,300 

Total  of  appropriations 4,432,305 

Receipts  from  sales,  etc.,  $1,856.70. 


2.  CHICAGO  RIVER,  ILL.     (A2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  operations  during  the  fiscal  year  other  than  the 
miscellaneous  work  mentioned  below,  the  shoaling  in  channels  not 
being  found  sufficient  to  justify  redredging. 

Motor  launch  "  Chicago^^  operations^  etc. — (See  Chicago  Harbor 
report.)     Expenditures  during  the  year,  $1,879.98. 

Care  and  repair  of  property  and  plant. — (See  Chicago  Harbor  re- 
port.) The  building  of  a  storehouse  at  the  North  Branch  turning 
basin  was  indefinitely  postponed  in  anticipation  of  the  donation  by 

»  Appropriation  was  originally  $80,000,  but  $25,000  was  transferred  to  the  Chicago 
River  Improvement,  as  conditionally  authorized  by  the  act  of  1894. 

*  Appropriation  was  oricrlnally  $250,000,  but  |193.000  was  transferred  to  the  Chicago 
River  improvement  under  authority  of  the  administrative  act  of  May  28,  1908. 
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the  city  of  Chicago  of  a  lot  of  land  near  the  mouth  of  the  river. 
Expenditures  during  the  year,  $3j671.41. 

In  compliance  with  the  provisions  of  section  7  of  the  river  and 
harbor  act  of  July  18,  1918,  a  report  was  prepared  and  submitted  in 
August,  1919,  upon  water  terminal  and  transfer  facilities  (see  H, 
Doc.  No.  652,  66th  Cong.,  2d  sess.).  Expenditures  during  the  year, 
$367.98. 

Protection  of  navigable  waters. — (See  Chicago  Harbor  report.) 
Seven  permits  were  issued,  work  under  all  permits  in  force  inspected, 
and  general  supervision  exercised.  Expenditures  during  the  year, 
$2,803.79. 

Surveys. — A  complete  sounding  survey  was  made  over  the  main 
river  and  its  north  branch  from  Rush  Street  Bridge  up  to  North 
Avenue,  covering  all  of  the  river  which  is  included  in  the  present 
project.  Local  surveys  were  made  as  needed.  Expenditures  during 
the  year,  $1,315.36. 

The  work  of  checking  amount  of  diversion  of  water  from  Lake 
Michigan  by  the  Sanitary  District  Canal  was  undertaken  during 
October,  November,  and  JDecember,  1919,  and  report  thereon  was 
submitted  December  13,  1919.  Expenditures  during  the  year, 
$728.72. 

APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  634  Cong.,  3d  sess.,  p. 

426) *  $956, 457. 00 

Present  project: 

Mar.   2,   1907 $300, 000. 00 

May  2&i'i^ZlZZZZZlZlZZZZZZZZZZyjlZllZZlZllli  ^^^'  ^^-  ^ 

Mar.  3,  1909 5, 000, 00 

June  25,  1910 175,000.00 

Feb.  27,  1911 34,000.00 

Aug.  24,  1912 28,000.00 

Mar.  4,  1913 10,000.00 

Aug.  1,  1914 40,000.00 

Oct,   2,  1914 10,000.00 

Mar.  4,  1915 20,000.00 

July  27,  1916 30. 000. 00 

Aug.  8.  1917 30,000.00 

875, 000. 00 

Total  appropriations 1, 831, 457. 00 

Transferred  to  Chicago  Harbor  in  1912  to  cover  error  in  title  of 
allotment 900.81 

Net  total 1,830, 556. 19 

Receipts  from  sales,  etc.,  $1,736.97. 


3.  CALUMET  HARUOR,  ILL.   (A3.) 
OPERATIONS   DURING   THE   FISCAL  TEAR. 

Constructing  concrete  superstructure  on  hreahxoater. — ^Under  con- 
tract with  FitzSimons  &  Connell  Dredge  &  Dock  Co.,  of  Chicago,  111., 
dated  June  24, 1919,  for  rebuilding  in  concrete  a  portion  of  the  super- 

'  Includes  $25,000  conditionally  appropriated  by  the  river  and  harbor  act  of  Aug.  18, 
1894. 

•  Transferred  to  the  ChicaKo  River  improvement  under  authority  of  the  act  of  May  28, 
W08,  from  the  1907  appropriation  for  Chicago  Harbor. 
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structure  of  the  breakwater,  there  had  been  completed  at  the  end  of 
the  year  400  linear  feet  of  superstructure  on  24- foot  cribs,  and  some 
work  had  been  done  on  30-foot  cribs,  all  being  on  portions  of  the 
breakwater  where  the  superstructure  was  in  danger  of  complete  dis- 
integration. There  was  used  in  the  work  1,299.1  cubic  yards  of  con- 
crete and  18,391.2  pounds  of  iron  and  steel.  The  large  stone  which 
had  been  placed  in  the  broken  sections  for  temporary  repair  were  re- 
adjusted for  prevention  of  further  damage  until  concrete  can  be 
{)laced.  Owing  to  labor  troubles  the  work  has  been  materially  de- 
ayed.  Contract  is  34  per  cent  completed.  Expenditures  during  the 
year,  $28,163.79.    Total  cost  to  date,  $28,473.35. 

Motor  launch  "  Chicago ^'^  operation^  etc. — (See  Chicago  Harbor 
report.)     Expenditures  during  the  year,  $2,433.38. 

Care  and  repair  of  property  a7id  plant, — (See  Chicago  Harbor  re- 
port.)    Expenditures  during  the  year,  $2,961.31. 

In  compliance  with  the  provisions  of  section  7  of  the  river  and 
harbor  act  of  July  18,  1918,  a  report  was  prepared  and  submitted  in 
August,  1919,  upon  water  terminal  and  transfer  facilities.  (See  H. 
Doc.  No.  652,  66th  Cong.,  2d  sess.)  Expenditures  during  the  year, 
$67.26. 

Protection  of  navigable  waters. — (See  Chicago  Harbor  report.) 
No  new  permits  were  issued,  but  work  under  all  permits  in  force  were 
inspected  and  general  supervision  exercised.  Expenditures  during 
the  year,  $1,687.70. 

Surveys. — Local  surveys  were  made  as  needed.  Expenditures  dur- 
ing the  year,  $1,308.64. 

CONTRACT  IN  FORCE. 

Name  of  contractor:  FltzSimons  &  Connell  Dre<lge  &  Dock  Co.,  Chicago,  111. 
Amount  and  character  of  work :  Reconstruct! nj;  in  concrete  about  1.242  linear 
feet  of  breakwater:  about  .^90,0(K). 

Price  per  unit :  $7,054.76  per  100  linear  feet. 

Date  of  contract :  Juno  24,  1919, 

Date  of  approval :  July  9,  1919. 

Date  fixed  for  commencement :  July  30,  1919. 

Date  of  actual  commenc(»ment :  October  1,  1919. 

Date  fixed 'for  completion:  September  30,  1920. 

Completed :  34  per  cent. 

AFPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491, 63d  Congj.,  3d  sess.,  p.  418)  _    $462, 400. 00 

Present  project : 

.June  3,  1896 $75,000.00 

Mar.  3.  1899 150,000.00 

June  6.  1900 185. 350.  00 

Mar.  3,  1901 255,000.00 

June  28,  1902 215, 000.  00 

Mar.  3,  1903 204,480.00 

Mar.  2.  1907 20,000.00 

June  25.  1910 30,000.00 

Mar.  4,  1915 18,  000.  00 

July  27,  1916 25.000.00 

Auff,  8,  1917 15,000.00 

Mar.  2,  1919 138, 170.  00 

June  5,  1920  (allotted  June  15,  1920) 130,000.00 

1, 461, 000. 00 

Total  of  appropriations 1, 923,  400. 00 

Receipts  from  sales,  etc.,  $5.80. 
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4.  CAI.UMET  RIVER,  ILL.  AND  IND.     (A4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  operations  during  the  fiscal  year  other  than  the 
miscellaneous  work  mentioned  below,  the  shoaung  in  channels  not 
being  found  sufficient  to  justify  redred^ing. 

Rock  excavation. — Specifications  were  prepared  and  proposals 
were  opened  April  16,  1920,  for  deepening  the  " rock  cut"  (1.760  feet 
of  channel  between  One  hundred  and  eleventh  and  One  himdred  and 
fourteenth  Streets)  to  23  feet  at  Chicago  city  datum  under  the  spe- 
cial allotment  of  $100,000  made  June  7,  1919^  Only  one  bid  was  re- 
ceived and  it  was  rejected  as  being  excessive.  Investigations  are  in 
progress  looking  to  a  less  expensive  method  of  doing  the  work.  Ex- 
penditures during  the  year,  $278.38. 

Motor  launch  Chicago^  operation^  etc, — (See  Chicago  Harbor  re- 
port.)    Expenditures  during  the  year,  $1,413.36. 

Care  and  refair  of  property  and  plant. — (See  Chicago  Harbor  re- 
port.)    Expenditures  during  the  year,  $2,852.54. 

In  compliance  with  the  provisions  of  section  7  of  the  river  and 
harbor  act  of  July  18,  1918,  a  report  was  prepared  and  submitted 
in  August,  1919,  upon  water  terminal  and  transfer  facilities.  (See 
H.  Doc.  No.  652,  66th  Cong.,  2d  sess.)  Expenditures  during  the 
year,  $100. 

Protection  of  navigable  wafers, — (See  Chicago  Harbor  report.) 
One  permit  was  issued,  work  under  all  permits  in  force  inspectedf, 
and  general  supervision  exercised.  Expenditures  during  the  year, 
$1,806. 

Surveys, — An  accurate  survey  and  maps  of  the  "  rock  cut "  were 
completed  and  computations  made.  Local  surveys  were  made  as 
needed.    Expenditures  during  the  year,  $3,900.40. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess,  p. 

418)    $485, 000.00 

Present  project: 

Apr.  28,  1904  (allotted  May  31,  1904) $41,718.98 

Mar.  3,  1905 100,000.00 

June  30,  1906 156,000.00 

Mar.  2,  1907 191,500.00 

Mar.  4,  1907 20,000.00 

May  27,  1908 140,  000.  00 

Mar.  .3,  1909 30,  000. 00 

June  25,  1910 98, 000.  00 

Feb.  27,  1911 10,000.00 

Mar.  4,  1913 20,000.00 

Oct.  2,   1914 10,000,00 

Mar.  4,  1915 22, 000. 00 

Mar.  4,  1915  (allotted  June  7,  1919) 100,000.00 

.July  27,  1916 20,000.00 

Aug.  8,  1917 20,000.00 

979, 218. 98 

Total  of  appropriations 1,464,218.98 

Ue<-eipts  from  sales,  etc.,  $102.09. 
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5.  INDIANA  HARBOR,  IND.     (A5.) 
*  OPERATIONS  DURING  THE  FISCAL  YEAR. 

Constructing  east  hreakwater^  concrete  caissons  {new  zoork), — A 
contract  was  entered  into  with  the  Great  Lakes  Dredge  &  Dock  Co., 
of  Chicago,  111.,  dated  August  21,  1919,  for  construction  in  concrete 
caisson  of  810  linear  feet  of  the  east  breakwater,  including  also  the 
construction  ancl  placing  of  a  timber  lighthouse  crib,  the  caissons 
to  be  furnished  by  the  Milwaukee  district  and  the  timber  to  be 
furnished  by  the  United  States  from  the  Pacific  coast.  At  the  close 
of  the  fiscal  year  the  lighthouse  crib  had  been  completed  except 
for  a  small  amount  of  steel  sheathing,  the  foundation  for  the  crib 
had  been  placed  and  leveled,  and  the  foundation  for  the  caissons  had 
been  placed  but  not  leveled.  There  had  been  used  for  the  light- 
house crib  196,719  feet  b.  m.  of  timber,  32,633  pounds  of  iron  and 
steel,  and  2,691  tons  of  foundation  stone,  and  there  had  been  dredged 
for  foundation  trench  785  cubic  yards  of  material.  For  the  break- 
water proper  there  had  been  dredged  5,996  cubic  yards  of  material 
and  placed  12,849  tons  of  foundation  stone  not  leveled.  Eight  cais- 
sons had  been  delivered  from  Milwaukee  district  and  five  more  were 
ready  for  delivery  and  one  was  under  construction.  Contract  is  50 
per  cent  completed  as  to  value,  but  no  payments  have  been  made  to 
the  contractor.  Expenditures  during  the  year,  $52,716.48,  of  which 
$41,735.31  was  for  building  caissons  and  $8,585.03  was  for  timber, 
freight,  etc.  About  $33,000  of  the  expenditures  is  to  be  refunded  by 
the  lighthouse  department. 

C onstmcting  north  breakwater^  rubble  mound  {nev)  tcork). — A 
contract  was  entered  into  with  the  Great  Lakes  Dredge  &  Dock  Co., 
of  Chicago,  111.,  dafed  September  25,  1919,  for  completion  in  rubble- 
mound  construction  of  the  entire  north  breakwater,  which  had  been 
partially  constructed  under  a  previous  contract.  There  had  been 
placed  at  the  close  of  the  fiscal  year  5,462.9  tons  of  stone  of  all 
classes,  but  no  complete  section  had  been  obtained.  Contract  is  23.7 
per  cent  completed  as  to  value  and  12  per  cent  accepted  for  pay- 
ment. Expenditures  during  the  year  $854.95  on  this  contract  and 
$51,407.73  on  the  two  terminated  contracts.  Total  cost  to  date, 
$198,122.08. 

Dredging  Indiana  Harbor  Can(d, — A  contract  was  entered  into 
with  the  Great  Lakes  Dredge  &  Dock  Co.,  of  Chicago,  111.,  dated 
November  22,  1919,  for  dredging  the  canal  to  the  amount  of  about 
30,000  cubic  yards.  At  the  end  of  the  fiscal  year  there  had  been 
dredged  21,513  cubic  yards,  and  the  contract  was  69  per  cent  com- 
pleted.   Expenditures  during  the  year,  $3,987.68. 

In  all  three  of  the  above-described  contracts  work  has  been  ma- 
teriallv  delayed  by  strikes  and  inability  of  contractor  to  obtain  coal 
and  other  supplies.  In  June,  1920,  the  Federal  authorities  placed  an 
embargo  on  shipments  of  stone  by  rail  except  toward  coal  mines, 
and  the  small  amount  of  Indiana  stone  on  hand  will  probably  be 
exhausted  early  in  July. 

Motor  launch  Chicago,^  operation^  etc, — (See  Chicago  Harbor  re- 
port.)   Expenditures  during  the  year,  $2,575.22. 

Care  and  repair  of  propertg  and  plant, — (See  Chicago  Harbor  re- 
port.)   Expenditures  during  the  year.  $2,858.50. 
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In  compliance  with  the  provisions  of  section  7  of  the  river  and  har- 
bor act  of  July  18,  1918,  a  report  was  prepared  and  submitted  in 
August,  1919,  upon  water  terminal  and  transfer  facilities.  (See  H. 
Doc.  No.  652,  66th  Cong.,  2d  ses^.)  Expenditures  during  the  year, 
$402.50. 

Protection  of  namgahle  waters, — (See  Chicago  Harbor  report.) 
One  permit  was  issued,  work  under  all  permits  in  force  inspected, 
and  general  supervision  exercised*  Expenditures  during  the  year, 
$1,795.28. 

Surveys, — Local  surveys  were  made  as  needed.  Expenditures  dur- 
ing the  year,  $1,828.86. 

A  revised  estimate  of  the  cost  of  completing  the  project,  rendered 
necessarj'  by  the  greatly  increased  cost  of  labor  and  nuiterials,  was 
approved  on  June  25,  1919.  Under  this  revision  the  approved  esti- 
mated cost  of  the  project  when  completed  is  $1,636,000,  an  increase 
over  previous  estimate  of  $393,800. 

CONTRACTS  IN  FORCE. 

Name  of  contractor:  The  Great  Lakes  Dredjro  &  Dock  Co.,  Chicago,  lU. 

Amount  and  character  of  work:  Constructing  810  feet  of  concrete  caisson 
breakwater  and  lighthouse  crib ;  about  $105,857.42. 

Prices  per  unit :  Excavation,  $0.50  cubic  yard ;  subfoundation,  leveling  stone, 
main  foundation,  and  riprap  stone,  $2.50  per  ton ;  sinking  caissons,  $400  each ; 
sand  filling  in  caissons,  $1  per  cubic  yard;  concrete  filling  in  caissons,  $12  per 
cubic  yard ;  concrete  superstructure  on  caissons,  $12  per  cubic  yard ;  mooring 
posts  in  place,  $25  each ;  stone  filling  in  crib,  $2.50  per  ton ;  timber  framed  in 
crib,  $35  per  M  feet  b.  m. ;  drift  bolts  and  spikes  in  place,  7  cents  per  pound ; 
screw  bolts,  tie  rods,  and  sheet-steel  sheathing,  10  cents  per  pound ;  sheet-steel 
sheathing,  braces,  etc.,  above  top  of  crib,  $2,000 ;  concrete  superstructure  on  crib, 
$13  per  cubic  yard ;  and  sewers,  drains,  and  conduits,  $1,000. 

Date  of  contract :  August  21,  1919.  • 

Date  of  approval :  September  8,  1919. 

Date  fixed  for  commencement :  September  26,  1919. 

Date  of  actual  commencement :  October  9,  1919. 

Date  fixeii  for  completion :  September  30,  1920. 

Completed :  50  per  cent. 

Name  of  contractor :  The  Groat  Lakes  Dredge  &  Dock  Co.,  Chicago,  111. 

Amount  and  character  of  work :  Constructing  2,715  feet  rubble-mound  break- 
water; about  $455,020. 

Prices  per  unit :  Class  "A"  stone  in  place,  $1.60 ;  classes  "  B  "  and  "  C  "  stone 
in  place,  $1.50 ;  and  class  "  D  "  stone  in  place,  $3.25  per  ton  of  2,000  pounds, 
respectively. 

Date  of  contract :  September  25,  1919. 

Date  of  approval :  October  15,  1919. 

Date  fixed  for  commencement:  November  25,  1919  (waived). 

Date  of  actual  commencement :  June  11,  1920. 

Date  fixed  for  completion :  June  25.  1921. 

Completed :  23.7  per  cent. 

Name  of  contractor :  The  Great  Lakes  Dredge  &  Dock  Co.,  Chicago,  111. 
•  Amount  and  character  of  work :  Dredging  in  Indiana  Harbor  Canal ;  about 
$11,520  (30,000  cubic  yards). 
Price  per  unit :  38.4  cents  per  cubic  yard,  scow  measurement. 
Date  of  contract :  November  22,  1919. 
Date  of  approval :  December  11,  1919. 
Date  fixed  for  commencement :  April  15,  1920. 
Date  of  actual  commencement :  December  1,  1919. 
Date  fixed  for  completion :  July  14,  1920  (three  working  months). 
Completed :  69  per  cent. 
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APPROPRIATIONS. 

June  25,  1910 $62,  000 

July  25,  19142 • 25,000 

Mar.  4,  1913 225,  000 

Mar.  4,  1915 150,000 

July  27,  1916 400,  000 

Aug.  8,  1917 415,200 

Total  appropriations 1, 277, 200 

Receipts  from  sales,  etc.,  $10.98. 


6.  MICHIGAN  CITY  HARBOR,  IND.     (A6.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Repair  of  piers  and  breakwater, — During  October  minor  repairs 
were  made  to  superstructure  of  the  piers  and  breakwater  by  day 
labor  and  use  of  Government  plant,  about  5,000  feet  b.  m.  of  timber 
and  264  pounds  of  spikes  and  strap  iron  being  used  in  this  work. 

Under  an  informal  agreement  with  the  Great  Lakes  Dredge  & 
Dock  Co.,  727  tons  of  riprap  and  filling  stone  were  placed  in  the 
breakwater  and  west  pier.    Expenditures  during  the  year,  $4,719.26. 

Dredging, — ^To  restore  the  project  depth  (15  feet  below  low- water 
datum)  and  aid  the  "  Water  JBelt  Line,  by  far  the  most  important 
water  carriers  at  this  port,  proposals  for  dredging  (under  10  days' 
notice)  were  invited  and  opened  in  May.  Only  one  bid  was  received, 
the  price  being  placed  at  58  cents  per  cubic  yard.  This  being  con- 
sidered as  excessive,  the  temporary  loan  of  a  dredging  outfit  from 
the  Milwaukee,  Wis.,  district  was  secured  to  do  the  small  amoimt  of 
work  desired.  In  consequence,  the  U.  S.  dipper  dredge  Kewaunee^ 
with  accompanying  plant,  commenced  work  on  May  17  and  finished 
on  June  24,  removing  41,580  cubic  yards  of  material,  of  which  35,040 
cubic  yards  was  taken  from  above  and  6,540  cubic  yards  from  below 
Franklin  Street  bridge.  There  is  now  a  channel  some  15  feet  deep, 
and  varying  in  width  from  40  to  80  feet,  from  Franklin  Street  bridge 
to  a  point  some  6,600  feet  above,  and  a  channel  not  less  than  150  feet 
in  width  and  not  less  than  18  feet  in  depth  from  Franklin  Street 
bridge  out.    Expenditures  during  the  year,  $680.05. 

Motor  launch  ^^CKicago^'^  operation^  etc, — (See  Chicago  Harbor 
report.)    Expenditures  during  the  year,  $1,359.41. 

Care  and  repair  of  property  and  plant, —  (See  Chicago  Harbor  re- 
port.)   Expenditures  during  the  year,  $2,241.66. 

In  compliance  with  the  provisions  of  section  7  of  the  river  and  har- 
bor act  of  July  18,  1918,  a  report  was  prei>ared  and  submitted  in 
August,  1919,  upon  water  terminals  and  transfer  facilities  (see  H. 
Doc.  No.  652,  66th  Cong.,  2d  sess.).  Expenditures  during  the  year, 
$38.18. 

Protection  of  n/ivigahle  loaters. — (See  Chicago  Harbor  report.) 
No  new  permits  were  issued,  but  work  under  all  permits  in  force  were 
inspected  and  general  supervision  exercised.  Expenditures  during 
the  year,  $549.94. 

Surveys. — ^Examination  soundings  were  made  of  this  harbor  in 
April  to  obtain  data  upon  which  the  above-described  dredging  opera- 
tions were  based.  Local  surveys  were  made  as  needed.  Expenditures 
during  the  year,  $336.47. 
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APPROPRIATIONS. 

Previous  projects    (see  H.   Doc.   No.   1491.  63d  Cong.,  3(1   se.ss., 
p.  485)    - $287,338.92 

Existinpj  project : 

July  n,  1870 $25,000.00, 

Mar.  3.  1871 '_ 15,000.00 

June  10.  1872 -50,000.00 

Mar.  3.  1873 50,000.00 

Tune  23.  1874 50,000.00 

Mar.  3,  1875 50.000.00 

Aug.  14,  1876 35.000.00 

June  18,  1878 : 75,000.00 

1878  (allotment) 2,500.00 

Mar.  3.  1879 40.000.00 

June  14,  1880 55,000.00 

Mar.  3,  1881 45,000.00 

Aug.  2,  1882 80.000.00 

July  5,  1884 50,000.00 

Aug.  5,  1886 56,250.00 

Aug.  11.  1888 95,000.00 

Sept  19, 1890 57,  500. 00 

July  13,  1892 45,000.00 

Aug.  18,  1894 30,000.00 

June  3,  1896 I 80,000.00 

Mar.  3,  1899— 7,500.00 

June  6,  1900 195,000.00 

June  13,  1902 63,000.00 

Mar.  3,  1905 45,000.00 

Mar.  2,  1907 60,000.00 

Mar.  3.  1909 49.500.00 

Apr.  17,  1909   (allotment) 20,000.00 

May  12,  1910  (allotment) 12,200.00 

June  25,  1910 . 65,  500. 00 

Feb.  27,  1911 23,000.00 

July  25,  1912 10,000.00 

Oct.  2,  1914 50,000.00 

July  27,  1916 20,000.00 

Mar.  2.  1919  (allotted  Mar.  18.  1919) 30,000.00 

June  5,  1920  (allotted  June  15,  1920) 10,000.00 

1, 646, 950. 00 

1, 934, 338. 92 
Carried  to  surplus  fund  of  Treasury  from  appropriation  of  Aug. 
30,  1852  5.15 

Net  total Jl 1, 934, 333. 7T 

Receipts  from  sales,  etc.,  $5,822. 05. 


7.  ILLINOIS  RIVER,  ILL.     (A7.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 
(A)    BELOW  COPPERAS  CREEK    (136.7   MILES). 

The  work  in  progress  at  the  beginning  of  the  year  was:  Dredging, 
snagging,  making  local  surveys,  inspections,  and  care  of  and  repair 
of  property  and  plant;  47,907  cubic  yards  ot  material  being  removed 
from  the  channel  at  the  following  localities: 
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Miles. 

Name. 

Main- 
tenance. 

26 

Foot  Hurricane  Island 

Cubic  yard^. 
11,35a 

47 

Buckhoni  Bar 

20,492 
16,065 

116 

DeviLsElbow 

Total 

47,  £07 

Experimental  dredging  was  undertaken  between  the  6th  and  14th 
of  November  (at  9  and  19  miles  from  mouth  of  river)  with  the 
Mississippi  Eiver  hydraulic  dredge  Apo  and  plant,  loaned  by  the 
Kock  Island  district.  The  actual  pumping  time  of  the  dredge  was 
about  60  hours,  and  4,775  cubic  yards  of  material  was  removed. 
Work  had  to  be  suspended  on  account^ of  shortage  of  coal,  but  the 
results  of  the  work  done  show  that  a  hydraulic  dredge  without  a 
cutter  will  serve  no  useful  purpose  on  this  river. 

The  towboat  Comanche  removed  10  snags  from  the  channel  during 
the  year.  The  old  protection  at  piers  of  the  abandoned  Chicago,. 
Peoria  &  St.  Louis  Railroad  bridge,  Havana,  111.  (mile  120.3),  which 
had  become  a  menace  to  navigation,  was  removed. 

Local  surveys  were  made  of  the  river  at  miles  9,  19,  and  20. 

The  following  round  trips  were  made  by  the  towboat  Comanche 
for  snagging,  inspections,  fuel,  and  distribution  of  supplies : 

Seven,  Peoria  to  Lancaster  Landing. 
One,  Peoria  to  Devils  Elbow. 
Three,  Peoria  to  La  Grange  Lock. 
One,  Peoria  to  Griggsville  Landing. 
One,  Peoria  to  Buckliom  Bar. 
Tliree.  Peoria  to  Kampsville  Lock. 
One,  Peoria  to  Hurricane  Island. 
Two,  Peoria  to  mouth  of  river.  , 
Two,  Peoria  to  St.  Louis,  Mo. 

Repairs  to  Government  plant  and  property  were  made,  at  a  cost 
of  $8,814.42. 

The  steam  launch  Dearborn  (condemned)  has  been  partially  dis- 
mantled for  sale  as  scrap.    , 

Approximately  5,350  cubic  yards  of  material  was  removed  from 
the  slip  used  as  k  boat  harbor  at  the  Peoria  boat  yard  and  about  300 
cubic  yards  of  filling  was  deposited  about  the  marine  ways.  The 
marine  ways  were  in  use  290  days  by  the  United  States  and  leased 
to  outside  parties  16  days  during  the  year. 

It  is  estimated  that  approximately  640,000  cubic  yards  (new  work) 
and  650,000  cubic  yards  (accumulated  maintenance)  must  be  done  to 
complete  a  channel  7  feet  deep  and  200  feet  wide  at  the  project  plane 
of  reference  (measured  from  the  low-water  surface  of  1901),  and  in 
addition  150,000  cubic  yards  annual  maintenance  must  be  cared  for. 
.  It  is  proposed  that  the  bars  most  difficult  of  navigation  shall  be 
dredged  first,  and  thereafter  the  work  of  producing  the  project  chan- 
nel progressively  from  the  mouth  of  the  river  upstream  shall  be  con- 
tinued m  so  far  as  permitted  by  the  stage  of  the  river.  The  river 
near  the  mouth  is  frequently  too  high  for  dredging  operations,  due 
to  backwater  from  the  Mississippi. 
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Expenditures  during  the  year,  $37,392.48 ;  $4,006.39  for  new  work 
and  $33,386.09  for  maintenance,  divided  as  follows : 


Items. 


New 
work. 


Superintendence  and  oiflce  expenses I    12,243. 51 

Care  and  repair  of  property  and  plant 1, 762. 88 

Dredginx 

Snagging 

Surveys 

Removing  wrecks,  etc 

Havana  brlds^e 

Total 4,006.39 


Mainte- 
nance. 


S8.96R.82 

7,  Oil.  54 

14,363.38 

1,354.51 

1,410.14 

173.70 

64.00 


33,386.09 


Total. 


$11,212.33 
8,814.42 
14.363.38 
1,3.'>4.51 
l,4iai4 
173.70 
64.00 


1 


37,392,48 


(B)  COPPERAS  CREEK  TO  LA  SALLE  (87.4  MILES). 

No  dredging  was  done  in  this  part  of  the  river  during  the  year  by 
the  Federal  (jovemment,  but  the  Government  dredging  plant  was 
loaned  to  the  State  of  Illinois  and  the  following  dredging  done : 


Mile. 


207 
197 
78 


Location. 


Hennepin 

Henry  Lock 

Copperas  Creek  Lock.. 


Total. 


Cubic  yard*. 

2,000 

3,000 

555 


Total  (all  maintenance) . 


I- 


5,555 


The  Government  dredging  plant  was  also  hired  by  the  Central  Illi- 
nois Light  Co.,  at  Peoria,  111.,  for  one  day,  and  400  cubic  yards  of 
mud  (jSi  maintenance)  and  22  ol(f  piling  were  removed  near  their 
plant,  mile  162. 

The  dredge  outfit  removed  38  snags  from  the  river  at  mile  148 ;  and 
the  towboat  Comanche  removed  2  snags  from  the  channel  during  the 
year. 

Local  surveys  were  made  as  follows :  Soundings  taken  at  mouth  of 
Lake  Depue  and  upper  free  bridge,  Peoria,  and  of  miles  146-148, 
inclusive. 

The  following  round  trips  were  made  by  the  towboat  Comanche  for 
snagging,  inspection,  and  distribution  of  supplies : 

Two,  Peoria  to  La  SaUe. 
One,  Peoria  to  Chillicothe. 
One,  Peoria  to  Lake  Depue. 

A  report  upon  the  preliminary  examination  of  the  10-mile  reach 
of  the  Illinois  River,  111.,  from  Ottawa  to  Utica,  provided  for  by  the 
river  aAd  harbor  act  approved  March  2, 1919,  was  submitted  on  Octo- 
ber 25, 1919. 

The  plans  of  the  State  of  Illinois  to  construct,  operate,  and  main- 
tain an  8-foot  channel  for  the  purpose  of  navigation  in  the  Illinois 
River  from  Lockport  to  La  Salle,  to  be  known  as  "  The  Illinois  Water- 
way," were  approved  by  the  Secretary  of  War  under  date  of  March  4, 
1920.  In  view  of  the  foregoing  it  is  logical  to  believe  that  the  United 
States  will  ultimately  deepen  the  Illinois  River  from  the  lower  end  of 
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the  State  project  (Utica)  to  the  mouth  of  the  river  to  a  depth  of  8 
feet,  and  attention  is  invited  to  the  recommendations  of  Board  of  En- 
gineers for  Rivers  and  Harbors  printed  in  House  Document  No.  762, 
Sixty-third  Congress,  second  session,  that  the  State  shall  transfer  to 
the  United  States  the  locks  and  dams  at  Henry  and  Copperas  Creek 
on  the  Illinois  River. 

Expenditures  during  the  year:  Snagging,  $334.24;  local  surveys, 
$82.49;  total,  $416.73. 

ILLINOIS  BIVEB  IN  GBNBBAL. 

In  connection  with  the  care  of  the  aids  to  navigation  (thirteenth 
lighthouse  district),  the  following  trips  were  made  by  the  towboat 
Comanche: 

Three,  Peoria  to  mouth  of  river  and  return. 
Two,  Peoria  to  La  Salle  and  return. 
One,  Peoria  to  Coon  Hollow  and  return. 

-  Twelve  new  lights  were  established  below  Peoria  by  authority 
of  the  Commissioner  of  Lighthouses  and  aids  to  navigation  were  re- 
paired and  maintained. 

Changes  in  boats. — ^The  changes* in  boats  operating  on  the  river 
during  the  year  were  as  follows :  The  United  States  Food  Products 
Co.  chartered  the  steamer  Jaa.  Moren  and  three  barges  and  have 
made  two  trips  with  cargoes  of  7,000  tons  of  molasses  fom  New 
Orleans  to  Peoria.  This  company  states  that  they  have  chartered 
one  more  fleet  and  expect  to  make  one  round  trip  a  month  with  each 
outfit.  They  have  also  entered  into  a  contract  with  a  grain  com- 
pany having  headquarters  at  Pekin,  111.,  who  have  a  line  of  eleva- 
tors at  various  points  along  this  river,  to  tow  grain  from  points  on 
this  river  to  New  Orleans,  on  the  down-stream  trip,  for  export,  the 

Principal  loading  point  to  be  Havana,  111.  The  Illinois  Boat  & 
►arge  Co.  entered  on  a  line  of  traffic  new  to  this  river  when  they 
towed  a  shipment  of  216  autoYnobiles  from  factory  in  St.  Louis  to 
Peoria,  on  nine  barges,  for  distribution.  They  expect  to  extend  this 
business  to  various  points  along  the  river. 

Protection  of  navigable  waters. — (See  Chicago  Harbor  report.) 
Three  permits  were  issued,  work  under  all  permits  in  force  in- 
spected, and  general  supervision  exercised.  Expenditures  during  the 
year,  $64. 


APPROPRIATIONS. 
BELOW  COPPERAS  CBEEK. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  8d  sess.,  p.  468)—    $589, 150 

Present  project : 

June  14,  1880 $110,000 

Mar.  3,  1881 250, 000 

Aug.  2,  1882 175,000 

July  5,  1884 100,000 

Aug.  5.  1886 112,  500 

Aug.  11,  1888 200, 000 

Sept.  29,  1890 200,000 

July  13,  1892 100, 000 

Aug.  18,  1894 35, 000 

June  8,  1896 ^ —  40,000 

9030— ENG 1920— PT  2 48 
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Present  project — Continued. 

Mar.  3,  1899 $100,000 

June  13,  1902 75,000 

Mar.  2,  1907 50, 000 

June  25,  1910 30, 000 

July  25,  1912 20,000  " 

Mar.  4,  1913 100, 000 

Mar.  4,  1915 = 50.000 

July  27,  1916 55,000 

Aug.  8,  1917 30,000 

Mar.  2,  1919  (allotted  Mar.  18,  1919) 10,000 

June  5,  1920  (allotted  June  15,  1920) 25, 000 

n,  867, 500 

Total  of  appropriations 2,456,650 

Receipts  from  sales,  etc.,  $13,868.63. 

COPPERAS  CREEK  TO  LA  SALLE. 

Mar.  2,  1907 $50,000 


8.  OPERATING  AND  CARE  OF  LA  GRANGE  AND  KAMPSVILLE  LOCKS. 
ILLINOIS  RIVER  AND  APPROACHES  THERETO. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

These  locks  and  dams  have  been  maintained  and  operated  under 
the  indefinite  appropriation  provided  by  section  4  of  the  river  and 
harbor  act  of  July  5, 1884,  as  amended  by  section  6  of  the  river  and 
harbor  act  of  March  3,  1909. 

Plans  of  the  La  Grange  work  can  be  seen  in  Annual  Reports  for 
1885  and  1889 ;  and  those  for  Kampsville  in  Annual  Report  for  1891. 

The  Lock  at  La  Grange  was  closed  to  navigation  by  ice  January  5 
to  March  12, 1920,  inclusive.  Throughout  the  year  25  per  cent  of  the 
boats  passed  over  the  dam.  During  the  year  2,800  cubic  yards  of 
mud  was  removed  from  the  lock  chamber  and  7,028  cubic  yards  from 
the  approaches  thereto,  a  total  of  9,828  cubic  yards,  and  150  cubic 
yards  of  mud  was  placed  in  filling  grounds,  and  40  fender  piling 
of  revetments  were  renewed.  The  bevel  gears  of  the  maneuvering 
gearing  of  the  headway  valves  were  renewed.  A  well  55  feet  deep 
was  driven  for  additional  water  supply.  The  interior  of  ice  house 
and  the  ice  runs  were  repaired,  and  124  tons  of  ice  harvested. 
The  grounds  were  kept  mowed,  the  lock  operated,  and  property 
cared  for.    Expenditures  during  the  year  were  $8,597.25. 

The  lock  at  Kampsville  was  closed  to  navigation  by  ice  January 
5  to  March  12,  1920,  inclusive.  Throughout  the  year  30  per  cent  of 
the  boats  passed  over  the  dam.  During  the  year  1,040  cubic  yards 
of  mud  was  removed  from  the  lock  chamber  and  18,112  cubic  yards 
from  the  approaches  thereto,  a  total  of  19,152  cubic  yards,  and  135 
cubic  yards  of  mud  was  placed  in  filling  grounds,  45  fender  pil- 
ing of  revetments  were  renewed,  120  square  feet  of  head-bay  floor 
was  renewed,  and  the  valves  cleaned  and  repaired.  The  office  was 
repaired,  porch  roofs  of  lockmen's  houses  painted,  walks  repaired, 
and  joints  in  masonry  of  land- wall  coping  of  lock  pointed  up.  The 
grounds  were  kept  mowed,  75  tons  of  ice  harvested,  the  lock  oper- 
ated, and  property  cared  for.  Expenditures  during  the  year  were 
$8,873.66. 
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Summarized  statement  of  expenses  from  appropriation  for  operation  and  oare 
of  canal  and  other  works  of  navigation  {indefltvite)  applied  to  La  Orange 
and  KampsvUle  Locks,  Illinois  River,  for  fiscal  year  1920, 

La  Grange  Lock: 

services, $7, 405. 68 

Materials 194. 17 

Subsistence 244. 26 

Supplies 215. 31 

Coal 521. 13 

Mileage  and  travel  expenses 16. 70 

$8, 597. 25 

Kami)8Tille  Lock : 

Services 7, 747. 13 

Materials 

Subsistence 589. 46 

Supplies 125.56 

Coal 411. 51 

Mileage  and  travel  expenses 

8,873.66 

Total 17,470. 91 


Statement  shotcing  cost  of  operating  and  maintaining  La  Orange  Lock  and  Dam, 
Illinois  River,  since  its  opening  on  Oct,  21,  1889, 

Fiscal  year —  |  Fiscal  year — 

1890 $7, 176. 96  >    1907 $6, 588. 27 

1891 9, 275. 03  i    1908 5, 936.  48 

1892 8,  004. 06     1909 6, 892. 17 

1893— 4,  709. 11  i     1910 7, 473.  66 

1894 10, 234. 64     1911 6, 250. 35 

1895 5, 786.  73      1912 6, 188. 09 

1896 5, 124.  83  ,     1913 20, 191.  66 

1897 9,802.33  I     1914 14,681.96 

1898 6.  344. 37  I     1915 14, 059. 01 

1899 6,  331. 15  I     1916 11. 355.  51 

1900 5,  692.  07      1917 <5,  705. 88 

1901 4, 316.  74      1918 7, 169. 36 

1902 6,  294.  84      1919 5,  512. 82 

1903 5, 902.  65      1020 8,  597.  25 

1904 5,  349. 90  

1905 5, 463.  68  i      Total 239,  781. 72 

1906 6,  370. 16  . 

Statement  shoufkig  cost  of  operating  and  maintaining  KampsviOe  Lock  and 
Dam,  IlUnois  River,  since  its  opening  on  Sept.  SO,  189S. 

Fiscal  year —  i  Fiscal  year — 

1894 - $4, 266.  09  1909 $6, 652.  42 

1805 8,  201.  96  '  1010 7,  366.  55 

1896 9, 257.  20  1911 5, 510. 92 

1897 10,205.41  1912 5,208.63 

1898 7,  223. 31  1913 7,  654.  44 

1899 7,  048.  85  1914 13,  394.  81 

1900 1 6,  533.  08  1915 15, 681.  84 

1901 5,  338.  23  1916 17,  508.  86 

1902 5,  785. 21  1917 6,  413. 87 

1903 5.  508. 81  1918 7,  493.  68 

1904 5, 127.  04  1919 5,  719.  08 

1905 5,773.63  1920 8,873.60 

1906 6.963.61  

1907 6, 471.  86  Total 208,  651. 13 

1908 7,  378.  OS 
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9.  OPERATING  SNAG  BOATS  AND  DREDGE  BOATS  ON  UPPER 
MISSISSIPPI  RIVER  AND  TRIBUTARIES. 

The  only  work  done  under  this  appropriation  by  this  district 
during  the  fiscal  year  was  the  conversion  of  dump  scow  No.  12  into 
derrick  barge  No.  1  for  snagging  purposes  on  the  Illinois  River. 

This  worS  was  accomplished  at  Peoria,  111.  (by  use  of  hired  labor 
and  Government  plant),  with  funds  ($2,000)  allotted  November  8, 
1919,  the  entire  amount  being  expended  for  the  purpose. 

Actual  snagging  work  is  expected  to  commence  early  in  the  com- 
ing year  after  an  allotment  is  made  therefor. 


10.  ILLINOIS  AND  MICHIGAN  CANAL,  WAR  EMERGENCY  WORK. 

No  field  work  was  done  by  the  Government  during  the  year,  work 
having  been  suspended  on  June  30, 1919. 

For  operations  during, the  previous  fiscal  year  see  pa^e  8267  of 
Annual  Keport  for  1919.  Office  work  was  continued  until  October 
14, 1919,  when  the  unexpended  balance  was  covered  into  the  Treasury 
of  the  United  States  and  the  account  closed. 

Expenditures  during  the  year,  $7,633.72,  all  for  outstanding  lia- 
bilities. 


APPROPRIATIONS. 

Apr.  17,  1917  (allotted  May  13,  1918) $150,000.00 

July  1,  1918  (allotted) 125.000.00 

275, 000. 00 
Aug.  14  and  Oct.  14,  1919,  returned  to  the  Treasury 145, 573. 28 

Total 129, 426.  77 
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IMPROVEMENT  OF  RIVERS  AND  HARBORS  IN  THE  DETROIT,  MICH., 

DISTRICT. 


REPORT  OF  LIEUT,  COL.  E.  M.  MARKHAM,  CORPS  OF  ENGINEERS. 


IMPKOVEMENTS. 

[Tbe  letters  and  figures  in  parentheses  Indicate  the  group  and  the  numerical  order  in  the 
group  to  which  the  respective  improyements  belong  for  purposes  of  appropriation.] 


Page. 

1.  St.  Marys  River,  Mich.  (Al).  28»9 

2.  St.  Clair  River,  Mich.  (A2)-.  2842 
8.  Channels  in  Lake  St.  Clair, 

Mich.    (A3) 2843 

4.  Detroit  River,  Mich.  (A4) 2844 

5.  Operating    and    care    of    St. 

Marys  Falls  Canal,  Mich 2849 

6.  Mackinac  Harbor.  Mich.  ( Bl )  -  2853 

7.  Cheboygan      Harbor,      Mich. 

(B2) ». 2854 

8.  Rogers    City    Harbor,    Mich. 

(B3) 2854 


9. 
10. 
11. 


12. 
13. 
14. 
15. 


Alpena  Harbor,  Mich.  (B4)_ 
Saginaw  River,  Mich.  (B5)_ 
Harbor  of  Refuge  at  Harbor 

Beach,  Lake  Huron,  Mich. 

(B6) 

Black  River,  Mich.  (B7) 

Clinton  River,  Mich.  (B8)-> 

Rouge  River,  Mich.  (B9) 

Monroe  Harbor,  Mich.  ( BIO )  _ 


Page. 
2854 
2855 


2856 
2867 
2858 
2858 
2860 


FOR  DESCRIPTION  OF  IMPROVEMENTS  I.N  THIS  DISTRICT,  SEE  PAGES    1587  TO   1C36. 


SHIP  CHANNEL  CONNECTING  WATERS  OF  THE  GREAT  LAKES 
BETWEEN  CHICAGO,  DULUTH,  AND  BUFFALO,  INCLUDING  ST. 
MARYS  RIVER.  ST.  CLAIR  RIVER,  CHANNELS  IN  LAKE  ST.  CLAIR, 
AND  DETROIT  RIVER,  MICH.    (GROUP  A.) 

1.  ST.  MARYS  RIVER,  MICH.    (Al.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 


ABOVE  THE  FALLS. 


No  field  work  in  progress. 


AT   THE  FALLS. 


Lock  machinery  and  valves, — ^Under  contract  dated  August  16, 
1917,  and  supplemental  agreement  dated  August  31,  1918,  the  work 
of  construction  and  installation  of  the  operating  machinery  for  the 
fourth  lock  continued.  The  items  essential  to  tne  operation  of  the 
loch  were  sufficiently  completed  to  permit  their  use  and  the  lock  was 
opened  to  commerce  on  September  18,  1919,  since  which  time  the  in- 
stallation of  the  remaining  items  and  the  corrections  and  adjust- 
ments of  others  have  been  in  progress.  At  the  close  of  the  year  a 
few  minor  items  remain  unfinished  to  complete  the  contract.    The 

2839 
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amount  accomplished  during  the  year  and  total  under  contract  are 
as  follows : 


Description. 


Culvert  valve  frames: 

Fabricated   and   deliv- 
ered. 
Erected 


Fiscal  year. 


Unit. 


Rate. 


Quan- 
tity. 


Pound.. 
...do 


Culvert  valves: 

Fabricated  and   deliv-  j . . .  do . . 

ered. 
Erected I... do.. 

Culvert  valve  en^es: 

Fabricated   and   deliv-  ' . . .  do . . 

ered.  i 

Erected j . . .  do . . 

Gratines,  tanks,  etc.: 

Fabricated   and   deliv-  '...do.. 

ered. 
Erected i . . .  do . . 

Accumulators: 

Fabricated   and   deliv-   ...do.. 

ered. 
Erected do.. 


Cast-iron  counterweights: 

Fabricated  and   deliv-  ...do. 

ered. 
Erected do. 


Lump.. 


Pressure  pump  units: 

Fabricated   and   deliv- 
ered. 

Erected ...do... 

Pipe  and  fittings:  I 

Fabricated   and   deliv-     Pound. 

ered. 
Erected do... 


Valves  in  piping  system: 

Fabricated   and   deliv-  ...do. 

ered. 
Erected do. 


!EIand  pumps,  gauges,  etc.: 
Fabricated   and   deliv- 


Lump.. 


.do. 


Lump.. 
...do... 


.do. 
.do. 


ered. 
Erected.. 
Gate  engine.s: 

Fabricated  and  deliver-     Pound.... 

ered.                             I 
Erected : . .  .do «. . 


Electric  capstans: 

Fabricated   and   deliv- 
ered. 

Erected 

Wiring  shaft  pumps: 

Fabricated   and  deliv- 
ered. 

E  rected 

Forebay  filling  valves: 

Fabricated   and   deliv-     Pound. 

ered. 
Erected do... 


Electrical  equipment: 

Fabricated  and  deliv-  ,  Lump.. 

ered.                             i 
Erected do... 


Total. 


Amount. 


,  75  per  cent  of  20.5  j . 
cents.  I 

15  per  cent  of  20.5   . 
cents. 

75  per  cent  of  22.5   . 
I     cents. 
15  per  cent  of  22.5  I . 
cents.  I 

75  per  cent  of  25i  ' 
I     cents. 

15  per  cent  of  25i 
I     cents. 

75  per  cent  of  12.1 

cents. 
15  per  cent  of  12.1 

cents. 

75  per  cent  of  16 

cents. 
15  per  cent  of  16 

cents.  j 

75  per  cent  of  8.7 

cents. 
15  per  cent  of  8.7 

cents. 

75  per  cent  of  13,565.  [ 
15  per  cent  of  $3,565. 

75  per  cent  of  24.0 

cents. 
15  per  cent  of  24.9 

cents. 

75  per  cent  of  49 

cents. 
15  per  cent  of  49 

cents. 

75  percent  of $1,661. 
15  per  cent  of  $1,661.' 


9  I 
1,246 


$1.70 
47.19 




924 

16.77 

33,094 

43L88 

929 
1,767 


180  I 
187.3  ' 


75  per  cent  of  24.8      42,903 

cents. 
15  per  cent  of  24.8     109, 101 

cents. 

75  per  cent  of  $10,3361       1 100 
15  per  cent  of  $10,366        i  70 

75  per  cent  of  $1,733 

15  per  cent  of  $1,733.! 


75  per  cent  of  34.6  ' . 

cents. 
15  per  cent  of  34.6  . 

cents.  ; 

75  per  cent  of  $27,500  . 


173.49 
66.00 

135.24 
27.05 

996.60 

217.51 

7,979.95 

4,058.56 

7,774.50  ; 
1,088.43 « 


Contract. 


Quan- 
tity. 


144,931 
144,931 

190,052 
190,052 

95,414 
95,414 

171,913 
168,023 

65,384 
65,384 

33,094 
33,094 


Amount. 


$22,283.14 
4,456.63 

32,071.28 
6,414.26 

18,069.02 
3,613.80 

15,601.10 
3,049.62 

7,846.06 
1,560.22 

2,159.38 
431.88 


.|. 


15  per  oent  of  $27,500         1 57      2, 351. 25 


UOO 
42,854 
42,854 

11,431 
11,431 

»100 

190 

112,504 

112,504 

1100 

170 

1100 

191 

13,323 

13,323 

UOO 
i»7 


1100  I      2,673.75 
534.75 
8,002.98 
1,600.60 


'  25,366.12  I 


4,200  89 
840.18 

1,245.75 

224.24- 

20,925.74 

4,185.15 

7,774.50 
1,088.43 
1,299.75 

236.55 
3,457.32 

69L46 

f 

20,625.00 

4,00L25 


201,173.70 


1  Per  cent. 


Contract  91  per  cent  completed. 
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Campen^ating  works, — The  original  plan  for  compensating  works 
provided,  in  addition  to  the  sluice  gates,  a  dike  opposite  span  5  of  the 
international  railway  bridge,  the  construction  of  which  has  hereto- 
fore been  postponed  "for  reasons  given  in  AnnuarKeport  of  the  Chief 
of  Engineers,  1919,  page  1611.  As  conditions  now  warrant  its  con- 
struction, plans  and  specifications  submitted  by  the  Michigan  North- 
ern Power  Co.,  the  lessee,  have  be.en  approved,  and  at  the  close  of 
the  year  bids  were  under  consideration  for  its  construction. 

Operation  of  gates. — All  gates  remained  closed  during  the  year 
except  as  follows : 

Open. 

July  4  to  5,  1919 8 

Sept.  3  to  5,  1919 4 

Apr.  .30  to  May  6,  1920 4 

May  6  to  June  30,  1920 7 

Bids  for  an  emergency  dam  for  north  canal  were  opened  May  27, 
1920,  and  were  under  consideration  at  the  close  of  the  fiscal  year. 

Miscellaneous. — The  work  by  hired  labor  included  the  setting  in 
concrete  of  83  snubbing  buttons,  at  a  cost  of  $3,778.24  for  labor  and 
$4,041.81  for  materials;  the  erection  of  12  concrete  light  poles  and 
laying  45  linear  feet  of  conduit,  at  a  cost  of  $398.65  for  labor  and 
$527.35  for  materials;  the  placing  of  oak  fenders  on  1,500  feet  of 
canal  walls,  at  a  cost  of  $4,688.54  for  labor ;  extension  of  water  works, 
at  a  cost  of  $415.42 ;  the  construction  of  518  square  yards  concrete 
walks,  at  a  cost  of  $218.13  for  labor  and  $47.67  for  materials ;  grading 
piers  and  grounds^,  at  a  cost  of  $3,224.59  for  labor;  work  on  signal 
system  and  "  stop  "  signposts,  at  a  cost  of  $183.33  for  labor.  Neces- 
sary auxiliarj^  work  was  done  in  connection  with  contracts  and  the 
upkeep  of  buildings  and  plant. 

BELOW  THE  FALLS. 

Under  public-notice  agreement  dated  June  23, 1919,  a  derrick  boat, 
with  diver,  worked  96  hours  removing  340  cubic  yards  of  bowlders 
to  restore  channel  depth  through  Bayfield  and  adjacent  shoals.  The 
total  employment  of  plant  under  this  agreement  was  127^  hours,  at  a 
cost  of  $1,657.50.    Material  removed,  375  cubic  yards. 

To  locate  reported  obstructions  at  different  points  in  the  improved 
channels,  examinations  were  made  with  the  sweeping  raft,  at  a  total 
cost  of  $646.66. 

During  January  and  February,  1920,  the  lower  approach  to  the 
locks,  embracing  the  area  between  east  end  of  canal  piers  and  the 
entrance  light,  Little  Rapids  cut,  was  surveyed  through  the  ice; 
35,050  soundings  were  made,  at  a  total  cost  of  $1,596.84. 

On  June  15  the  work  of  sweeping  lower  river  channels  was  begun, 
and  at  the  close  of  the  year  9,800  linear  feet  of  channel,  extending 
downstream  from  the  upper  angle  at  Sailors  Encampment,  had  been 
covered  and  conditions  recorded.  The  total  cost  of  this  work  to  June 
30, 1920,  was  $982.30. 
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00NTRAC5TS  IN  FORCE. 
MACHINERY  AND  VALVES,  FOURTH  LOCK. 

Contractor :  S.  B.  Harding,  Chicago,  III. 

Date  of  contract :  August  16,  1917. 

Date  of  approval :  December  5,  1917. 

Date  fixed  for  commencement :  January  9,  1918. 

Date  fixed  for  completion:  April  15,  1919. 

Amount  of  contract  and  unit  prices : 


Items. 


Unit. 


Quan- 
tity. 


Unit 
price. 


Amoont. 


Culvert  valve  frames . 

Culvert  valves 

Valve  en^iines,  etc. . 


V^lve  pit  gratings,  tanks,  supports,  etc. . 

Accumulators 

Cast-iron  counterweights 

Pressure  pump  units 

Pipe,  flttmgs,  etc 

Valves  In  piping  system 

Hand  pumps,  gages,  railings,  etc 

Gate  engines 

'  Electric  capstans 

Wiring  shaft  pumps 

Forebay  and  sluice  valves 

Electrical  equipment 


Pound 

do 

do 

do 

do , 

do , 

Lump  sum..., 

Pound 

do 

Lump  sum.... 

Pound 

Lump  sum.... 

do 

Pound 

Lump  sum.... 


140,000 
183,000 
93,000 
109,000 
66,000 
34,000 

40,000 
13,000 


118,000 

2 
12,000 


S28,700 

41,175 

23,482 

20,449 

10,560 

2,058 

3,5«S 

9,960 

6,370 

1,861 

29,264 

10,366 

1,733 

4,152 

27,500 


Total. 


221,885 


1  Lump  sum. 

CJompleted  at  end  of  fiscal  year  1920 :  91  per  cent. 

Supplemental  agreement,  approved  October  19  and  22,  1918,  modifies  original 
contract  to  the  extent  of  providing  that  payments  for  work  done  will  be  made 
semimonthly,  and  revises  percentages  to  be  paid  upon  delivery  and  erection. 


2.     ST.  OLAIR  RIVER,  MICH.     (A2.) 


OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  of  improvement  was  in  progress  during  the  year. 

Except  during  the  winter  months,  self-registering  water  gages 
were  maintained  along  the  Port  Huron  water  front,  for  the  purpose 
of  determining  the  river  slope  prior  to  beginning  the  improvement  of 
the  21-foot  channel  authorized  by  act  of  July  27,  1916.  The  main- 
tenance of  these  gages  is  in  accordance  with  the  requirements  of  the 
International  Jomt  Commission  in  their  approval  of  this  improve- 
ment dated  May  17, 1917. 

Bids  for  dredging  the  new  channel  along  Port  Huron  water  front 
were  opened  October  8, 1919,  the  lowest  being  28  cents  per  cubic  yard, 
scow  measure.  This  price  was  considered  excessive,  and  accordingly 
all  bids  were  rejected.  Bids  were  again  opened  on  May  5, 1920,  when 
the  Duluth- Superior  Dredging  Co.  offered  to  do  the  work  at  20 J  cents 
per  cubic  yard,  scow  measure.  This  price  was  deemed  reasonable, 
and  contract  was  made  May  22,  1920.  Dredging  will  be  commencea 
early  in  next  fiscal  year. 

A  public  hearing  was  held  January  12, 1920,  with  a  view  to  the  es- 
tablishment of  a  harbor  line  along  St.  Clair  Kiver  at  Marysville,  at 
which  point  extensive  industrial  development  is  in  progress.    It  was 
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decided,  however,  that  the  necessary  dock  construction  at  this  locality 
shall  be  done  under  permit  covering  each  case. 

CONTRACT  IN  FORCE. 

Contractor :  Duluth-Superior  Dredging  Co.,  Duluth,  Minn. 
Amount  and  character  of  the  work:  Dredging  in  St.  Clair  River,  at  Port 
Huron,  Mich.,  262,000  cubic  yard,  scow  measure." 
Price  per  unit :  20i  cents  i)er  cubic  yard,  scow  measure. 
Date  of  contract :  May  22,  1920. 
Date  of  approval :  June  11,  1920. 
Date  fixed  for  comiiiencement :  July  16,  1920. 
Date  fixed  for  completion :  May  20,  1921. 
Completed  at  end  of  the  fiscal  year :  No  per  cent 


3.  CHANNELS  IN  LAKE  ST.  CLAIR,  MICH.     (A3.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Bids  were  opened  on  July  22,  1919,  for  dredging  the  lower  5^ 
miles  of  Grosse  Pointe  Channel  to  project  depth  of  21  feet  and  width 
of  800  feet,  and  contract  was  made  on  August  18,  1919,  with  the  low 
bidder,  the  Great  Lakes  Dredge  &  Dock  Co.,  of  Chicago,  111.,  at  18^ 
cents  per  cubic  yard,  scow  measure,  who  commenced  work  on  same 
date.  The  estimated  quantity  of  material  to  be  removed  under  this 
contract  is  1,250,000  cubic  yards  of  sand  and  clay.  The  total  amount 
of  material  removed  during  the  year  was  519,646  cubic  yards,  which 
resulted  in  a  channel  of  required  depth  and  600  feet  width  through- 
out this  stretch.  The  work  remaining  to  be  done  under  the  contract 
is  the  deepening  of  a  strip  200  feet  wide  along  the  east  edge  of  this 
channel. 

On  November  12,  1919,  bids  were  opened  for  reconstructing  east 
dike,  7,221  feet  long,  at  St.  Clair  Flats  Canal,  by  removing  revetment 
and  old  cribs,  dredging  to  stable  slope,  casting  over  material  to  form 
new  embankment,  and  riprapping  dredged  slope.  Emergency  con- 
tract was  made  on  Novemoer  20, 1919,  with  the  low  bidder,  the  Dun- 
bar &  Sullivan  Dredging  Co.,  of  Detroit,  Mich.,  with  the  ex- 
pectation that  work  could  be  promptly  started  and  pushed  to  pos- 
sible completion  during  the  closed  navigation  season.  The  severity 
of  the  winter,  however,  made  this  impracticable,  weather  conditions 
delaying  the  commencement  of  operations  until  April  14,  1920.  At 
the  end  of  the  iSscal  year  about  2,400  linear  feet  of  old  revetment 
and  crib  work  had  been  removed,  new  embankment  formed  for  a  dis- 
tance of  about'  2,400  linear  feet  from  lower  end  and  about  2,100  linear 
feet  of  this  embankment  protected  on  its  channel  face  with  6,055  tons 
of  riprap.  During  the  progress  of  the  work  the  necessity  for  similar 
protection  of  the  embankment  on  its  lake  face  to  prevent  its  dis- 
sipation bj  wave  action,  became  apparent,  and  accoroingly  450  linear 
feet  of  this  face  was  thus  protected  with  1,200  tons  of  riprap.  This 
riprap  protection  should  Ibe  carried  to  a  point  where  wave  action 
becomes  negligible.  The  entire  work  of  dike  reconstruction  will  be 
completed  during  the  season  of  1920. 

During  the  year  the  custodian^  at  St.  Clair  Flats  Canal  has  con- 
tinued the  routing  work  of  enforcing  rules,  making  necessary  repairs, 
caring  for  grounds  and  property,  and  keeping  records  at  the  canal. 
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CONTRACTS  IN  FORCE. 

Contractor:  Great X»akes  Dredge  &  Dock  Co.,  Chicago,  111, 
Amount   and   character   of   the    work:    $231,250.     Dredging   Grosse    Pointe 
Channel. 

•  Price  per  unit :  18i  cents  per  cubic  yard,  scow  measure. 
Date  of  contract:  August  18,  3919. 
I>ate  of  approval :  September  3,  1919. 
Date  fixed  for  commencement:  October  7,  1919. 
Date  fixed  for  completion :  May  12,  1921. 
Completed  at  end  of  fiscal  year:  42  per  cent. 

Contractor:  Dunbar  &  Sullivan  Dredging  Co.,  Detroit,  Mich. 

Amount  and  character  of  the  work:  $84,200.  Reconstruction  of  east  dike, 
St.  Clair  Flats  Canal. 

Prices  per  unit:  Revetment  and  old  crib  removal,  $2  pef  linear  foot;  dredging, 
18  cents  per  cubic  yard,  place  measure;  furnishing  and  placing  riprap,  $2  per 
short  ton.         ^ 

Date  of  contract :  November  20,  1919. 

Date  of  approval :  Emergency  contract. 

Date  fixed  for  c*ommencement :  April  5,  1920.  •     ^ 

Date  fixed  for  completion :  October  5,  1920. 

Completed  at  end  of  the  fiscal  year:  34  per  cent. 


4.  DETROIT  RIVER,  MICH.     (A4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Livingstone  Channel. — At  the  close  of  the  last  fiscal  year  plans  had 
been  formulated  for  widening  this  channel  and  maintaining  water 
levels  in  connection  therewith,  as  authorized  by  the  act  of  March  2, 
1919,  and  had  been  submitted  to  the  Canadian  Government  for  its 
approval.  The  work  contemplated  to  be  done  with  the  funds  appro- 
priated by  this  act  is  the  securing  of  a  minimum  width  of  450  feet 
through  that  portion  of  the  channel  from  its  northerly  end  to  a 
point  about  9,000  feet  south  of  the  area  formerly  improved  within 
cofferdam,  and  the  construction  of  a  compensating  waste  bank  and 
of  a  dike  along  the  westerly  chailnel  side  from  the  south  end  of  the 
cofferdam  to  the  southerly  limits  of  the  proposed  improvement, 
except  for  a  1,500-foot  opening.  These  plans  having  received  the 
approval  of  the  Dominion  Government,  bids  for  doing  the  work 
were  invited  by  newspaper  advertisement,  and  the  work  was  finally 
awarded  to  the  Empire  Engineering  Co.  (Inc.),  of  New  York  City, 
contract  being  entered  into  on  February  11,  1920. 

Owing  to  ice  conditions  in  the  lakes  and  rivers  the  contractor  was 
unable  to  move  his  plant  to  the  site  of  the  work  until  May,  1920,  and 
active  operations  were  begun  on  June  1  with  a  plant  consisting  of  2 
dredges,  2  dump  scows,  1  tug,  and  1  drill  boat.  This  contract  will 
carry  the  widening  from  the  north  end  of  the  channel  to  a  point 
about  8,700  feet  below  the  cofferdam,  and  will  involve  the  removal 
of  about  350,000  cubic  yards  of  earth  and  about  156,000  cubic  yards 
of  rock,  both  quantities  including  allowable  overdepth.  By  the  close 
of  the  fiscal  year  48,334  cubic  yards,  full  rate  (above  21.8  feet)  of 
earth  and  bowlders,  had  been  removed.  In  connection  with  this 
work  2,216  holes  were  drilled  and  blasted,  totaling  15,236  linear  feet, 
and  9,751  pounds  of  dynamite  were  used ;  all  upon  an  area  of  about 
7,730  square  yards.  No  additional  width  of  channel  has  as  yet 
resulted. 

In  the  fall  of  1919  an  assistant  engineer  was  pladfed  in  immediate 
charge  of  the  work  and  a  suboffice  was  established  at  Amherstburg, 
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Ontario,  Canada,  the  nearest  locality  to  the  work  which  was  available* 
A  survey  party  was  organized,  and  a  survey  of  the  channel  begun  in 
October,  1919.^  The  survey  of  the  channel  was  continued  from  the 
ice  during  the  months  of  January  and  February,  1920.  Owing  to  the 
thickness  of  the  ice,  heavy  snow,  severity  of  the  weather,  and  labor 
shortage,  the  work  was  slow  and  expensive.  Approximately  59,500 
soundings  were  taken,  at  a  cost  of  5.2  cents  per  sounding.  Additional 
surveys  were  made  from  a  raft  during  April  and  May,  and  sweeping 
of  the  channel  was  in  progress  at  the  end  of  the  fiscal  year. 

Regulating  traffic. — ^The  two  semaphore  stations,  one  at  Fighting 
Island  North  Light  and  the  other  at  Livingstone  Channel  Pier  Light 
Ko.  9,  were  operated  to  assist  vessel  masters  in  maintaining  the  re- 
quired time  intervals  of  five  minutes  between  vessels  navigating 
tne  Livingstone  Channel  up  to  the  close  of  the  season  of  1919.  These 
stations  have  been  temporarily  discontinued,  owing  to  the  change  in 
the  rules  and  regulations  governing  the  navigation  of  this  channel 
during  the  period  of  channel  widening,  which  provide  for  reversing 
the  direction  of  traffic  through  the  channel,  making  it  an  upbound 
channel. 

Hydraulic  data, — For  the  determination  of  river  slopes  three  self- 
registering  water  gages  were  maintained  along  the  Canadian  shore 
at  intervals  of  about  1^  miles  from  the  mouth  of  the  river,  that  at  the 
mouth  being  maintained  for  the  entire  year  and  the  others  only 
during  the  navigation  season.  Also,  observations  were  made  to  deter- 
mine volume  of  river  discharge  at  different  stages  of  water. 

The  expenditures  in  connection  with  the  foregoing  operations,  in- 
cluding office  and  engineering  expenses,  operating  and  repair  of 
United  States  floating  plant,  and  other  incidental  expenses  during 
the  fiscal  year,  amountea  to  $22,838.65. 

Amhersthvrq  Channel. — An  examination  of  this  channel  by  sweep- 
ing during  May,  1920,  disclosed  27  obstructions  projecting  from 
0.2  to  0.9  foot  above  the  21-foot  grade.  These  obstructions  were 
removed  during  the  following  month  by  means  of  derrick  and 
diver.  The  expenditures  in  connection  with  this  work  amounted  to 
$421.78. 

Vessel  accidents. — A  number  of  groimdings  and  minor  accidents  to 
vessels  occurred,  but  none  of  a  serious  nature. 

Water-gage  readings. — The  record  of  the  self-registering  water 
gage  at  the  mouth  of  the  Detroit  River  during  the  year  is  as  follows : 


Month. 


July 

Auioist 

September. 
October — 
November - 
December. . 


1919. 


January.. 
February. 

March 

April 

May 

June 


1930. 


Stage. 


Depth. « 


Mean.       Maximum.   Minimum.  I      Mean.       Maximum.   Minimum. 


Fett. 
573.73 
573.35 
573.04 
572. 77 
572. 41 
571.99 


571. 42 
571. 12 
571.31 
571.96 
572. 67 
572.84 


Fed. 


574.53  ' 
574.46 
574.  56  i 
573. 7S  ' 
573. 95  I 
573. 13 

I 
572.41  \ 
572.04  , 
572.55  I 
574.02  I 
673.43 
573. 90 


!       Feet. 


572. 94 
572. 70 
571.82  I 
570.32 
570.64  ' 
570. 48 


570. 17  I 
570.37  I 
570. 12 
569.88 
571.90  I 
571.36  ' 


Feet. 
24. 73 
24.  .35 
24.04 
23.77 
23.41 
22.99 


22.42 
22.12 
22.31 
22.96 
23.67 
23.84 


Feet. 
25.53 
25.46 
25. 56 
24. 78 
24. 95 
24.13 


23.41  . 
23.04  , 
23. 55 
25.02 
24.43 
24.90  , 


Feet. 
23.94 
23.70 
22.82 
21.32 
21.64 
21.48 


21.17 
21.37 
21.12 
20.88 
22.70 
22.35 


I 


»  Depths  are  for  Livingstone  Channel.    The  depths  for  Amherstburg  Channel  were  1  foot  less. 
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The  highest  staffe  of  water  during  the  year  was  574.56,  on  Septem- 
ber 20,  1919;  the  lowest  stage  was  569.88,  on  April  2,  1920,  and  the 
extreme  yearly  fluctuation  was  4.68  feet.  The  month  of  greatest 
fluctuation  was  April,  1920  (4.14  feet),  and  the  month  of  least 
fluctuation  was  May,  1920  (1.53  feet).  The  greatest  fluctuations  dur- 
ing short  periods  of  time  were  as  follows:  1.65  feet  in  4  hours  on 
August  17, 1919 :  2.58  feet  in  7  hours  on  September  20, 1919 ;  3.70  feet 
in  10  hours  on  October  28,  1919 ;  2.15  feet  in  11  hours  on  November 
11,  1919;  2.78  feet  in  9  hours  on  April  4,  1920;  and  2.42  feet  in  10 
hours  on  Jime  21,  1920. 

CJONTRACT  IN  FORCE. 

Contractor:  Empire  Engineering  Go.  (Inc.),  New  York,  N.  Y. 

Amount  and  character  of  the  work:  $700,640.  Dredging  and  rock  excava- 
tion in  Livingstone  Channel,  Detroit  River. 

Prices  per  unit:  Earth  excavation,  50  cents  per  cubic  yard,  place  measure- 
ment; rock  excavation,  $4.37  per  cubic  yard,  place  measurement 

Date  of  contract:  February  ll,  1920. 

Date  of  approval:  March  6,  1920. 

Date  fixed  for  commencement:  May  15,  1920. 

Date  fixed  for  completion :  August  28,  1921. 

Completed  at  the  end  of  the  fiscal  year:  8.4  per  cent 


APPROPRIATIONS. 

St.  Masyb  River.     (A1.) 

general  improvement. 

Previous  projects  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  546)  _  *  $8, 048, 213. 68 

THIRD  LOCK  AND  CANAL. 

Existing  project: 

Mar.  2,  1907 $1,200,000.00 

Mar.  4,  1909 425,000.00 

June  25,  1910 600, 000. 00 

Mar.  4,  1911 500,000.00 

Aug.  24,  1912 1,500,000.00 

June  23.  1913 *  975, 000. 00 


5,200,000.00 


FOURTH  LOCK. 

Existing  project: 

July  25,  1912 $300,000.00 

Mar.  4,  1913 500, 000. 00 

Mar.  4,  1915  (allotment  of  Apr.  1,  1915) 506, 000. 00 

July  1,  1916 500,000.00 

July  27,  1916 800,000.00 

July  18,  1918 470,000.00 


3,076,000.00 


» Not  including  $25,000  of  funds  provided  by  act  of  Mar.  8,  1893,  diverted  to  Lake 
George  work,  St.  Marys  River,  $20,000  transferred  ander  authority  of  act  of  Jane  13, 
1902,  to  work  at  sailors'  encampment,  $17,425.23  to  International  Waterways  Commls- 
alon.  and  $86,491.28  to  St  Clair  Flats  Canal,  Mich. 

<  Under  authority  of  act  of  Mar.  4,  1915,  $600,000  was  transferred  to  St.  Marys  River* 
fourth  lock. 
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ST.  MABYS  BIVEB,  LAKE  GEOBGE  BOUTE   (OLD  CHANNEL). 

Previous  projects: 

On  past  finished  projects,  1856  to  1870,  in-        ^ 

eluding  $10,000  diverted  from  Great  Lakes  ^ 

harbors  appropriation  of  1864  (see  H.  Doc. 

No.  1491,  63d  Cong.,  3d  sess.,  p.  546) $220, 692. 00 

Diverted  from  appropriation  of  $1,230,000, 

act  of  Mar.  3,   1893,  for   improving  St. 

Marys  River  at  the  Falls,  Michigan *25, 000. 00 


$245, 692. 00 


HAY  TAKE  CHANNEL. 


Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong,  3d  sess.,  p. 

546). 2, 659, 115. 00 

MIDDLE  AND  WEST   NEEBISH   CHANNELS. 

Existing  projects: 

June  13, 1902 $500, 000. 00 

Mar.  3, 1903 800, 000. 00 

Mar.  3,  1905 1, 200, 000. 00 

June  30,  1906 1,000,000.00 

Mar.  4,  1907 '995,000.00 


4, 495. 000. 00 


HAY  LAKE  AND   NEEBTSH   CHANNELS. 

Existing  project : 

Mar.  3, 1905 $500, 000. 00 

May  27,  1908 315, 000. 00 

Mar.  4, 1909 395, 000. 00 

June  25,  1910 ■  39, 000. 00 


1, 249, 000. 00 


SHIP  CHANNEL. 

Existing  project: 

Mar.  4,  1915  (allotments  of  Aug.  24,  1917,  and  Jan.  22,  May 

23,  and  Jilne  7, 1918) 117, 000. 00 

Amount  expended  in  St.  Marys  River  from  appropriations  for 
ship-channel  works 930,349.00 


Total 26, 020, 369. 68 

Receipts  from  sales,  etc.,  $4,446.26. 

St.  Claib  Riveb.     (A2.) 

July  27.  1916 83,325.00 

Amount  expended  in  St.  Clalr  River  from  appropriations  for 

ship-channel  work 761, 463. 00 

July  18, 1918  (allotment  Oct.  21, 1918) 1, 000. 00 

June  5,  1920  (aUotment  June  8,  1920) 10,000.00 


Total 855, 788. 00 

Receipts  from  sales,  etc.,  $564.68. 

1  Applied  to  widening:  the  channel  at  "  Elbow  **  in  Lake  George. 

'Under  authority  ox  act  of  Mar.  4,  1915,  $5,000  was  transferred  to  St.  Marys  River, 
fourth  lock. 

*  Under  authority  of  act  of  Mar.  4,  1915,  $1,000  was  transferred  to  St.  Marys  River, 
fourth  lock. 
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Channels  in  Lake  St.  Glair.     (A3.) 

ST.   CLAIR  FLATS   CANAL. 

Previous  project  (see  H.'t>oc.  1491,  63d  Cong.,  3d  sess.,  p.  541)—      $591,000.00 

Existing  project: 

Aug.  5,  1886 $18, 750. 00 

Aug.  11,  1888 ^1 75, 000.  00 

Sept.  19,  1890 80, 000. 00 

Juno  13,  1902 : J 330,000.00 

Aug.  8,  1917  (allotment  Oct.  23.  1917) 21,000.00 

Mar.  2,  1919  (allotment  June  16,  1919) 30,000.00 

Mar.  2,  1919  (allotment  Nov.  13,  1919) 50,000.00 

Juno  5,  1920  (allotment  June  8,  1920) 20,000.00 

624,  750. 00 
By    divorsion    from    appropriation    for    St.    Marys 

Kiver  at  the  falls 86, 491. 28 

711, 241.  28 

CROSSE  POINTE   CUANNEL. 

Existing  project : 

Aug.  8,  1917  (allotment  Oct.  23,  1917) $164,000.00 

July  18,  1918  (allotment  Aug.  17, 1918) *  49, 000. 00 

Mar.  2   1919 _ _  _     _  _        94  000. 00 

June  5,'  1920  (allotment  June  8,  192oL- 15,*  000. 00 

322, 000.  00 

SHIP  CHANNEL. 

Amount  expended  on  channels  in  Lake  St.  Clair  from  appropria- 
tion for  ship-channel  work 1, 240, 967. 87 

Balance  from  ship-cTiannel  appropriations 241.26 

Total 2, 865, 510. 41 

Receipts  from  sales,  etc.,  $684,01. 

Detroit  River.  (A4.) 

general  improvement. 

Previous  project  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  443)—    1,  554, 500. 00 

Existing  project : 

June  13,  1902 $500,000.00 

Mar.  3,  1903 450,000.00 

Mar.  3,  1905 500,000.00 

June  30,  1906 700,000.00 

Mar.  2,  1907 150,000.00 

May  27,  1908 150,000.00 

June  25,  1910 560,000.00 

Feb.  27,  1911 » 305,  000. 00 

: 3,315,000.00 

LIVINGSTONE   CHANNEL. 

Existing  project : 

Mar.  2,  1907 $2,000,000.00 

May  27,  1908 575,000.00 

May  4,  1909 3,000,000.00 

June  25,  1910  (sundry  civil  act) 600,000.00 

June  25,  1910  (river  and  harbor  act) 630,  OCX).  00 

Mar.  1,  1911  (sundry  civil  net) 150,000.00 

Mar.  2,  1919 ^ 750,000,00 

7,705.000.00 

»  Of  original  allotment  of  $5,000,  $1,000  was  diverted  to  St.  Clair  River,  Mich.,  Oct. 
21,  1918. 

■Under  authority  of  act  of  Mar.  4,  1915,  $70,000  was  transferred  to  harbor  of  refuge, 
Harbor  Beach,  Mich. 
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FIGHTING   ISLAND  CHANNEL. 

Existing  project : 

Mar.  4.  1913 ^$135,000.00 

Amount  expended  in  Detroit  Kiver  from  appropriations  for  shlp- 
eliannel  worlc 542, 7o4. 00 

Total J*. 13, 252, 254. 00 

Receipts  from  sales,  etc.,  $814.42. 
Aggregate  of  all  appropriations 42, 993, 922. 09 

Appropriations  for  Ship  Channel. 
Existing  project: 

July  13.  1892 375,000.00 

Mar.  3,  1893 875,000.00 

Mar.  2,  1895 500,000.00 

June  11,  1896 500,000.00 

June  4,  1897 1,090,000.00 

Mar.  3,  1909  (allotment  of  Apr.  7,  1900) 25,000.00 

Mar.  4,  1915  (allotment  of  Apr.  1,  1915) 20,(XK).00 

Mar.  4,  1915  (allotment  of  Feb.  16,  1916) 50,000.00 

Mar.  4,  1915  (allotment  of  Oct  4,  1916) 25,000.00 

July  27.  1916 108,325.00 

Total  of  appropriations 3,568,325.00 

Carried  to  surplus  fund  of  Treasury 9, 224. 87 

Net  total 3,559, 100. 13 

The  above  total  has  been  divided  as  follows  among  the  items  in  Group  A 
according  to  the  amounts  expended  at  the  different  localities  and  does  not 
include  |185,000  appropriated  by  the  act  of  August  8,  1917,  which  has  been 
allotted  to  the  item  **  Channels  in  Lake  St.  Clair,  Mich." : 

St.  Marys  River,  Mich.   (Al) $930,349.00 

St  Clair  River,  Mich.   (A2) 844.788.00 

Channels  in  Lake  St.  Clair,  Mich.   (A3) 1,241,209.13 

Detroit  River,  Mich.  (A4) 542,754.00 

3,  559, 100. 13 


5.  OPERATING  AND  CARE  OF  ST.  MARYS  FALLS  CANAL,  MICH. 

During  tha  fiscal  year  the  canal  was  open  to  navigation  241  days, 
the  closed  period  of  125  days  being  from  December  16,  1919,  to 
April  18,  1920,  inclusive.  During  the  calendar  year  1919  there 
passed  through  the  Poe,  Third,  and  Fourth  Locks  64,097,583  short 
tons  of  freight,  a  decrease  of  8,GG1,097  tons  compared  with  the 
calendar  year  1918.  The  total  delays  that  occurred  in  locking  ves- 
sels amounted  to  185  hours  and  40  minutes,  of  which  8  hours  and 
15  minutes  occurred  at  the  Poe  Lock,  99  hours  and  5  minutes  at  the 
Third  Lock,  and  78  hours  and  20  minutes  at  the  Fourth  Lock.  The 
accidents  resulting  in  damage  to  property  were  minor  ones,  and 
those  to  persons,  with  two  exceptions,  were  not  serious. 

During  the  closed  season  repairs  were  made  to  the  Poe,  Third,  and 
Fourth  Locks,  at  a  cost  of  $12,950. 

^  Under  authority  of  act  of  Mar.  4,  1915,  $20,000  was  transferred  to  ship  channel  con- 
necting Great  Lakes. 
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The  estimated  amount  of  funds  required  for  the  year  ending 
June  30,  1921,  is  $190,000,  to  be  expended  approximately  as  follows : 
For  administration,  $9,700;  for  operation  of  locks  and  dams  and 
other  works,  $142,390;  for  ordinary  repairs,  $35,000;  for  emergencies* 

$2,910. 

^  ORGANIZATION. 

The  regular  force  of  130  persons,  viz,  1  general  superintendent,  1 
chief  lock  master,  2  clerks,  1  chief  engineman,  3  assistant  chief  lock 
masters,  1  overseer,  1  junior  engineer  (electrical),  1  electrician,  1 
storekeeper,  9  lock  masters,  6  enginemen,  49  lockmen,  42  linemen,  and 
12  others,  employed  as  watchmen,  janitors,  telephone  boys,  and 
laborers,  was  engaged  in  locking  boats,  office  work,  and  care  of  prop- 
erty. A  small  lorce  of  men,  varying  from  5  to  ^,  was  employed  9 
months  in  repairing  masonry,  gates,  piers,  and  plant,  and  in  grading 
and  care  of  grounds.  A  carpenter,  blacksmith,  calker,  and  diver 
were  employed  as  required. 

REPAIRS. 

The  ordinary  maintenance  and  fitting-out  repairs  included  the 
repair  and  renewal  of  all  damaged,  worn-out,  or  broken  parts  of 
operating  machinery,  replacing  broken  masonry  with  concrete,  the 
painting  of  lock  gates  and  snuobing  buttons,  and  testing  of  all  ma- 
chinery. Minor  repairs  were  made  to  buildings,  masonry,  piers,  and 
plant. 

In  the  Poe  Lock,  culverts  144,  IJ-inch  loose  and  broken  culvert 
rods  were  replaced  and  fastenea  with  tumbucMes  to  rods  set  in 
foundation. 

The  interiors  of  lower  guard  gates,  Poe  Lock,  were  thoroughly 
cleaned,  scraped,  and  painted  with  red  lead. 

The  upper  guard  gates.  Third  Lock,  which  had  been  partially 
wrecked  by  the  storm  of  November  30,  were  removed  to  a  point  below 
the  Weitzel  Lock,  where  the  broken  and  twisted  iron  was  removed ;  the 
gates  were  then  docked  in  the  Fourth  Lock,  where  repairs  were  made, 
and  the  gates  placed  in  position  at  upper  end  of  Third  Lock  in  March. 

The  Fourth  Lock  was  pumped  out  October  21-22,  and  repairs 
were  made  to  miter  sill  sheaves.  The*sheaves,  which  were  provided 
with  cable  guides  on  segment  over  which  the  gate  cable  travels,  were 
reversed  when  fastened  to  place  in  concrete  floor,  and  caused  the 
gate  cables  to  foul  and  jam.  This  was  remedied  by  bolting  new 
cable  guides  on  the  sheave  housings. 

The  Poe  and  Fourth  Locks  were  pumped  out  at  the  close  of  navi- 
gation. The  leakage  into  the  Poe  Lock  was  removed  by  operating 
the  10-inch  centrifugal  pump  by  turbine.  The  leakage  into  the 
Fourth  Lock  was  pumped  out  by  operating  the  10-inch  centrifugal 
pump  imtil  opening  of  navigation. 

ACCIDENTS. 

JohnNelson,of  Erie,  Pa.,a  seaman  from  steamer  E.  Y.  Tovmsend^ 
walked  off  end  of  east  center  pier  and  was  drowned  on  October  24. 
His  body  was  recovered  a  month  later. 

Loclanan  George  Elliott  disappeared  April  21  and  his  body  was 
recovered  from  the  canal  the  next  day. 
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A  seaman  on  steamer  Chas.  Hubiard.  upboimd  in  Third  Lock,  was 
scalded  in  the  face  by  the  bursting  oi  a  steam  pipe  on  one  or  the 
steamer's  forward  deck  engines. 

The  upper  guard  gates  of  the  Third  Lock  were  torn  from  their 
fastenings  by  the  storm  of  November  30.  The  upper  ends  at  quoin 
and  the  anchorage  connections  were  broken  and  distorted  on  both 
leaves,  and  the  diagonal  straps  broken. 

While  making  landings  at  the  northwest  pier  seven  steamers  dam- 
aged their  bow  plates  somewhat. 

Two  barges  collided  with  the  steamers  towing  them  and  damaged 
the  fantail  of  each  steamer. 

When  entering  the  canal,  upbound,  the  steamer  Juniata  disabled 
her  steering  gear  and  was  heaved  back  out  of  lock  to  south  pier, 
where  repairs  were  made. 

The  steamer  Andaste  struck  the  end  of  nose  pier  between  Third 
and  Fourth  Locks,  bending  her  stem  and  causing  her  to  leak. 

The  barge  Corliss^  downbound,  in  tow  of  the  tug  lowa^  hit  the 
south  leaf  of  the  bascule  bridge,  being  repaired,  and  bent  her  spar. 

The  steamer  William  G.  Mather^  while  entering  the  Fourth  Lock, 
downbound,  struck  the  fender  on  lock  wall  between  gates  IS  and  2S, 
denting  the  bluff  of  her  bow. 

Two  launches  were  swamped  in  the  canal  above  the  Weitzel  Lock, 
near  Magazine  Street,  by  heavy  seas  on  November  11.  They  were 
promptly  removed  by  their  owners. 

The  steamer  J.  F.  Duraton^  while  entering  the  Fourth  Lock,  down- 
bound,  struck  fender  above  gate  IS  and  cracked  one  of  her  frames. 

The  steamer  Harvey  D.  Goulder^  upbound,  struck  the  southeast 
corner  of  the  east  center  pier  and  sprung  three  frames  and  plates  on 
her  starboard  bow. 

There  were  23  minor  accidents  that  resulted  in  breaking  8  pieces 
off  masonry,  12  fender  timbers,  1  gate  mitering  pin,  1  piece  of  gate 
decking,  3  lock-gate  cables,  and  3  sections  of  gate  railing. 

DELAYS. 

The  Fourth  Lock  was  delayed  78  hours  and  20  minutes,  of  which 
65  hours  was  due  to  fouling  and  jamming  of  gate  cables  in  miter- 
sill  sheaves,  50  minutes  removing  obstructions  lodged  against  miter 
sills,  and  12  hours  and  30  minutes  repairing  leaking  pressure  pipes 
under  water. 

The  Third  Lock  was  delayed  99  hours  and  5  minutes,  of  which  95 
hours  was  due  to  removing  upper  guard  gates  damaged  by  storm  of 
November  30,  2  hours  and  20  minutes  removing  sunken  log  lodged 
against  miter  sills,  and  1  hour  and  45  minutes  adjusting  gate  caole 
on  engine  2S,  which  had  fouled  on  drum. 

The  Poe  Lock  was  delayed  8  hours  and  15  minutes,  of  which  5 
hours  and  40  minutes  was  due  to  removing  simken  logs  lodged 
against  miter  sills,  1  hour  and  45  minutes  repacking  flange  unions  of 

!)ressure  pipes  at  gate  engines,  30  minutes  occasioned  by  an  over- 
oaded  vessel,  and  20  minutes  heaving  back  steamer  Juniata  to 
south  pier  to  permit  her  to  make  repairs  to  disabled  steering  gear. 

9030— ENO 1920— PT  2 49 
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MISCELLANEOUS. 

The  new  Fourth  Lock  was  placed  in  operation  September  18,  191ft.. 
On  the  first  passage,  upbound,  the  U.  S.  steamer  General  G,  J^ 
Lydecker  entered  the  lock  at  4.20  p.  m.,  and  was  followed  by  the 
steamer  WUliara  Livingstone^  tug  Alfred  Nohle^  tug  Z.  C.  Sahiriy 
U.  S.  S.  General  C\  B,  Sears^  U.  S.  Coast  Guard  launch  Voyager^ 
U.  S.  lighthouse  tender  Clover^  and  the  tug  Iowa. 

The  Sault  Ste.  iMarie  Bridge  Co.  repaired  both  leaves  of  its  bascule 
bridge  crossing  the  canal  miring  August  and  September.  While 
undergoing  repair  each  leaf  could  not  be  fully  opened  and  vessels 
were  required  to  use  the  opposite  half  of  canal  to  give  clearance  for 
vessel  masts.  The  bridge  was  further  repaired  and  strengthened 
during  the  closed  season  last  winter. 

The  steamer  Harvester  was  the  first  freighter  to  lock  up,  passing 
through  the  Fourth  Lock  on  April  19,  1920.  The  steamer  Charles 
O.  Jenkins  was  the  first  downbound  freighter  to  arrive  and  locked 
through  the  Fourth  Lock  April  25,  1920. 

The  cold  weather  of  December,  1919,  delayed  the  locking  of  vessels 
on  account  of  ice  forming  in  canal  and  at  the  heels  of  lock  gates. 

On  December  6,  1919,  the  West  Xeebish  Chaimel  was  closed  on 
account  of  ice,  and  the  river  was  kept  open  by  three  harbor  tugs  until 
the  close  of  navigation  on  December  15.  The  steamer  Martum  was 
the  last  through  boat  to  pass  down. 

From  April  30  to  May  7, 1920,  floating  ice  in  the  canal  caused  much 
trouble  in  locking  boats  and  retarded  their  movement  through  tte 
canal. 

The  dispatch  station,  located  at  Big  Point,  above  the  canal,  was 
continued  in  operation  oy  the  Lake  Carriers'  Association. 

The  Weitzel  Lock  has  not  been  in  commission  since  October  31, 
1918.  Floating  derrick  No.  5,  quarter  boat  Hay  Lake^  tug  Alfred 
Nohle^  a  scow,  and  sweeping  raft  were  docked  in  the  Weitzel  Lock  in 
May,  1920,  for  overhauling  and  repair. 

Daily  readings  of  water  gages  above  and  below  the  locks  were 
made  throughout  the  year,  ana  the  monthly  means  and  differences 
are  as  follows : 


[Elevation,  in  feet,  above  mean  tide  at  New  York,  levels  of  1903.] 


Month]}! 

means. 

Mean 
differ- 
ence. 

Month. 

1 

Monthly 

means. 

Mean 

Month. 

Above 
locks. 

Below 
locks. 

Alwve 
locks. 

Below 
locks. 

differ- 
ence. 

1919. 
Julv 

602.09 
602.22 
602.12 
601.93 
602.02 
601.83 

581.91 
581.80 
581.60 
581.50 
581.31 
581.55 

20.18 
20.42 
20.52 
20.43 
20.71 
20.28 

1920. 
Japuary 

601.49 
601.36 
601.35 
601.81 
001.89 
602.10 

581.51 
581.60 
581.79 
681.29 
581.92 
582.19 

19.98. 

Aui^st 

February 

19.76 

September 

March 

19.56 

October 

April 

20. 5» 

November 

Mav 

19-97 

December 

1  June 

19. 9L 
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iiummary  of  expenditures  for  operating  and  care  of  8t,  Marys  Falls  Canals 
Mich,,  for  the  fiscal  year  ending  June  SO,  1920. 

Pay  rolls $145, 036.  Saf 

Kepalr  material 4,522.31 

General  supplies 10, 389.  59 

Electric  lighting 3, 689. 46 

Contingencies 1, 068.  81 

Total 164,  707.  00 

titatement  of  expenditures  for  operating  and  care  of  Si,  Marys  Falls  Canal,, 

Mich.f  by  years. 


1903 $82, 946.  Otf 

98.078.07 

85,422.92 

89. 670. 02 

89,  827. 26 

109, 918.  71 

106,  514.  26 

103, 096. 18 

149, 626. 01 

152, 197.  34 

151,  748.  43 

117, 438. 10 

113. 605. 94 

131, 389. 25 

121, 864. 76 


1904_ 
1905- 
1906- 
1907- 
1908- 
1909- 
1910- 
1911- 
1912- 
1913- 
1914- 
1915- 
1916- 
1917- 

1918 122. 862. 32 

1919 149, 665.  73 

1920 164, 707. 00 


Total 8, 185, 936. 02 


1882 $27,545.86 

1883 36, 335.  77 

1884 29,  486.  29 

1885 29, 064. 52 

1886 26, 089. 12 

1887 21, 832.  55 

1888 30, 003. 46 

1889 30,  603. 61 

1890 36, 723. 27 

1891 44,  960.  79 

1892 61, 241. 09 

1893 41, 828. 07 

1894 55. 132. 21 

1895 50, 535. 61 

1896 59, 629. 08 

1897 79, 207. 15 

1898 66, 674. 16 

1899 89, 000. 88 

1900 80,309.27 

1901 -  75, 559. 34 

1902 88, 595.  53 

The  above  amounts  represent  the  actual  expenditures  and  in  no 
ease  include  the  outstanding  liabilities,  which  for  the  fiscal  year  1920 
amount  to  $16^50. 

>rACKINAC,  CHEBOYGAN,  ROGERS  CITY,  ALPENA,  HARBOR  BEACH, 
AND  MONROE  HARBORS,  SAGINAW,  BLACK.  CLINTON,  AND  ROUGE 
RIVERS,  MICH.   (GROUP  B). 

(>.  MACKINAC  HARBOR,  MK^H.     (Bl.) 
OPERATIONS   DURING   THE    FISCAL    TEAR. 

No  work  has  been  done  during  the  past  year,  and  no  work  except 
maintenance  is  proposed  for  next  year.  An  examination  to  deter- 
mine condition  of  breakwaters  and  controlling  depth  was  made 
during  August,  1919. 

APPROPRIATIONS. 
Existing  project: 

June  25,  1910 $25,000 

Aug.  24,  1912 35,000 

June  23,  1913 '19,000 

Total 79,000 


>  Under  authority  of  act  of  Mar.  4,  1915,  $1,000  was  transferred  to  harbor  o^  refuge. 
Harbor  Beach,  Mien. 
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7.  CHEBOYGAN  HARBOR,  MICH.     (B2.) 
OPERATIONS   DURING  THE   FISOAIi   YEAR. 

An  examination  of  the  harbor  was  made  during  August,  1919,  to 
determine  existing  channel  depths  and  condition  of  the  slab  docks  at 
the  harbor  entrance.  The  docks  are  deteriorating  rather  rapidly,  and 
some  of  the  material  has  washed  into  the  channel.  The  work  of 
strengthening  the  outer  end  of  dock  on  the  west  side,  in  order  to 

firotect  the  channel,  will  be  undertaken  as  soon  as  a  form  of  release 
rom  damages  can  be  obtained  from  the  owner.         ' 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  424)—  $148,000 

Existing  project : 

June  3,  1896 $12, 000 

Mar.  3,  1899 8, 000 

June  13,  1902 8,000 

Mar.  3,  1905 7, 500 

Mar.  2,  1907 15, 000 

Mar.  4,  1913 14,000 

June  5,  1920  (allotment  June  8,  1920) 5,000 

69,500 

Total 217,600 

Receipts  from  sales,  etc.,  $225. 


8.  ROGERS  CITY  HARBOR.  MICH.     (B3.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  has  been  necessary  during  the  past  fiscal  year,  and  no 
work  except  maintenance  is  now  proposed  for  next  year.  An  early 
examination  of  the  harbor  will  be  made  to  determine  controlling 
depth. 

APPROPRIATION. 
Existing  project,  June  25,  1910 $6,000 


9.  ALPENA  HARBOR,  MICH.     (B4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

An  examination  of  the  harbor  was  made  in  May.  1920,  to  determine 
channel  conditions  as  a  basis  for  dredging  specifications,  for  which 
bids  were  opened  on  June  17.  But  one  bid,  at  70  cents  per  cubic 
yard,  scow  measure,  was  received.  This  was  rejected  as  excessive, 
and  subsequent  informal  offer  of  the  same  bidder,  the  Great  Lakes 
Dredge  &  JDock  Co.,  to  furnish  dredging  plant  at  $45  per  hour  ac- 
cepted, but  no  work  was  done  during  fiscal  year. 
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Plans  were  prepared  for  about  980  linear  feet  of  rubble  mound 
breakwater  (including  dock  reinforcement)  along  the  south  side  of 
channel  at  harbor  entrance  and  for  increasing  the  entrance  width  *o 
200  feet.  No  work  can  be  undertaken,  however,  until  local  interests 
deed  the  necessary  docks  free  of  all  costs,  as  required  by  the  ap- 
propriation act.  It  appears  that  the  local  interests  are  willing  to 
dedicate  the  docks  on  the  south  side,  but  unwilling  to  dedicate  those 
on  the  north  side.  It  is  now  expected,  however,  that  this  work  will 
be  commenced  and  completed  during  1921. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  CJong.,  3d  seas.,  p.  896) $19,500 

Existing  project : 

Thunder  Bay  Harbor,  Mich.,  Sept  19,  1890 $5, 500 

Thunder  Bay  River,  Mich.-— 

Sept.  19,  1890 10,000 

July  13,  1892 10, 000 

AU)ena  Harbor,  Mich. — 

Aug.    18,    1894 4,000 

June  3,   1896 2,500 

Mar.   2,   1907 4,000 

June  25,  1910— 5,000 

Feb.  27,  1911 10,000 

Mar.  4,  1913  (allotment  of  Apr.  29,  1916) 2,000 

Mar.  4,  1915  (allotment  of  Apr.  1,  1915) 5,000 

July  27,  1916 2,000 

Aug.  8,  1917 5,000 

July  18,  1918 7,000 

Mar.  2, 1919  (allotment  of  Apr.  10,  1919) 5,000 

Mar.  2,  1919 67, 500 

144,500 

Total-J -^^  164, 000 

Receipts  from  sales,  etc.,  $225. 


10.  SAGINAW  RIVER.  MICH.     (B5.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  has  been  in  progress  during  the  past  fiscal  year  and  no 
work  is  proposed  for  next  year.  An  early  examination  will  be  made 
to  determine  controlling  depth. 


AI»PR0PRIATI0NS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  CJong.,  3d  sess.,  p.  540)—    $968, 750 

Existing  project : 

June  25,  1910 $50, 000 

Mar.   4,   1911 300,000 

Aug.  24,  1912 - 100, 000 

Mar.   4.   1913 100, 000 

June  23,  1913 j *  221, 000 

771, 000 

Total  of  appropriations 1, 739, 750 

Carried  to  surplus  fund  of  Treasury 1,000 

Net  total 1, 738, 750 

Receipts  from  sales,  etc.,  $715. 

»  Under  authority  of  act  of  Mar.  4,  1915,  $15,000  waa  transferred  to  Harbor  of  Refuge, 
Harbor  Beach,  Mich. 
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11.  HARBOR  OF  REFUGE  AT  HARBOR  BEACH    LAKE  HURON,  MICH. 

(B6.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

On  November  11,  1919,  bids  were  opened  for  dredging  harbor  en- 
trance to  project  depth  of  23  feet  and  anchorage  area  to  21  feet,  and 
on  January  8,  1920,  contract  was  made  with  M.  Sullivan,  of  Detroit, 
Mich.,  the  low  bidder.  Operations  were  commenced  by  the  con- 
tractor on  May  21, 1920,  and  at  the  end  of  the  fiscal  year  32,481  cubic 
yards  of  material  had  been  removed  from  the  harl>or  entrance,  and 
15,065  cubic  yards  of  material  from  the  anchorage  area.  Of  this 
material  about  9,500  cubic  yards  of  shale  rock  were  deposited  to  form 
core  of  rubble  mound  closure  of  north  entrance.  No  increased  depth 
was  available  for  navigation  as  a  result  of  contractor's  operations. 

An  ice  survey  to  determine  quantities  of  material  to  oe  removed 
under  this  contract  was  made  during  February,  1920. 

On  account  of  the  inability  of  William  J.  Meagher  &  Co.  to  complete 
their  contract  dated  June  21,  1915,  for  furnishing  and  placing  stone 
riprap  on  the  lake  side  of  the  main  breakwater,  a  supplemental  agree- 
ment was  made  September  23, 1919,  terminating  the  contract. 

Bids  were  opened  Mav  20,  1920,  for  closing  north  harbor  entrance 
by  rubble  mound  and  for  riprapping  south  breakwater.  Only  one 
bid,  that  of  Thomas  L.  Durocher,  was  received,  naming  $4.37  per 
ton  for  armor  stone  and  $4  per  ton  for  core  stone.  These  prices  were 
considered  excessive  and  the  bid  was  rejected.  Under  subsequent 
informal  offer  by  same  bidder  to  furnish  armor  stone  at  $3.75  per  ton 
and  core  stone  at  $1  per  ton,  contract  was  made  on  June  17,  1920. 
Work  will  be  commenced  early  in  next  fiscal  year. 

The  custody  of  the  harbor  was  continued  until  April  14,  1920, 
when  this  duty  was  transferred  to  the  Coast  Guard,  Treasury  "De- 
partment. 

CONTRACTS  IN  FORCE. 

Contractor:  WilUam  J.  Meagher  &  Co.,  Bay  CUy,  Mich. 

Amount  and  charaeter  of  ttie  vmtk :  Riprapping  main  breakwater,  15,000  tons 
of  smaU  stone  and  35,000  tons  of  large  stone. 

Prices  per  unit :  $1.10  per  ton  for  small  stone  and  $1.35  per  ton  for  large  stone. 

Date  of  contract:  June-21,  1M$. 

Date  of  approval :  July  30, 1915. 

Date  fixed  for  commencement :  October  2,  1915. 

Date  fixed  for  completion:  November  30,  1016  (waived). 

Completed  at  the  end  of  the  fiscal  year :  58  per  cent 

Supplemental  agreement,  dated  July  16,  1917,  approved  August  23  and  24, 
1917,  modifies  contract  to  the  extent  of  providing  that  payments  for  work  done 
will  be  made  semimonthly. 

Supplemental  agreement,  dated  September  23, 1919,  approved  December  6  and 
8,  1919,  terminates  contract. 

Contractor:  M.  Sullivan,  Detroit,  Mich. 

Amount  and  character  of  the  work:  $145080.  Dredging  main  harbor  en- 
trance (area  A),  and  anchorage  area  (area  B). 

Prices  pt»r  unit :  70  cents  per  cubic  yard,  place  measurement,  for  area  A,  and 
43  cents  per  cubic  yard,  place  measurement,  for  area  B. 

Date  of  contract:  January  8,  1920. 

Date  of  approval :  January  21,  1920. 

Date  fixed  for  commencement :  May  1,  1920. 

Date  fixed  for  completion:  September  20,  1921. 

Completed  at  the  end  of  the  fiscal  year:  17  per  cent. 
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Contractor:  Thomas  L.  Durocher,  Detour,  Mich. 

Amount  and  character  of  the  work:  $69J50.    Stone  for  rubble  mound  and 
riprap. 

Prices  per  unit :  Small,  or  core,  stone  at  $1  per  short  ton  and  large,  or  armor, 
'«tone  at  $3.76  per  short  ton. 

Date  of  contract:  June  17,  1920. 

Date  of  approval :  July  2,  1920. 

Date  fixed  for  commencement:  July  29,  1920. 

Date  fixed  for  completion :  September  22,  1920. 

"Completed  at  the  end  of  the  fiscal  year :  No  per  cent. 


APPROPRIATIONS. 


Mar.  3,  1871 $100, 000 

June  10,  1872 100, 000 

Mar.  3,  1873 75,000 

June  23. 1874 75, 000 

Mar.  3,  1875 100, 000 

Aug.  14,  1876 75, 000 

June  18,  1878 100, 000 

Mar.  3,  1879 75,000 

June  14.  1880 75, 000 

Mar.  3,  1881 50, 000 

Aug.  2,  1882 75.000 

July  5,  1884 75. 000 

Aug.  5,  1886 75, 000 

Aug.  11,  1888 70, 000 

Sept  19,  1890 30,000 

July  13,  1892 150, 000 

Aug.  18,  1894 20. 000 

June  3,  1896 16,000 

Mar.  3,  1899 50, 000 

June  6, 1900 150, 000 

June  13, 190? 7, 500 

Receipts  from  sales,  etc.,  $4,896.21. 


Apr.  28,  1904 $50, 000 

Mar.  3.  1905 200, 000 

Mar.  2,  1907 150, 000 

Mar.  3,  1909  (allotment  of 

Apr.  7,  1909) 10,000 

June  25,  1910 100,000 

Mar.  4,  1915  (allotment  of 

Apr.  1,  1915) 200, 000 

July  27,  1916 125, 000 

Aug.  8,  1917 100. 000 

July  18,  1918 106, 000 

June  5,  1920  (allotment  of 

June  8,  1920) 4,000 

Total   of  appropria- 
tions  *  2, 588.  500 

Carried  to  surplus  fund  of 

Treasury 30, 000 

Net  total 2, 558, 500 


12.  BLACK    RIVER,   MICH.     (B7.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  was  done  during  the  fiscal  year.  An  examination  of  the 
channel  was  made  in  May,  1920,  which  disclosed  considerable  shoal- 
ing, and  maintenance  dredging  will  accordingly  be  necessary  next 
year. 


APPROPRIATIONS. 
Existing  project: 

Sept.  19.  1890 125,000.00 

July  13,  1802 10,000.00 

Aug.  18,  1894 .' 4,000.00 

June  3,  1896 4,000.00 

Mar.  3,  1899 4,000.00 

Mar.  2,  1907 6,000.00 

Mar.''3,  1909  (allotment  of  Apr.  9,  1909) 4,000.00 

June  25,  1910 5,000.00 

Feb.  27,  1911 5,000.00 

>  In  addition,  the  act  of  June  19,  1882,  appropriated  $10,000  for  purchase  or  hire  of  a 
launch  or  tug  for  use  in  enforcing  harbor  regulations. 
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Existing  project — Continued. 

July  25,  1912 $1, 500.  OO 

Mar.  4,  1913  (allotment  of  May  15,  1914) *  3. 073. 96 

Mar.  4,  1915  (allotnmnt  of  Apr.  1,  1915) 5,000.00 

July  27,  1916 25. 000. 00 

Total 101. 578. 96 

Receipts  from  sales,  etc.,  $224. 


13.  CLINTON  RIVER,  MICH.     (B8.)  . 
OPERATIONS  DTJRING  THE  FISCAL  TEAR. 

No  work  was  done  during  the  past  fiscal  year.  An  examination 
of  the  channel  was  made  in  June,  1920.  This  examination  showed 
a  controlling  depth  of  6  feet  at  project  datum,  which  is  believed  to 
be  ample  for  the  limited  use  now  made  of  this  stream.  Accordingly, 
no  work  will  be  done  during  the  next  fiscal  year  unless  urgent  de- 
mand therefor  should  arise. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  429) $25,500.00 

Existing  project  : 

Aug.  5,  1886 $6,000.00 

Aug.  11,  1888 10, 000. 00 

Sept.  19,  1890 10,000.00 

July  13,  1892 8.564.00 

Aug.  18,  1894 5,000.00 

June  3,  1896 10,000.00 

Mar.  3,  1905 3, 000. 00 

Mar.  2,  1907 2, 500. 00 

June  25,  1910 6,000.00 

Feb.  27,  1911 2,000.00 

July  25,  1912 2, 000. 00 

Mar.  4,  1913 10,000.00 

Mar.  4,  1913  (allotment  of  May  26,  1916) "1,185.83 

July  27,  1916 1.500.00 

Aug.  8,  1917 1,600.00 

78.249.83 

Total 103, 749. 88 


14.  ROUGE  RIVER,  MICH.     (B9.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  commencement  of  work  under  the  new  project  for  widening, 
straightening,  and  deepening  the  channel  from  Maples  Road  to 
Detroit  River  through  '^Short-Cut  Canal "  has  been  delayed  pending 
compliance  with  requirements  of  appropriation  act  regarding  assump- 
tion by  local  interests  of  all  costs  of  necessary  rights  of  way,  altera- 
tion of  bridges,  and  incidental  damages,  and  construction  of  suit- 
able turning  basin  free  for  public  use  at  upper  end  of  improvement. 

*  Of  the  original  allotment  of  $3,600.  the  sum  of  $3,073.96  was  used  and  the  balance 

deposited  to  the  credit  of  the  appropriation.  ^.  .«^  ««                ^       m  *i.    k.i-«-^ 

•Of  the  original  allotment  of  $1,500.  the  sum  of  $1,185.83  was  used  and  the  balance 
deposited  to  the  credit  of  the  appropriation. 
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(See  H.  Doc.  No.  2063,  64th  Cong.,  2d  sess.)  As  a  result  of  con- 
aemnation  proceedingjs  instituted  by  local  interests  covering  lands 
required  but  not  obtainable  by  purchase,  the  district  Federal  court 
awarded  possession  of  the  necessary  right  of  way  on  June  7,  1920,. 
the  alteration  of  the  bridges  concerned  is  now  in  progress,  a  separate 
public  hearing  having  been  held  for  each  case,  and  the  turning  basin 
nas  been  constructed.  Anticipating  such  compliance  with  the  re- 
quirements of  the  act,  bids  were  opened  on  April  15,  1920,  for  the 
excavation  of  all  material  within  the  new  channel  area  except  that  at 
bridge  sites,  and  contract  was  made  on  June  8,  1920,  with  Duluth- 
Superior  Dredging  Co.,  the  low  bidder,  but  operations  had  not  com-^ 
menced  at  the  end  of  the  fiscal  year. 

The  project  provided  for  a  imiform  bottom  width  of  200  feet 
throughout.  In  the  interest  of  safety  it  was  deemed  desirable  to- 
widen  the  entrance  to  400  feet  bottom  widthj  tapering  to  200  feet 
in  a  distance  of  about  2,000  feet,  and  this  mmor  modification  was 
authorized  by  the  Chief  of  Engineers  on  November  24, 1919. 

An  examination  revealed  the  existence  of  shoaling  caused  by  the- 
deposit  of  waste  material  from  manufacturing  plants,  and  this  ob- 
structive shoaling  was  removed  during  April,  1919,  by  and  at  the 
expense  of  the  plants  concerned,  viz,  about  9,950  cubic  yards  by  the 
Solvay  Process  Co.,  3,680  cubic  yards  by  the  Detroit  Iron  &  Steel 
Co,  and  2,000  cubic  yards  by  the  Detroit  Sulphite  Pulp  &  Paper  Co. 

The  expenditures  during  the  fiscal  year,  including  office  and  inci- 
dental expenses,  amounted  to  $2,979.67,  of  which  $2,837.78  applied  to* 
new  work  and  $141.89  to  maintenance. 

CONTRACT  IN  FORCE. 

Contractor:  Duluth-Superior  Dredging  Co.,  Duluth,  Minn. 

Amount  and  character  of  the  work :  $413,205.    Dredging. 

Price  per  unit :  16.9  cents  per  cubic  yard,  place  measurement. 

Date  of  contract :  June  8,  1920. 

Date  of  approval :  June  14, 1920. 

Date  fixed  for  commencement :  August  22,  1920. 

Date  fixed  for  completion :  May  4,  1922. 

Completed  at  the  end  of  the  fiscal  year :  No  per  cent. 


APPROPRIATIONS. 

Aug.  11,  1888 $10, 000- 

Sept.  19,  1890 10, 000* 

July  13,  1892 11.690 

Aug.  18,  1894 5,000- 

June  3,  1896 5, 000* 

Mar.  3,  1899  (transferred  from  appropriation  for  constructing  turning 

basin  in  Rouge  River,  Mich.) 5,000 

June  13, 1902  (allotment  of  Sept.  8,  1902) 5, 000 

Mar.  3,  1905  (allotment  of  May  12,  1905) 8,000 

Mar.  2,  1907  (allotment  of  Mar.  22,  1907) 7,000- 

Mar.  3, 1909  (allotment  of  Apr.  9, 1909) 10, 000 

June  25,  1910 20,000 

Feb.  27,  1911 5, 000 

Mar.  4,  1913 5, 000- 

Aug.  8,  1917 497,  OOO 

Total 603,690 
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15.  MONUOE  HARBOR,  MICH.     (BIO.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  has  been  done  during  the  past  fiscal  year,  and  no  work 
except  maintenance  is  proposed  for  next  year. 


APPROPRIATIONS. 


Feb.  24.  1835 ?30, 000. 00 

July   2,  1836 15,000.00 

Mar.  3,  1837 30, 000. 00 

July  7,  1838 15, 000. 00 

June  11, 1844 20, 000. 00 

Aug.  30,  1852 14,  000. 00 

June  23,  1866 31, 015. 27 

June  10.  1872 10,000.00 

Mar.  3,  1873 15, 000. 00 

June  23,  1874 10, 000. 00 

Mar.  3,  1875 10, 000. 00 

Aug.  14,  1876 5.000.00 

June  18,  1878 2, 500. 00 

Mar.  3,  1879 2, 000. 00 

June  14,  1880 2, 000. 00 

Mar.  3,  1881 1,000.00 

Aug.  2,  1882 1, 000. 00 


Aug.  5,  1886 $2, 000.  00 

Aug.  11,  1888 5, 000. 00 

Sept.  19. 1890 5. 000. 00 

July  13,  188G 10, 000.  00 

Aug.  18,  1894 5, 000. 00 

June  3,  1896 5,000.00 

Mar.  3,  1899 5, 000. 00 

June  13,  1902  (aUotment  of 

Sept.  12,  1902) 1,500.00 

Mar.  3,  1905  (allotment  of 

May  12,  1905) 5, 000. 00 

Mar.  2,  1907  (allotment  of 

Mar.  22,  1907) 4.000.00 

June  25,  1910 1,000.00 

Total 262, 015. 27 
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REPORT  OF  LI  KIT.  COL,  R.  R.  RAY  MOM),  CORPS  OF  ENGINFI-JR^, 


IMPROVEMENTS. 


XThe  letters  and  flgrures  fai  parentbeses  indicate  the  i?ronp,  and  the  numerical  order  in  the 
group,  to  which  the  respective  improyements  belong  for  purposes  of  appropriation.] 

Page. 


Page. 

1.  Toledo  Harbor,  Ohio  (Al) 2881 

2.  Port    Clinton    Harbor,    Ohio 

(^^\    _                        ^  2862 

3.  Sandusky "Harb<»T  Ohio  (A8)-  2863 

4.  Huron  Harbor,  Ohio  (A4) 2864 

5.  Vermilion  Harbor,  Ohio  (A6)-  2866 
•6.  I^orain  Harbor,  Ohio  (A6) 2865 


7.  Cleveland      Harbor,     .Ohio 

(A7) 2867 

8.  Fairport  Harbor,  Ohio  (A8)_    2868 

9.  Ashtabula      Harbor,      Ohio 

(A9) 2868 

10.  Conneaut      Harbor,       Ohio 

(AlO) 2860 


FOU  DESCRIPTION   OF  IMPROVEMENT  IN   THIS  DISTRICT,   SEE  PAGES    1637   TO    1670- 

1.  TOLEDO  HARBOR,  OHIO.     (Al.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Maintenance  dredging  was  done  with  U.  S.  dredfje  Burton  from 
July  1  to  November  12,  1919.  A  total  of  197,092  cubic  yards  of  ma- 
terial (bin  measurement)  was  removed,*  of  which  29,620  cubic  yards 
was  from  the  outer  division,  81,793  cubic  yards  from  the  middle 
division,  and  76,476  cubic  yards  from  the  inner  division  of  the 
straight  channel  through  Maumee  Bay,  8,767  cubic  yards  from  the 
loww  jportion  of  the  river  channel  (division  H),  and  436  cubic 
yards  from  the  vicinity  of  the  New  York  Central  Railroad  bridge. 
The  field  cost  was  $23,955.82,  or  about  12.1  cents  per  cubic  yard. 
Total  expenditures:during'th€  fispal- year  for  dredging  were  $33,- 
198.68,  of  which  airiount  ^,200  wad  f6r  work  done  priw  to  July  1, 
1919.  Dredging  was,  in  general,  confined  to  a  wiath  of  300  feet. 
A  width  of  50  feet  along  each  side  of  the  400- foot  channel  was  not 
maintained. 

A  thorough  examination  of  the  channel  through  the  river  and 
bay  was  commenced  in  May,  1920,  and  had  not  been  completed  at  the 
end  of  the  year. 

Maintenance  of  field  office,  soundings,  and  a  portion  of  the  ad- 
ministrative expenses  of  the  district  involved  an  expenditure  of 
$4,469.35. 

CONTRACTS  IN  FORCE. 

None. 

2861 


Digitized  by  VjOOQIC 


2862        BEPORT  OF  CHIEF  OF  ENGINEERS,  U.  S.  ARMY,  1920. 

%  APPROPRIATIONS, 

Previous  projects   (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess., 
p.  567) $1, 629, 200. 00 

Present  project: 

Mar.  3,  1899 $150, 000. 00 

June  6,  1900 132, 500. 00 

Mar.  3,  1901 8,000.00 

June  13,  1902 15, 000. 00 

June  28,  1902 223,000.00 

Mar.  3.  1903 190,000.00 

Apr.  28,  1904 70,000.00 

Mar.  3,  1905 181,000.00 

Mar.  3, 1909  (allotment  Mar.  20, 1909) 45, 000. 00 

June  25,  1910 145,000.00 

Feb.  27,  1911 75,000.00 

July  25,  1912 75,000.00 

Mar.  4,  1913 105,000.00 

Oct.  2,  1914  (allotment  Oct.  7,  1914) 135,000.00 

Mar.  4,  1915  (allotment  Apr.  1,  1915) 35,000.00 

July  27,  1916 20,000.00 

Mar.  4,"  1915  (allotment  July  13,  1917) —      10,000.00 

Aug.  8,  1917  (allotment  Sept.  20,  1917) __.      25,000.00 

July  18,  1918  (allotment  Aug.  3,  1918) 35,000.00 

Mar.  2,  1919  (allotment  Mar.  26,  1919) 35,000.00 

June  5,  1920  (allotment  June  15,  1920) 50,000.00 

1,759,500.00 

Total 3,388.700.00 

Receipts  from  sales,  etc.,  $7,730.59. 


2.  PORT  CLINTON  HARBOR,  OHIO.     (A2.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

There  were  no  field  operations-    Inspections  and  contingencies 
involved  maintenance  expenditures  of  $173.68. 

CONTRACTS   IN  FORCE. 

None. 


APPROPRIATIONS. 


June  10,  1872 

Mar.  3,  1875 

Aug.  14,  1876 

June  18,  1878 

Mar.  3.  1879 

June  14,  1880 

Mar.  3,  1881 

Aug.  2,  1882 

Aug.  5,  1886 

Aug.  11,  1888 

Sept.  19,  1890 

July  13,  1892 

Aug.  18,  1894 

June  3,  1896 

Mar.  3,  1899 

June  13,  1902 

Mar.  3,  1905 

Mar.  2,  1907 

Mar.    3,    1909    (allotment 
Mar.  20,  1909) 


$8, 000. 00 
5,000.00 
5,000.00 

10.000.00 

10, 000. 00 
5,000.00 
5,000.00 
6,000.00 
2,000.00 
5,000.00 
3,000.00 

10, 000. 00 
6,000.00 
6,000.00 
6,000.00 
5,000.00 
2,000.00 
3,000.00 

$2,500.00 


June  25, 1910 $1, 000. 00 

July  25,  1912 600. 00 

Mar.  4,  1913 500. 00 

Oct.  2, 1914  (allotment  Oct 

7,  1914) ^ 500.00 

July  27,  1916 1, 000. 00 

Aug.    8,    1917     (allotment 

Sept.  20,  1917) 500.00 

Total 108, 500. 00 

Returned  to  surplus  fund 
of  the  Treasury  (from 
allotment,  act  of  Mar.  3, 
1909) 28. 71 


Net  total 108, 471. 29 


Receipts  from  sales,  etc.,  189.18. 
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3.  SANDUSKY  HARBOR,  OHIO.     (A3.) 
OPERATIONS  DURING  THE  FlflCAL  YEAR. 

Maintenance  dredging  was  done  with  U.  S.  dredge  Burton  from 
November  13  to  December  3, 1919.  Material  to  the  amount  of  19,476 
cubic  yards  was  removed  from  the  west  dock  channel  and  3,549  cubic 
yards  from  the  straight  channel,  a  total  of  23,025  cubic  yards  (bin 
measurement),  at  a  field  cost  of  $3,916.49,  or  about  17  cents  per  cubic 
yard.  Total  expenditures  for  dredging,  including  winter  repairs  to 
plant,  were  $6,605.05,  or  about  28.6  cents  per  cubic  yard.  Dredging 
was  with  a  view  toward  maintaining  a  width  of  300  feet  in  all  chan- 
nels. A  thorough  examination  of  all  channels  was  made  during 
March  and  April,  1920. 

Maintenance  expenditures,  other  than  dredging,  were:  Care  and 
repair  of  floating  plantj  $2,228.50;  harbor  supervision,  soundings, 
and  a  portion  of  the  administrative  expenses  of  the  district,  $4,247.36. 
Total  expenditures  for  maintenance  were  $13,080.91. 

Proposals  for  constructing  extension  of  east  jetty  from  Cedar 
Point  and  a  pierhead  at  its  outer  end  were  received  on  May  25, 1920. 
Acceptance  of  the  lowest  bid  has  been  authorized,  subject  to  the  prior 
payment  of  $50,000  by  the  city  of  Sandusky,  as  required  by  the  river 
and  harbor  act  of  March  2, 1919.  Payment  was  made  bj  the  city  on 
October  22,  1920.  Expenditures  for  new  work  (printmg  specmca- 
tions)  were  $58.78. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3(1  sess.,  p.  548)—    $477. 192 

Present  project: 

Mar.  3,  1899 $80,000 

June  13,  1902 125, 000 

Apr.  28,  1904  (allotment  June  28,  1904) 10,000 

Mar.  3,  1905—. 155,000 

June  30,  1906 175, 000 

Mar.  2,  1907 125, 000 

Mar.  4,  1907 175.000 

June  25,  1910 5,000 

Mar.  4,  1915  (allotment  Apr.  1,  1915) 5,000 

July  27,  1916 10, 000 

Aug.  8,  1917  (allotment  Sept.  20,  1917) 10,000 

July  18,  1918  (allotment  Aug.  3,  1918) 10,000 

Mar.    2.    1919    (Including    allotment    of   $10,000    Mar. 

26,  1919) 1 191,000 

1,046,000 

Total 1,  523, 192 

Receipts  from  sales,  etc.,  $278.08. 
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4.  HUKON  HARBPK,  OHIO.     (A4.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  U.  S.  dredge  Mauviee  and  attendant  plant  worked  from  July 
21  to  October  6,  1919,  and  from  June  10  to  30,  1920,  on  maintenance 
dredging  in  the  outer  harbor,  dredging  and  wharf  removal  in  connec- 
tion with  widening  the  mouth  of  the  river,  and  removing  old  United 
States  east  pier.  River  widening  and  wharf  removal  (new  work) 
was  in  progress  at  the  end  of  the  year.  Results  accomplished  and 
costs  were:  Maintenance  dredging  in  outer  harbor,  17,526  cubic 
yards,  at  a  gross  cost  of  $3,958.75,  or  22.6  cents  per  cubic  yard; 
new  work  dredging,  25,369  cubic  yards,  of  which  15,^369  cubic  yards 
was  in  outer  harbor,  and  10,610  bubic  yards  was  river  widening,  at  a 
gross  cost  of  $7,711.27,  or  30.4  cents  per  cubic  yard;  removal  of  old 
east  pier  completed,  290  linear  feet,  at  a  gross  cost  of  $5,670,  or 
$19.55  per  linear  foot ;  wharf  removal  for  river  widening.  200  linear 
feet  removed,  at  a  gross  cost  of  $1,300  or  $6.50  per  linear  root.  Total 
cost  of  foregoing  work  was  $18,640.02,  of  which  $3,958.75  was  for 
maintenance  and  $14,681.27  was  for  new  work. 

Expenditures  during  the  fiscal  year  were  as  follows : 

New  work : 

Dredging  and  wharf  r^noval $4, 061. 02 

Removal  of  east  pier 5, 670. 00 

Insi)e<'tion  and  contingencies 413. 21 

$10, 144. 23 

Maintenance : 

Dredging 3,958. 75     - 

Harbor  supervision  and  contingencies 928. 04 

4, 88a  79^ 

Total 15. 031. 02. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
# 
Previous  project   (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  pp. 

466-467) $277, 273. 7X 

Present  project: 

Mar.   3,   1905 $68,  500. 00 

June  30,  1906 150, 000. 00 

Mar.  2,  1907 16, 000. 00 

Mar.  4,  1907 47,000.00 

June  25,  1910 3,000.00 

Oct.  2,  1914  (allotment  Oct.  7,  1914) 12, 000. 00 

Mar.  4,  1915  (allotment. Apr.  1,  1915) 3,000.00 

July  27,  1916 2,500.00 

Aug.  8,  1917  (allotment  Sept!  20,  1917) 4,000.00 

July  18,  1918  (allotment  Aug.  3,  1918) 5, 000. 00 

Mur.  2,  1919  (including  allotment  of  $5,000  Mar.  26, 

1919) 39,500.00 

350,500.00 

Total 627,  773.  71 

Receipts  from  sales,  etc.,  $110.18. 
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5.  VERMILION   HARBOR,   OHIO.      (A5.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  field  work  was  done.    Expenditures  for  harbor  supervision  and 
contingencies  (maintenance)  were  $108.10. 

CONTRACTS  IN  FORCE. 

None. ' 


APPROPRIATIONS. 


July  4,  1836 $10. 000. 00 

Mar.  3,  1837 20, 000. 00 

July  7,  1838 23,626.57 

June  28,  1864 5.758.97 

June  23,  1866 15.315.74 

June  10.  1872 5, 000. 00 

Mar.  3,  1873 12, 000. 00 

June  23.  1874 3,000.00 

Mar.  3,  1875 10,000.00 

Aug.  14,  1876 5, 000. 00 

June  18,  1878 4. 000. 00 

June  14,  1880 2, 000. 00 

Mar.  3,  1881 2, 000. 00 

Aug.  2,  1882 3, 000. 00 

Aug.  5,  1886 3,000.00 

Aug.  11,  1888 1,000.00 

Sept.  19,  1890 2,000.00 

July  13,  1892 2,000.00 

Aug.  18,  1894 2.000.00 

June  3,  1896 2, 000. 00 

June  6,  1900  (emergency 

aUotment  Dec.  21, 1900 )  -  576. 27 

Receipts  from  sales,  etc.,  $0.82. 


Mar.  3,  1905 $15, 000.  OO 

Mar.  2,  1907 15, 000. 00 

Mar.    3,    1909     (allotment 

Mar.  20,  1909) I 2, 000.  OO 

June  25,  1910 1, 000. 00 

Mar.    4,    1913     (allotment 

May  14,  1913) 2, 766. 64 

Oct.     2,    1914     (allotment 

Oct  7,  1914) 3.000.00 

July  27,  1916 4, 500.  00 

Aug.    8,    1917     (allotment 

Sept.  20,  1917) 500.00 

Total 177,044.19 

Carried  to  surplus  fund  of 
the  Treasury  (from  the 
act  of  Mar.  3, 1909 ) 1, 421. 46 

Net  total 175, 622.  73 


6.  LORAIN  HARBOR,  OHIO.     (A6.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Proposals  for  constructing  extension  of  west  breakwater  to  shore 
were  received  on  September  30,  1919.  The  lowest  bid  was  $5.30  per 
ton  for  stone  in  place.  All  bids  were  rejected  and  the  work  under- 
taken with  Government  plant  in  May,  1920.  Emergency  contract 
was  entered  into  with  the  Ohio  Quarries  Co.  for  furnishing  stone  at 
a  price  of  $1.50  per  short  ton  f.  o.  b.  quarry  at  Amherst,  Ohio.  The 
stone  is  being  shipped  by  rail  to  I»rain.  The  work  progressed 
slowly  owing  to  the  acute  car  shortage.  Operations  were  temporarily 
suspended  on  June  19,  and  the  derrick  barge  with  attendant  hired 
tug  taken  to  Huron  Harbor  to  assist  on  other  work.  A  total  of 
1,022.5  tons  of  stone  was  placed  in  the  work,  at  a  field  cost,  including 
outfitting  of  plant,  of  $4,083.84,  or  $4  per  ton  for  stone  in  place. 
A  length  of  about  70  feet  at  the  outer  end  of  the  work,  approxi- 
mately 10  per  cent  of  the  total,  has  been  completed. 
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Expenditures  during  the  fiscal  year  were : 

New  work: 

Di*e(lging  (work  done  during  previous  year) $83.78 

West  breakwater  extension  (including  $1,462.60  from 
funds  contributed  for  improvement  of  Lorain  Har- 
bor)  3, 969.  44 

$4, 053. 22 

Maintenance : 

Harbor  supervision,  soundings,  and  part  of  administrative  ex- 
penses of  the  district 1,528.95 

Total 5, 582. 17 

Of  these,  $1,462.60  were  from  contributed  funds  for  new  work. 

COl^TRAOT  IN  FORCE. 

FUBNISHINQ    STONE   FOB    WEST   BREAKWATEB   EXTENSION    (EMEBQSNCY). 

Contractor:  The  Ohio  Quarries  Co. 

Date  of  contract :  May  1,  1920. 

Date  of  commencement :  May  20,  1920. 

Date  for  completion :  Probable,  November  15,  1920. 

Amount  of  contract :  Approximately  10,000  short  tons  of  breakwater  stone. 

Unit  price :  $1.50  per  short  ton  f .  o.  b.  quarry. 

Completed  at  end  of  June,  1920 :  10  per  cent 


APPROPRIATIONS. 
UNITED  STATES  FUNDS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  pp. 
478-479)    $292, 204. 7T 

Present  project : 

Mar.  3,  1899 $50,000.00 

June  6,   1900 125, 000. 00 

June  13,   1902 6,000.00 

June  28,   1902 SOO,  000. 00 

Mar.   3,   1903 9,000.00 

Apr.  28,  1904 100, 000. 00 

Mar.   3,   1905 105, 000. 00 

June  30,  1906 46, 000. 00 

Mar.  2,  1907 30, 000.  00 

June  25,  1910 150,000.00 

Feb.  27,  1911 5,000.00 

Aug.  8,  1917  (includes  allotment  of  $5,000,  Sept. 

20,    1917) 84,650.00 

Mar.  2,  1919 20,000.00 

1, 030, 650. 00 

Total ^ 1, 322, 854.  77 

Transferred   under  authority   of  the   river  and  harbor   act  of 
Mar.  4,  1915 85, 000. 00 

Net  total 1, 287, 854. 77 

CONTRIBUTED   FUNDS. 

By  city  of  Lorain,  fiscal  year  1920 3, 000. 00 

Aggregate  United  States  and  contributed  funds 1, 290, 854. 77 

Receipts  from  saTes,  etc.,  $180.42. 
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7.  CLEVELAND  HARBOR,  OHIO.     (A7.) 
OPERATIONS  DURING  THE  FISCAL  YEAR- 

The  U.  S.  dredge  Burton  worked  from  March  27  to  May  4,  and 
from  June  16  to  30, 1920.  on  maintenance  dredging^  removing  34,926 
cubic  yards  of  material  from  the  river  below  the  Sew  York  Central 
Bailroad  bridge,  and  9,986  cubic  yards  from  the  east  basin  in  the 
vicinity  of  the  main  entrance;  a  total  of  44,912  cubic  yards  (bin 
measurement) ,  at  a  field  cost  of  $9,902.97,  or  22.1  cents  per  cubic  yard. 
Dredging  was  still  in  progress  at  the  end  of  the  year.  The  material 
is  a  very  fine  silt  which  settles  slowly  in  the  bins.  The  comparatively 
high  cost  is  due  to  the  nature  of  the  material  and  the  fact  that 
seven  possible  working  days  were  lost  on  account  of  lack  of  coal. 

A  thorough  examination  of  the  harbor  was  made  in  the  fall  of 
1919,  and  soundings  were  taken  over  certain  portions  of  the  harbor 
in  April  and  May,  1920.  A  field  office,  storehouse,  and  repair  shop 
for  floating  plant  were  maintained  throughout  the  year.  Proposals 
for  repair  of  a  portion  of  the  rubble  mound  east  breakwater  and 
for  placing  riprap  protection  along  2,200  feet  of  the  west  break- 
water were  received  on  May  20.  All  bids  were  rejected  as  excessive 
and  the  work  was  readvertised  under  slightly  modified  specifications. 
Proposals  were  received  July  19,  1920,  and  again  rejected.  Total 
expenditures  for  dredging  and  care  and  repair  of  floating  plant  were 
$20,036.94,  and  for  engineering,  office  expenses,  and  harbor  super- 
vision, $11,098.89 ;  all  lor  maintenance. 

CSONTRAOTS  IN  FOROT. 

None. 


APPROPRIATIONS. 

Previous  projects   (see  H.  Doc.  No.  1491,  63d  0)ng.,  3d  sesa, 
pp.  428-429) $1, 672, 994. 84 

Present  project : 

June  3.  1896 $80,000.00 

June  4.  1897 350.000.00 

July  1.  1898 *  294, 056. 52 

Mar.  3,  1899  (river  and  harbor  act) 75,000.00 

Mar.  3, 1899  (sundry  clvU  act) 100, 000. 00 

June  6,  1900 175,000.00 

June  33,  1902 626,000.00 

June  28,  1902 107, 000. 00 

Mar.  3,  1903 227, 500. 00 

Apr.  28,  1904 485,200.00 

Mar.  3,  1905 830.800.00 

June  30,  1906 350,000.00 

Mar.  2,  1907 223,000.00 

Mar.  4,  1907 200,000.00 

May  27,  1908 475,000.00 

Mar.  4,  1909 337,500.00 

June  15,  1910 616, 000. 00 

Mar.  4,  1911 200,000.00 

Aug.  24,  1912 ^ 200,000.00 

Mar.  4,  1913 25,000.00 

June  23,  1913 ,-  51,000.00 

^  Part  of  an  appropriation  of  $800,000. 
908O— KNG  1920— PT  2 60 


Digitized  by  VjOOQIC 


2868        REPORT  OF  CHIEF   OF  ENGINEERS,  U.  S.   ARMY,  1920. 

Present  project — Continued. 

Oct.  2,  1914  (allotment  Oct.  7,  1914) $150,000.00 

July  27,  1916 65,000.00 

Aug.  8,  1917  (allotment  Sept.  20,  1917) 65,000.00 

$6,  307, 056. 52 

Total 7, 980,  ()51. 86 

Receipts  from  sales,  etc.,  $2,749.27. 

8.  FAIRPORT  HARBOR.  OHIO.     (A8.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  U.  S.  dredge  Burton  worked  on  maintenance  dredging  from 
May  25  to  June  15,  removing  32,369  cubic  yards  of  sand  from  the 
shoal  in  the  entrance  channel  lakerward  from  the  outer  west  pierhead, 
at  a  field  cost  of  $4,059.18,  or  12.5  cents  per  cubic  yard.  Expendi- 
tures on  account  of  dredging  were  $4,708.41  and  for  engineering  and 
harbor  supervision  $1,964.34,  a  total  of  $6,672.75,  all  for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  450)  _    $381, 307. 71 

Present  project: 

June  3,  1896 $30, 000. 00 

Mar.  3,  1899 100,000.00 

.Tune  6,  1900  (emergency  allotment  Aug.  4,  1900).      4,800.00 

June  13.  1902 200, 000. 00 

Mar.  3.  1905 135,000.00 

Mar.  2,  1907 100,000.00 

Mar.  3,  1909  (allotment  Mar.  20,  1909) 5,000.00 

June  25,  1910 100.000.00 

Mar.  4,  1911 '  105, 000. 00 

Aug.  24,  1912 45,000.00 

Aug.  8,  1917  (allotment  Sept.  20,  1917) 12,000.00 

Mar.  2,  1919  (including  allotment  of  $5,000  Mar. 
26,  1919) 243,500.00 


1,080,300.00 


Total -^ 1,  461,  607.  71 

Carried  to  surplus  fund  of  the  Treasury  (from  act  of 

Mar.  3,  1909) 1, 332. 63 

Transferred  under  authority  of  river  and  harbor  act 

of  Mar.  4,  1915 71,000.00 

72, 332. 63 


Net  total 1, 389, 275. 08 

Receipts  from  sales,  etc.,  $210.59. 


9.  ASHTABULA  HARBOR,  OHIO.     (A9.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  field  work  other  than  examination  of  channels  was  done. 
Maintenance  expenditures  were  $6,546.56,  of  which  $3,507.33  was  for 
care  and  repair  of  floating  plant,  and  $3,039.23  was  for  harbor  super- 
vision and  part  cost  of  the  administrative  expenses  of  the  district. 
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Proposals  for  construction  of  west  breakwater  extension  to  shore 
were  received  on  September  30,  1919.  All  bids  were  rejected  as  ex- 
cessive. The  work  has  been  postponed  until  more  favorable  condi- 
tions obtain.  Printing  of  specifications  and  advertising  involved  new 
work  expenditures  of  $87.46. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects    (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess., 
p.   401) _- $613,210.86 

^ Present   project: 

June  3   1896 $50,000.00 

Mar.  3   1899 50,000.00 

June  6,  1900 110,000.00 

June  6,  19(X)  (emergency  aUotment  July  2,  1900)—      5, 858.  45 

Mar.  1,  1901  (claim) 10.200.00 

Mar.  3.  1901 2,000.00 

June  13,  1902 200,000.00 

June  28    19;)2 200,000.00 

Mar.  3,  lOaS 118,000.00 

Mar.  3,  19<^Kj . 20,000.00 

Mar.  2.  1907 20,000.00 

June  25,  1910 115.000.00 

Mar.  4,  1911 376,430.00 

Aug.  24,  1912 200  000.00 

June  23,  1913 274,675.00 

Aug.  S,  1917  (allotment  Sept.  20,  1917) 15, 000. 00 

Mar.  2,  1919 83,000.00 

1, 850, 163. 45 

Total 2,463,374.31 

Transferreil  under  authority  of  river  and  harbor  act  of  Mar.  4, 

1915 61,500.00 

Net  total 2. 401,  874.  31 

Receipts  from  sales,   etc.,  $3,56036. 


10.  CONNEAUT  HARBOR,  OHIO.     (AlO.) 
OPERATIONS  DURIN(J  THE  FISCAL  YEAR. 

Xew  work — The  V.  S.  dredge  Mau7nec  completed  the  work  of 
deepening  the  channel  between  the  piers  on  Julj  19,  1919.  Project 
depth  of  20  feet  at  low  water  datum  was  obtained  for  a  width  of 
about  176  feet,  or  to  within  12  feet  of  each  pier.  During  the  year  the 
dredge  removed  2,205  cubic  yards  of  sand  and  mud  and  2,775  cubic 
yards  of  shale  at  a  field  cost  of  $2,477.71,  or  about  25  cents  per  cubic 
yard  for  sand  and  mud  and  69  cents  for  shale.  Total  expenditures 
for  new  work  dredging  during  the  year  were  $7,142.93  of  which 
$4,054.45  was  for  work  done  during  the  previous  fiscal  year. 

In  July,  1919,  the  Coast  &  Lakes  Contracting  Corporation  resumed 
work  on  east  breakwater  lakeward  extension  and  construction  of 
pierhead.  The  concrete  superstructure  of  pierhead  was  put  in  place. 
The  entire  pierhead  is  now  completed  except  for  a  small  quantity  of 
paving  stone  over  the  top.  Stone  to  the  extent  of  2,283.2  tons  was 
placed  in  the  breakwater  substructure.    The  length  of  completed 
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breakwater  remains  the  same  (550  feet)  as  at  the  beginning  of  the 
year.  Completion  of  the  remaining  350  feet  of  breakwater  and  of 
the  riprap  protection  around  outsicfe  of  pierhead  will  require  about 
13,600  tons  of  stone.  Operations  were  suspended  on  November  26, 
1919,  and  had  not  been  resiuned  at  the  end  of  the  jfiscal  year.  Pay- 
ments to  contractor  and  contingencies  during  the  year  amounted  to 
$2,717.87. 

Detailed  statement  of  the  work. 


Contract 

price  per 

unit. 

Fiscal  year  1920. 

Total. 

Quantity. 

Cost. 

Quantity. 

Cost. 

Breakwater: 

MI  stone,  except  covering  D,  net  tons. . 
Coverinp  D  stone,  net  tons 

to.  05 

1.20 

10,450.76 

2,283.2 

12,100.04 

88,1>76.6 
9,859.4 

$84,827.77 
11,231.28 

Pierhead,  complete 

4,900.75 

Total 

■ 

2,160.04 

100,719.80 



' 

Maintenance. — ^The  U.  S.  dredge  Button  worked  on  maintenance 
dredging  in  the  channel  through  the  outer  harbor  from  May  5  to 
25,  1920,  removing  21,955  cubic  yards  of  material,  at  a  field  cost  of 
$3,399.75,  or  about  15  cents  per  cubic  yard.  Total  maintenance  ex- 
penditures were  $4,677.30,  of  which  $3,430.82  was  for  dredging,  and 
$1,246.48  was  for  harbor  supervision  and  contingencies. 

CONTRACTS  IN  FORCE. 

Contractor:  Coast  &  Lakes  Contracting  Corporation. 

Amount  and  character  of  work :  One  pierhead  complete ;  rubblemound  break- 
water (approximately  105,300  short  tons  of  stone,  with  timber  crib  type  of 
X^ierhead). 

Unit  price:  Pierhead  $10,980.  less  $529.25,  estimated  to  be  the  Increased 
eost  to  the  United  States  of  the  timber  crib  type  over  steel  cylinder  type ;  cover- 
ing D  stone,  $1.20  per  short  ton  in  place;  all  other  stone,  95  cents  per  ton  in 
place. 

Date  of  approval:  September  8,  1915.  Supplementary  agreement  approved 
May  8,  1917. 

Date  of  beginning  work :  August  1,  1915. 

Date  fixed  for  completion:  Pierhead  and  protection,  July  31,  1916;  breal^- 
water,  October  7,  1916.     (Time  limit  waived  for  a  reasonable  period.) 

(Completed  at  end  of  fiscal  year :  88  per  cent. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  pp. 

433-434) . $867,697.59 

Present  project: 

June  25,  1910 $144,900.00 

Feb.  27,  1911 160, 000.  (X) 

Aug.  24,  1912 100,000.00 

Mar.  4,  1913 200,000.00 

June  23.  1913 20,738.00 

Oct.  2,  1914  (allotment  Oct.  7,  1914) 243, 530. 00 

Mar.  4,  1915  (allotment  Apr.  1,  1915) 195,000.00 

1, 064, 168. 00 

Total 1. 931. 865. 69 

Receipts  from  sales,  etc.,  $3,924.87. 
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ERIE  HARBOR.  PA.;  DUNKIRK  AND  BUFFALO  HARBORS,  BLACK 
ROCK  CHANNEL  AND  TONAWANDA  HARBOR,  AND  NIAGARA  RIVER, 
N.  Y.  (GROUP  A.) 

1.  HARBOR  AT  ERIE,  PA.   (Al.) 

OPERATIONS  DURING  THE  FISCAL  TEAR. 

Entrance  channels  and  harbor  basin. — "No  redredging  was  done. 
Examination  by  soundings  taken  May  7-13, 1920,  showed  that  these 
waterways  retain  their  project  deptKs,  20  and  18  feet,  respectively, 
low- water  datum,  except  shoaling  along  north  and  south  banks  oi 
outer  and  inner  entrance  channels  and  alon^  east  side  of  harbor  basin. 
The  outer  channel  is  generally  200  feet  wide,  with  minimum  width 
of  150  feet;  the  inner  channel  is  generally  200  feet  wide,  with  mini- 
mum width  of  100  feet;  the  harbor  basin  area  shoal  has  depths  rang- 
ing from  12.5  to  20  feet,  with  width  of  450  feet.  The  cost  of  the 
examination  was  $273.83. 

Closure  of  breach  in  neck  of  Presque  Isle  Peninsida, — ^This  breach 
was  caused  by  storm  of  October  12-13, 1917,  and  increased  by  storms 
of  December,  1917,  November.  1918,  and  January,  1919,  being  then 
1,160  feet  wide,  with  depth  oi  water  from  0  to  1  foot  at  low- water 
datum.    Closure  of  the  oreach  is  being  done  under  contract  dated 
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August  7, 1919.  Preliminary  work,  consisting  of  establishment  of  base 
line,  erecting  ranges,  and  taking  cross  sections,  was  done  during  Sep- 
tember, 1919.  Dredging  under  contract  was  begun  October  C,  1919, 
with  the  hydraulic  dredge  Chicago  pumping  sand  into  the  north 
end  of  the  sand-fill  protection,  station  46  (station  0  is  at  south  en<J  of 
work),  and  continued  until  December  11,  1919,  when,  owing  to  ice 
and  weather  conditions,  the  work  was  suspended  for  the  winter. 
Progress  was  slow,  owing  to  the  difficulty  in  holding  the  fine  sand 
to  the  prescribed  outline  of  fill.  At  the  cessation  of  operations  the 
•estimated  quantity  of  sand  placed  was  150,000  cubic  yards. 

Examination  made  April  2-9, 1920,  showed  the  width  of  the  breach 
along  the  axis  of  proposed  rubble  mound  protection  to  be  1,470  feet, 
with  depth  of  water  varying  from  0.0  to  4.4  feet  at  low- water  datum. 
At  this  time  cross  sections  of  the  sand-fill  protection  were  taken 
between  stations  2-9  and  26-50.  The  cost  oi  the  examination  was 
$161.14. 

Operations  were  resumed  April  5, 1920,  with  the  hydraulic  dredge 
Chicago  pumping  sand  into  the  fill  at  stations  35-50,  assisted  by 
derrick  scow  rio,  11^  removing  logs  and  snags  from  the  borrow  pit 
and  trench.  Delays  were  caused  by  nonreceipt  of  coal,  due  to  the  rail- 
road strike.  Excavation  of  trench  for  rubble-mound  protection  has 
been  begun,  and  5,106.3  tons  of  rubble  stone  received,  but  none  yet 
placed.  Three  500- foot  sections,  stations  35-50,  of  the  sand-fill  pro- 
tection have  been  completed,  and  another  section,  stations  30-35,  is 
practically  finished. 

The  following  table  shows  the  work  done  during  the  fiscal  year, 
which  is  also  the  total  cost  to  June  30,  1920 : 


Class  of  work. 

Unit. 
Cubic  yard.... 

QuanUty.^-^ 

Amount. 

Afl.nd  All  nrotection  and  back  All  In  ulaoe 

140,345 

SO.  24 

$33,682.80 

Tree  planting  on  neck  of  Preaque  Isle  Peninsula. — Between  May 
27  and  June  2,  1920,  4,800  small  poplar  trees,  obtained  from  the 
peninsula  north  of  the  north  pier,  where  planted  on  the  sand  fill  pro- 
tection, between  stations  36+50  and  49+50.  As  the  planting  had  to 
be  done  during  very  hot  and  dry  weather,  it  is  likely  that  25  per  cent 
wull  not  live.  The  work  was  done  bv  hired  labor  and  the  total  cost 
was  $292.80. 

Surveillanve  of  Presque  Isle  Peninsula  was  continued  throughout 
the  fiscal  year,  a  watchman  being  on  duty  to  see  that  no  depredations 
were  committed,  to  put  out  fires,  which  occasionally  occur,  and  to  pre- 
vent squatters  from  settling  along  the  harbor  shore  by  hauling  house- 
bv.ats  thereon.    Cost,  $1,140. 

The  steam  launch  Gwendolen  was  in  commission,  except  between 
December  10,  1919,  and  May  10, 1920,  winter  lay  up  time.  The  hull 
was  repaired  and  painted,  new  up-flow  coils  and  superheater  in 
boiler  installed,  and  new  awning  and  frame  placed.  The  cost,  includ- 
ing maintenance  (fuel,  oil,  minor  boiler  repairs,  and  dredging  boat 
house  slip),  was  $1,412.91. 

Kxpended  for  office,  engineering,  and  overhead  expenses,  including 
$1,186.40  outstanding  from  previous  fiscal  year,  $2,035.92.     Total 
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expended  during  fiscal  year,  $5,316.60.    No  payment  was  made  for 
work  under  contract. 


CONTRACrr  I>T  FORCE. 


FOR   CONSTRVCTIXr.   RVBBLP:   MOT^ND  PROTEPTION   AND    SAND  FILL  PROTECTION   ON 
PRESQUE  ISLE  PENINSULA. 

Contractor :  Great  Lakes  Dredge  &  Dock  Co.,  Cleveland,  Ohio. 

Date  of  contract :  August  7,  1919. 

Date  of  approval :  August  25,  1919. 

Date  fixed  for  commencement :  September  26,  1919. 

Date  fixed  for  completion :  December  31,  1920. 

Amount  of  contract  and  unit  prices : 


Items. 

Unit. 

Quantity. 

Unit 
price. 

Amount. 

Dredcmc  trench , 

Cubic  yard,  place 

measure. 
Ton  of  2,000  pounds. . . 

Cubic  yard,  place 
measure. 

35,000 
25,000 
368,000 

10.60 

4.20 

24 

t21,000 

Rubblestone  in  place  In  rubble-mound  protec- 
tion. 
Sand  All  protection  and  bock  All  In  place 

105,000 
88,320 

Total .*:. 

214,320 

Coniplete<l  at  end  of  fiscal  year  1920:   20  pin-  cent. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p. 
447) $933, 156. 56 

Present  project : 

Mar.  3,  1890 $125,000.00 

June  13,  1902 125. 000. 00 

Mar.  3,  1905 125.000.00 

Mar.  2,  1907 120,000.00 

June  25,  1910 70, 000. 00 

Feb.  27.  1911 - 30. 000. 00 

Mar.  4,  1915  (allotted  Apr.  1,  1915) 10,000.00 

July  27,  1916 10,000.00 

July  18,  1918  (allotted  Aug.  7, 1918) 50, 000. 00 

Mar.  2, 1919  (allotted  Mar.  21,  1910 30, 000. 00 

Mar.  2,  1919  (allotted  June  25,  1919) 120, 000. 00 

Mar.  2,  1919  (allotted  Aug.  5,  1919) 41, 620.  00 

June  5,  1920  (allotted  June  15,  1920) 12,000.00 

868, 620.  00 

Total *  1. 801, 766.  56 

Receipts  from  sales,  etc.,  $4,570.91. 

^  In  addition  to  this  amount  there  was  allotted  Jan.  11,  1871,  from  the  appropriation 
made  by  the  act  of  July  11,  1870,  for  examinations  and  survey  for  improvements,  etc.. 
and  for  contingencies  of  rivers  and  harbors,  the  sum  of  $10,000  to  be  applied  to  work 
for  the  protection  of  the  peninsula  at  Erie  Harbor.  The  early  office  records  haviUK 
been  destroyed  by  fire  in  1887,  it  is  impracticable  to  state  at  this  time  how  much  of  this 
allotment  was  actually  expended  for  the  purpose  for  which  it  was  made. 
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2.  HARBOR  AT  DUNKIRK,  N.  Y.     (A2.) 
OPERATIONS  DURING  THE  FISCAL  TEAB. 

Construction  and  repair  of  concrete  superstructure  on  west  pier — 
Maintenance, — ^Under  contract  with  the  Empire  Engineering  Co. 
(Inc. ) ,  dated  June  11, 1920,  work  was  begun  June  21, 1920,  At  the  end 
of  the  fiscal  year  one-half  of  the  decayed  superstructure  had  been  re- 
moved from  167  linear  feet  of  the  west  pier,  repairing  and  leveling 
of  timber  cribs  be^n,  and  22  concrete  blocks  made.  No  payments 
under  contract  during  the  fiscal  year. 

An  examination  of  the  breakwater  and  west  pier  was  made  Sep- 
tember 23-30, 1919,  to  determine  condition.    Cost  $73.33. 

Other  expenditures  during  the  fiscal  year,  for  general  administra- 
tion and  office  expenses,  including  liabilities  at  end  of  previous  year, 
amounted  to  $1,635.83,  The  total  expenditures  were  $1,609.06  for 
maintenance. 

CONTRACT  IN  FORCE, 
CON8TBUCTION   AND  REPAIS  OF   C0I9CBETK   SI7PEBSTBUCTUBE  ON    WEST  PIES. 

Contractor:  Empire  Engineering  Co.  (Inc.),  North  Tonawanda,  N.  Y. 

Date  of  contract :  June  11, 1920. 

Date  of  approval :  June  22,  1920. 

Date  fixed  for  commencement :  July  26, 1920. 

Date  fixed  for  completion :  June  26,  1921. 

Amount  of  contract  and  unit  price : 


Item. 

Unit. 

Quantity. 

Unit 
price. 

Amount. 

Ilfm(i5>v<ng  fti<i  impffliftractnit^.. . .............  r r 

Linear  feet.... 
M.feetb.m... 

Pound 

do 

241 

8 

1,000 

3200 

9  800 

347 
1,840 

$4aoo 
aoo.oo 

:}| 

.10 
30.00 
30.65 

19,640.001 

Nflw  ^^mTnr»lr  tfmhAi". .    

i,«ao() 

Drift  bolts  and  spikes 

AiK^xn*  bftis. .,..". X ,.....,,...  - 

480.00 

BaUroad  rails 

do. 

960.00 

Concrete  bl<M^ .... 

Cubic  yard.... 
do. 

4,940.00 
3?;  996. 00 

Total 

65,786.00 

Completed  at  end  of  fiscal  year  1920 :  8  per  cent 


AFPROFRIATIOKS. 

Previous  projects   (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess., 

p.  446) $989, 837. 38 

Present  project :  June  26,  1910 99, 276. 00 

Total  of  appropriations 1,069,112.88 

Betumed  to  surplus  fund  of  Treasury 107. 66 

Net  total 1,088,944.72 

Kecelpts  from  sales,  etc.,  $474.48. 
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a  HARBOR  AT  BUFFALO,  N.  Y.   (Aa) 
OPEBATIONS  DUBING  THE  FISCAL  YEAK. 

Redredging  Buffalo  River  entrance  channel — Maintenance, — ^Under 
contract  with  the  Empire  Engineering  Co.  (Inc.),  dated  May  14,. 
1919,  drilling  and  blasting  rock  was  Begun  July  8,  1919,  with  the 
drill  boat  E.  E.  C.  No.  i,  work  suspended  July  22,  resumed  August 
16  and  continued  until  completion  September  4,  1919.  The  work 
comprises,  in  connection  with  dredging,  the  removal  of  three  bed- 
rock areas,  the  material  of  which  is  a  hard,  flinty  limestone. 

For  the  period  July-September,  1919,  the  relative  hours  worked 
and  delayed  were : 


Name  of  drill  boat. 

Hours. 

Equivalent 
2«-hour 
days. 

Worked. 

Delayed. 

Total. 

E.  E.  C.  No.  1 

668! 

1^ 

672i 

23« 

The  drill  boat  worked  24  hours  daily,  3  shifts  of  8  hours  each, 
with  a  few  exceptions  as  noted  above. 

The  following  table  shows  the  total  amount  of  work  done  by  the 
drill  boat : 

Holes  drilled 1, 183 

Average  d^th  of  hole  to  bottom feet—    *  4-4^ 

Total  drilled  to  bottom  of  hole do 6, 209 

Average  depth  of  hole  to  grade do *  0.5-1 

Total  drilled  to  grade do 1, 077 

Spacing  of  holes do 4  by  4 

Area  drilled square  feet—  18, 866 

Drilled  to  grade cubic  yards—       643 

Dynamite  used pounds..    4, 764 

Dynamite  per  cubic  yard  drilled  and  blasted do 7. 4 

Dredging  operations  with  the  dipi)er  dredge  Peconic  were  begun 
July  16,  1919,  and  continued  with  this  dredge  until  August  4, 1919, 
when  the  dipjper  dredge  Pocantico  was  sub^ituted.  Dred^inff  was 
continued  until  November  12,  1919.when  it  was  suspended,  aue  to 
the  practical  exhaustion  of  funds.  Work  was  resumed  May  14, 1920, 
and  suspended  May  19,  and  final  survey  made  May  21-25,  which 
showed  project  depth  of  21  feet  at  low-water  datum,  except  a  few 
shoal  areas,  with  depths  ranging  from  19  to  20.9  feet,  same  datum, 
not  removed  at  the  end  of  the  fis^l  year. 

The  following  table  shows  the  work  done  during  the  fiscal  year, 
which  is  also  the  total  cost  to  June  30, 1920 : 


Items. 

Unit. 

Quantity. 

Contract 
price. 

Amount. 

Hire  of  rook-diiUingpIant  for  drill  boat  with  flye 

frsmes. 
PwHlglT*  J  looM  mfttflriftl t. 

Hour 

0681 

68,171 
7,424 

184.60 

.89 

2.98 

122,664.88 

Cubic     yard,    soow 

measure. 
do. 

28,686.09 

T^rwlgiiiF  hroifflni  foftir 

22,128.52 

nredsedBlays, removing  bowlders, eto. 

Cost 

1^714.29 

Total.... .... 

72,978.88 

Completed  at  end  of  fiscal  year  1920:  99  per  cent 


^  In  order  to  insure  the  required  death  or  grade  of  21  feet  at  low-water  datum  after 

Bdghkg,  holes  were  drilled  31  feet  below  grade. 

*  The  depth  of  bedrock  above  the  required  grade  Taried. 
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Dredging  in  outer  harbor — Sew  work. — ^Under  contract  with  Great 
Lakes  I)redge  &  Dock  Co.  dated  September  16,  1919,  dredging  in 
triangular  area,  junction  of  the  Buffalo  River  entrance  ana  Black 
Rock  channels,  was  begun  September  23,  1919,  with  the  dipper 
dredge  G,  L,  D,  <&  D,  (To.  No,  8,  and  in  Area  F,  outer  harbor,  with 
same  dredge,  October  21,  1919,  dredge  alternating,  during  good 
weather  working  on  first  area  and  during  stormy  weather  in  latter 
area.  Work  was  suspended  November  6,  1919,  owing  to  rough 
weather  and  shortage  of  fuel.  Dredging  was  resumed  June  28, 1920 ; 
delay  caused  by  inability  of  contractor  to  obtain  fuel. 

The  following  table  shows  the  work  done  during  the  fiscal  year, 
which  is  also  the  total  cost  to  June  30, 1920 ;  material,  sand  and  mud : 


Locality. 

Unit. 

Quantity. 

Contract 
price. 

.\mount. 

Area? 

Cubic  yard,  scow  meas- 
ure. 
do 

12,031  1     90.104 
1,020            .104 

12,334.01 

Area  0  . .                

372.48 

Triangular  ar<»a 

.do 

75,846 

.104 

14,714.12 
24.70 

Dredge  delays^  removing  boulders,  etc 

Cost 

Total 

89,707 

17,446.40 

Completed  at  end  of  fiscal  year  1920 :  10  per  cent. 


The  total  amount  expended  during  the  year  for  all  purposes  was 
$97,312.77. 

Water  pipe  across  Buffalo  River. — This  pipe  supplies  Government 
buildings  and  occupants  with  water.  Necessary  repairs  to  225  linear 
feet  of  same  began  November  5,  1919,  and  work  discontinued  De- 
cember 20,  1919.  Repairs  completed  in  spring  of  1920  by  the  Lacka- 
wanna Coal  Co.  Pipe  and  fittings  furnished  by  the  Lighthouse 
Service. 

Enforcement  of  navigation  laws  and  regulations  of  dumping  of 
dredgings  {maintenance), — The  gasoline  cruiser  Scajaquada  was  on 
duty  during  navigation  season  on  inspection  of  operations  on  harbor 
work  and  on  enforcement  of  above  laws  and  regulations.  Part  of 
the  time  of  the  United  States  watchman  also  was  engaged. 

During  November,  1918,  the  method  of  supervision  of  the  dumping 
of  dredgings  was  changed  so  that  an  inspector  will  personally  super- 
vise the  dumping  of  all  material  in  designated  grounds,  under  a 
permit,  at  the  expense  of  the  permittee.  Owing  to  winter  conditions 
this  work  was  temporarily  suspended  in  December,  1919.  The  gaso- 
line cruiser  Scajaquada  was  engaged  in  this  work  until  December  10, 
1919,  and  then  laid  up  for  the  winter.  Annual  repairs  were  made 
February-April,  1920.  Vessel  was  placed  in  commission  May  1, 1920, 
on  duty  patrolling  harbor  and  Black  Rock  Canal,  continuing  this 
work  until  the  end  of  the  fiscal  year.    Expenditure  was  $10,027.45. 

Floating  plant. — Transfer  of  derrick  scow  No,  1,  Repairs  begun 
July  11,  1919,  at  Oswego,  N.  Y.,  comprising  calking,  placing  spud 
casing,  and  painting.  Scow  left  Oswego  September  2,  1919,  in  tow 
of  the  U.  S.  tug  Oswegatchie^  arriving  at  Port  Dalhousie,  Onta- 
lio,  Welland  Canal,  September  23,  1919.  Towed  from  there  to 
Buffalo,  N.  Y.,  by  the  tug  Thomas  Lincoln  Casey,,  arriving  September 
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27,  1919.  Fitting  out  at  Buffalo,  September  30-November  25,  1919, 
comprised  extra  guy  rod  supporting  mast,  corner  irons,  boiler  re- 
pairs and  test,  new  safety  valve,  flue  blower,  and  installation  of  clam- 
shell bucket.  Cost:  Direct  labor,  $1,782.14;  material  and  supplies, 
1gl,629.58;  plant,  $1,298.40;  field  overhead,  $158.58;  total  field  cost, 
$4,868.70. 

Care  of  ptihlic  propertjj, — A  watchman  was  on  duty  throughout  the 
year  at  the  Ignited  States  Engineer  storehouse  on  the  south  pier  for 
the  care  of  public  propertv ;  also  as  ferryman  for  employees  and  sup- 
plies across  the  Buffalo  Itiver;  also  in  charge  of  automatic  water 
gage  recording  the  level  of  Lake  Erie.    Expenditure  was  $720. 

Total  expenditures  for  fiscal  year  for  general  expenses,  pro  rata 
share  of  cost  of  operation  of  inspection  boats,  purchase  of  supplies, 
expense  of  examinations,  etc.,  $97,312.77. 

Occupation  of  Government  property, — History  of  occupation  of 
the  north  pier  at  the  mouth  of  the  Buffalo  River  by  the  Delaware, 
Lackawanna  &  Western  Eailroad  Co.,  with  a  coal  trestle,  is  given  in 
the  Annual  Eeport  of  the  Chief  of  Engineers  for  1889,  pages  2373- 
2383;  for  1898,  pages  2775  et  seq.;  for  1904,  pages  3258  and  3259; 
for  1916,  page  3125;  and  for  1917,  page  3232.  No  operations  were 
<^arried  on  by  the  railroad  company  during  the  fiscal  year,  the  remain- 
ing work  to  be  done,  viz,  the  construction  of  a  dolphin  to  replace  the 
former  north  pier,  having  been  temporarilv  postponed  by  agreement 
between  the  Chief  of  Engineers  and  the  Delaware,  Lackawanna  & 
Western  Railroad  Co.,  dated  July  6,  1917. 

Redredging  the  slip  adjacent  to  the  Buffalo  River  entrance  channel 
was  done  during  April-May,  1920,  by  the  Lackawanna  Coal  Co.  An 
^examination  showed  the  required  depth  of  21  feet  at  low-water  datum^ 
with  controlling  depth  of  20  feet,  along  the  dock  face  adjacent  to 
Evans  Slip. 

CONTRACT  IN  FORCE. 

TOR  HIRE  OF  ROCK-DRILLING  PLANT  AND  FOR  DREDOING   IN   HUFFAFX)   RIVER  ENTRANCE 

CHANNEL. 

f'ontractor :  Empire  Enprineering  Co.  (Inc.),  New  York,  N.  Y. 

Date  of  contract :  May  14,  1919. 

Date  of  approval :  June  3,  1919. 

Date  fixed  for  commencement:  July  9,  1919. 

Date  fixed  for  completion :  October  9,  1919. 

Amount  of  contract  and  unit  prices: 


Items. 

Unit. 

Quantity. 

Contract 
price. 

Amount. 

Hire  of  rock-drilling  plant  for  drill  boat  with 

five  frames. 
Dredslne  loose  material 

Hour 

600 
60,000 
3,500 

$34.50 

.39 

2.98 

$20,700.00 
23,400.00 
10,430.00 

Cubic  yard  scow  meas- 
ure. 
.....do 

Dredging  broken  rock 

Total 

54,530.00 

1 

Completed  at  end  of  fiscal  year  1920 :  99  per  cent 
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Contractor :  Great  Lakes  Dredge  &  Dock  Co. 

Date  of  contract :  September  16,  1919. 

Date  of  approval :  October  2,  1919. 

Date  fixed  for  commencement :  November  7,  1919. 

Date  fixed  for  completion :  May  7,  1922. 

Amount  of  contract  and  unit  prices : 

To  grade  (790,000  cubic  yards,  scow  measure) $153,260 

Allowable  overdepth  (132,000  cubic  yards,  scow  measure) 25,608 

Total  (922,000  cubic  yards) 178, 86* 

Unit  price :  19.4  cents  per  cubic  yard,  scow  measure. 
Completed  at  end  of  fiscal  year  1920 :  10  per  cent 


APPBOPBIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  68d  Cong.,  3d  sess., 
p.  415) : $5, 929, 300. 81 

Present  project : 

July  25,  1912 $290,000.00 

Mar.  4,  1913 167,375.00 

Mar.  4,  1915 187,375.00 

July  27,  1916 140,000.00 

Mar.  2,  1919 171,400.00 

June  5, 1920  (allotted  June  15, 1920) 13, 000. 00 

969,160.00 

Total  of  appropriations 6, 898, 450. 00 

Transferred  to  Black  Rock  Channel  and  Tonawanda  Harbor 90,000.00 

Net  total 6,808,450.81 

Receipts  from  sales,  etc.,  $1,782.04. 


4.  BLACK  ROCK  CHANNEL  AND  TONAWANDA  HARBOR,  N.  Y.     (A4-> 
0PEBATI0N8  DUBING  THB  FISCAL  TBAB. 

Lowering  waterworks  intake  pipes  in  Niagara  River.— Coim^  of 
replacing  old  steel  pipe  with  new  wood-stave  pip^9  48  inches  diame- 
ter, with  top  25  feet  below  low- water  datum.  Work  being  done  by 
the  Empire  Engineering  Co.  (Inc.),  at  the  expense  of  the  cities  of 
Tonawanda  and  North  Tonawanda.  Work  on  the  Tonawanda  pipe 
was  begun  May  1,  1919,  and  completed  August  18,  1919.  A  subse- 
quent break  was  repaired  and  back  filling  of  trench  completed  Octo- 
ber 15, 1919.    Cost  of  inspection,  $218.50,  reimbursable. 

Dredging  trench  for  the  North  Tonawanda  pipe  was  began  August 
19, 1919,  and  pipe  laving  completed  November  13, 1919.  While  over- 
casting material  with  clamshell  dredge  behind  shore-dock  face  two 
sections  of  pipe  were  disconnected  November  26, 1919.  Repairs  were 
made  and  back  filling  of  trench  completed  December  20, 1919.  Cost 
of  inspection,  $357.60,  reimbursable. 

Cooperative  work  of  lowering  these  water  pipes  (replacing)  was 
approved  by  the  Chief  of  Engineers  March  5, 1920. 

Dredging  extension  of  deep-water  channel  m  Niagara  Rvoer  at 
Tonawanda^  N.  Y.-^New  work. — ^Under  contract  with  the  Dunbar  & 
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Sullivan  Dredging  Co.,  dated  May  13,  1920,  dredffing  was  begun 
June  23, '1920,  with  the  dipper  dredge  Tipperary  Soy^  and  was  in 
progress  at  the  end  of  the  nscal  year;  6,390  cubic  yards  (place  meas* 
ure)  sand,  clay,  gravel,  and  bowlders  were  removed,  at  a  cost  of 
$3,195.    No  payments  made. 

Widening  Lake  Erie  Channel  at  tJve  hend. — ^Proposals  for  dredging 
and  rock  removal  (new  work)  were  opened  March  17, 1920,  but  were 
rejected  as  excessive. 

Dumping  of  dredgings. — Under  one  permit  was  supervised  at  a 
cost  of  $345.30,  paicl  by  the  United  States  and  reimbursed  by  the 
permittee. 

Examinations  made  and  soundings  taken  at  a  cost  of  $1,241.84. 
Other  expenditures  for  proportion  of  expense  of  maintaining  and 
operating  the  gasoline  cruiser  Scajaquada  and  general  administra- 
tion expenses,  including  $627.64  outstanding  from  previous  fiscal 
year,  amounted  to  $2,182.05.  Total  expenditures  $3,423.89,  all  for 
maintenance. 

—  CX)NTRAC7rS   IN   FORCE. 


POB  DREDGING  EXTENSION  OF  DEEP  WATER  CHANNEL  IN   NIAGARA  RIVER  AT 
TON  A  WANDA,    N.   Y. 

Contrftctor:  Dunbar  and  SulUvan  Dredging  Co.,  Detroit,  Mich. 
Date  Of  contract :  May  13,  192Q. 
Date  of  approval :  May  24,  ld20. 
Date  fixed  for  commencement:  ^uly  2,  1920. 

Date  fixed  for  completion:  Between  September  27  and  November  10,  1921, 
depending  on  amount  of  overdepth  dredging. 
Amount  of  contract  and  unit  prices : 


Unit. 

Grade. 

Allow- 
able 
over- 
depth. 

Unit 
price. 

To 
grade. 

Allow- 
able 
over- 
depth. 

Total. 

Oreroasiing  dredged  niB- 

Cubic  yard,  place 
Cubic  yard,  bank 

422,060 
100,000 

66,000 

CenU, 
60 

ao 

211,026 
80,000 

32,600 

243,626 
30,000 

terlAl. 

TotaL.... 

241,026 

32,600 

278,626 

Completed  at  end  of  fiscal  year  1920 :  1  per  cent 


APPBOPRIATIONS. 

LAKE  ERIE  ENTRANCE  TO  BIJICK  ROCK  HARBOR  AND  ERIE  BASIN,  N.  T. 

June  13,  1902 $200, 000. 00 

Mar.  3.  1903 200,000.00 

Apr.  28,  1904 125, 000. 00 

Mar.  3,  1905 52, 000. 00 

June  30,  1906 237,643.00 

Mar.  4,  1913  (allotment  of  Aug.  3,  1914) 10,000.00 

Mar.  4,  1915  (transferred  from  Tonawanda  Harbor  and  Niagara 

Uiver  Apr.  1,  1915) 10, 000. 00 

Mar.  4,  1915  (allotment  of  May  20,  1916) 6,000.00 

Total 840, 643. 00 
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BLACK    ROCK    HARBOR   AND   CHANNEL,    N.    Y. 

IMvvidus  project  (see  H.  Doc.  No.  1491,  08il  Cong..  3<1  sess.,  p.  410)  _       .^32,  098.  00 

Present  project : 

Mar.  3,  1905 .^100.000.00 

June  30,  1906 233,000.00 

Mar.  2,  1907 1,000,000.00 

Mar.  4,  1907 367,000.00 

Mar.  4,  1909 1,000.000.00 

June  25,  1910 1, 000.  000.  (X) 

Feb.  27,  1911 400,000.00 

4. 100,  000.  OO 

Total  of  appropriations 4,152,098.00 

Transferred  to  other  works  by  anthority  of  act  of  ^lar.  4,  1915 167. 375. 00 

Net    total 3,984,723.00 

TON  A  WANDA    HARBOR   AND   NIA<J.\RA   RIVER,    N.    Y. 

Previous  project  (see  H.  Dcx*.  No.  1491,  63(1  Cong.,  2d  sess.,  p.  568) _  6, 500. 00 

Present  project: 

Aug.   11,  1888 $100,000.00 

Sept.  19.  1890 75,  000.  (X) 

July   13,   1892 75,000.00 

Aug.  18,  1894 50.000.00 

June  3,  1896 50,000.00 

Mar.  3,  1899 75,  000.  (X) 

June  13,  1902 257,700.00 

Mar.  2,  1907 3,000.00 

685,700. 00 

Total  of  appropriations 692,200.00 

Turned  Into  surplus  fund  of  Treasury  June  .30,  1890___      .%587.  52 
Transferre<l  to  other  works  by  authority  of  river  and 

harbor  act.  Mar.  4,  1915 30.000.00 

30, 587.  52 

661. 612.  48 

BLACK  ROCK  CHANNEL  AND  TONAWANDA  HARBOR,  N.  Y. 

Transferred  from  harbor  at  Buffalo $90,000.00 

July  1,   1918 300,000.00 

July  18,  1918  (allotment  Aug.  7,  1918) 10.  000.  (X) 

Mar.  2,  1919  (allotment  Mar.  21, 1919) 12.3,  (XX).  00 

525.  000.  OO 

Grand  total 6,  Oil,  978. 48 

Receipts  from  sales,  etc.,  $74,691.06. 


5.  NIAGARA  RIVER,  N.  Y.     (A5.) 
OPERATIONS   AND   RESULTS   DURING   THE   FISCAL   YEAR. 

Redredging. — No  work  was  done  on  the  improvement  of  channels 
during  the  fiscal  year.  Expenditures  were  $287.10  for  general  admin- 
istration and  office  expenses. 

CONTRACTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1401,  GSd  Conj?.,  3d  sess.,  p.  508) __  $70,000.00 

Present  project,  July  25,  1912 27,562.50 

July  18,  1918  (allotment  Aug.  7,  1918) 1.000.00 

Mar.  2,  1919  (allotment  Mar.  21,  1919) 1,000.00 

Total  of  United  States  funds 99,562.50 

Mar.  1,  1915,  contributed 27,562.50 

Grand   total 127,125.00 


6.  OPERATING  AND  CARE  OF  BLACK  ROCK  CANAL  AND  LOCK  AND 
FERRY  STREET  BRIDGE,  BUFFALO,  N.  Y. 

Canal. — Was  open  to  navigation  at  the  beginning  of  the  fiscal  year 
to  all  lake  vessels,  continuing  to  the  seasonal  interruption  early  in 
December,  1919.  Ice  4  to  10  inches  thick  over  the  entire  canal  con- 
fined traffic  to  tugs  during  the  last  10  days  of  that  month.  The  ice 
during  January,  1920,  was  6  to  15  inches  thick,  and  during  February 
from  19  to  24  inches.  The  only  navigation  during  this  period  was 
the  passage  of  the  Buffalo  fire  tug  on  Januarjr  6-7,  breaking  ice. 
There  was  no  ice  in  canal  at  end  of  March,  but  it  was  covered  with 
shifting  fields  of  ice  in  April,  when  traffic  was  confined  to  sand  and 
gravel  oarges  and  contractors'  floating  plant.  The  first  lake  vessel 
to  pass  the  canal  for  the  navigation  season  of  1920  was  the  steamer 
Louis  R,  Davidson,  passing  down  with  a  cargo  of  limestone  on  April 
24.  The  last  ice  disappeared  on  May  21,  1920,  on  which  date  the 
canal  buoys  were  placed  by  the  Lighthouse  Service.  Waterway  open 
to  end  of  fiscal  year.  There  were  no  accidents  during  the  navigation 
season.  When  not  otherwise  engaged  the  canal  was  patrolled  by  the 
steam  tug  TKovias  Lincoln  Ca^ey  and  gasoline  cruiser  Scajaquada. 

The  steamer  M,  A.  Reeh  grounded  in  canal  October  12,  1919,  on  a 
bowlder  with  20  feet  water  depth  over  same.  Steamer  Yates  struck 
lightly  in  canal  October  29,  1919.  Water  level  at  time  1  foot  below 
mean  lake  level. 

The  7-ton  bowlder  on  which  the  steamer  M.  A.  Reeb  grounded  in 
Lake  Erie  entrance  channel  was  removed  November  3, 1919,  by  use  of 
U.  S.  derrick  scow  No.  7,  assisted  by  a  diver. 

The  Squaw  Island  Dike,  just  south  of  the  International  Bridge, 
w^as  reinforced  October-December,  1919,  with  stone,  690  cubic  yards 
being  overcast  by  U.  S.  derrick  scow  No.  1.    Cost,  $1,053.59. 

Examinatimis. — A  sweep  survey  of  the  canal  was  made  May  24-26, 
1920,  which  showed  an  available  depth  of  18  feet  at  low-water  datum. 

Signal  station. — This  station,  installed  on  the  south  pier  at  the 
mouth  of  the  Buffalo  River  to  regulate  the  movements  of  lake  vessels 
in  the  canal,  was  in  operation  at  the  beginning  of  the  fiscal  year,  and 
continued  daily,  with  the  services  of  two  lockmen,  between  the  hours 
of  6  a.  m.  and  10  p.  m.  until  December  13,  1919,  and  then  discon- 
tinued* for  the  winter.  Operations  were  resumed  on  May  20,  1920, 
with  two  operators  on  duty  daily  from  6  a.  m.  to  10  p.  m.,  duty  time, 
and  continued  to  the  end  of  the  fiscal  year. 

Lock. — Continuous-  24-hour  daily  operation  was  maintained  from 
the  beginning  of  the  fiscal  year  until  December  31,  1919,  when  oper- 
ating was  discontinued  for  the  winter.    Lock  property  watched  and 
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cared  for  by  lock-operating  force,  January-March,  1920.  Lock 
opened  for  local  traffic,  6  a.  m.  to  4.30  p.  m.,  March  80,  1920,  and 
closed  April  12  for  annual  underwater  cleaning  and  repairs ;  again 
opened  April  20,  and  operated  from  6  a.  m.  to  8  p.  m.  until  April  30, 
6  a.  m.  to  10  p.  m.  May  1  and  2,  and  continuous  24:-hour  operation 
until  the  end  of  the  iSscal  vear. 

During  the  iSscal  year  the  lock  was  open  to  passage  of  vessels  268 
days  and  closed  98  days. 

Delays  and  minor  repairs. 


Date. 

Locatioo  of  gate  cable. 

Remarks. 

1919-ao. 
Sept.    2 
Nov.  20 

West  tipper  guard  opening 

Broken;  replaced  by  new  cable. 
Do. 

T''«««t  lnTerTn«llatfl*cKv«iT»g , . , .  ... 

Apr.  17 

West  upper  closing .."..., 

Worn  out;  replaced  by  new  cable. 
Do. 

Wf^t  lower  opening ....      

17 

do " r. 

Do. 

19 

East  intermediate  opening 

Do. 

19 

West  intermediate  *9p«ning 

Do. 

My     4 

K«rt  unner  ciuird  openinjr . .  

Broken;  replaced  by  new  cable. 

No  delay  to  traffic. 

The  steamer  United  Lumberman  was  delayed  from  6.25  to  7.35 
p.  m.,  May  24. 1920,  on  account  of  power  being  off  from  5  to  7.30  p.  m. 
on  account  oi  fire  in  General  Electric  Co.  transformer  station. 

Repairs, — ^The  Stoney  valve  packing  rod  on  lower  west  valve  be- 
came dislodged  November  15,  1919,  and  was  removed  by  diver  No- 
vember 17.  The  annual  overhauling,  cleaning,  painting,  and  repair- 
ing of  the  lock  machinery  which  was  begun  in  February,  1920,  and 
•completed  April  20,  comprised,  in  addition  to  minor  repairs,  the 
following  work :  The  upper  lock  gates  were  painted  one  coat  of  red 
lead  on  the  girder  side,  5  gate  cables  were  replaced  with  new  ones, 
and  new  hoisting  chains  were  put  on  all  6  Stoney  culvert  valves. 

Orffanization. — The  regular  lock  force  consists  of  1  superintend- 
ent, 1  chief  lock  master,  1  clerk,  1  overseer-electrician,  4  lock  masters, 
and  11  lockmen.    A  diver  and  laborers  are  employed  intermittently. 

Accidents  and  delays. — ^The  steamer  Edwin  Booth^  upboimd,  light, 
on  June  24,  1920,  was  delayed  15  minutes  by  a  sunken  log  in  the 
lower  lock  gate  sill  which  prevented  closing  the  gate.  The  barge 
Festitigo  in  tow  of  steamer  ZUlah^  barge  Brightic  also  in  the  tow,  up- 
bound,  light,  on  June  21,  struck  the  west  upper  guard  gate  bending 
two  of  the  walk  supports. 

Ferry  Street  Bridge, — Continuous  24-hour  daily  operation  was 
maintained  from  the  beginning  of  the  fiscal  year  until  December  31, 
1919.  Winter  operation  began  January  1, 1920,  with  an  operator  on 
duty  during  the  day  shift,  8  a.  m.  to  4  p.  m.  The  bridge  was  lifted 
four  times  during  January,  1920,  for  passage  of  the  Buffalo  fire  tuff 
breaking  ice.  No  bridge  lifts  for  vessels  during  February  and 
March,  1920.  Winter  operation  continued  until  March  31,  1920. 
After  April  1,  operators  were  on  duty  the  following  hours:  April 
1-10,  6  a.  m.  to  4.30  p.  m.;  April  11-20,  8  a.  m.  to  4  p.  m.;  April 
21-30,  6  a.  m.  to  8  p.  m. ;  May  1-2,  6  a.  m.  to  10  p.  m.,  after  which  the 
regular  daily  24-hour  service,  with  three  8-hour  shifts,  was  resmned 
and  continued  until  the  end  of  the  fiscal  year. 
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The  bridge  was  lifted  2,471  times  during  the  fiscal  year  for  passage 
of  4,661  vessels. 

Bridge  repairs. — During  July,  1919,  21  pieces  of  plank  were  re- 
newed in  the  roadway  anaSO  pieces  in  the  sidewalk.  Work  done  by 
the  operating  force.  " 

The  aiinuS  overhauling  of  machinery  was  done  February-April, 
1920. 

Enforcement  of  navigation  laws. — ^The  steam  tug  Thomas  Lincoln 
Casey  patroled  the  canal,  carried  supplies,  and  used  in  connection 
with  inspections  for  work  under  contract. 

Cost:  Pay  roll,  $5,081.92;  fuel,  $2,201.74;  supplies,  $436.14;  hull 
and  machinery  repairs,  $2,949.36;  total,  $10,669.16. 

Summary  of  expenditures  for  the  fiscal  year  ending  June  30,  1920, 

Canal  and  lock,  Including  south  pier  signal  station : 

Pay  rolls . $29,934.61 

Repair  materials,  etc 4,600.17 

General  supplies 3,  629.  50 

Electric  current  for  power  and  light 1, 157. 07 

Contingencies  and  office  expenses 420. 95 

$39. 832. 30 

Ferry  Street  Bridge: 

Pay  rolls 11,633.48 

Repair  material,  etc 269.81 

General  supplies 185.24 

Electric  current  for  power  and  light 651. 20 

Contingencies 140. 70 

12,880.43 

Maintenance  of  canal  (examinations  and  dike  repairs) 1,948.26 

Total,  fiscal  year  ending  June  30, 1920 54, 660. 99 

Summary  of  expenditvres  since  the  canal  ic<is  opened  to  traffic, 

Fi8cal_years  ending: 

June  30,  1915 $32,775.58 

June  30,  1916 37,915.36 

June  30,  1917 48, 616. 16 

June  30,  1918 51, 418. 95 

June  30,  1919 54, 302. 61 

June  30,  1920 54, 660. 99 

Grand  total 279. 689. 65 

CONTRACTS  IN"  FORCE. 

None. 

— ^—  * 

OLCOTT,  CHARLOTTE,  PULTNEYVILLE,  GREAT  SODUS  BAY,  LITTLE 
SODUS  BAY,  OSWEGO,  CAPE  VINCENT,  AND  OGDBNSBURG  HAR- 
BORS, N.  Y.     (GROUP  B.) 

7.  HARBOR  AT  OLCOTT,  N.  Y.     (Bl.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Repairs  to  piers — Maintenance, — Between  October  15  and  Novem- 
ber 13,  1919,  a  block  of  concrete,  26.5  feet  long,  5.5  feet  wide,  with 
an  average  depth  of  e3  feet,  was  built  at  the  shore  line  of  the  west 
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?ier,  extending  to  the  line  of  the  steel  sheet  piling,  driven  July,  1913. 
'he  concrete  was  reinforced  with  |-inch  round  st^l  bars,  horizontally 
and  vertically,  and  also  connected  by  four  1^-inch  bolts  to  the  steel 
sheet  piling,  which  overlapped  it  about  5  feet. 

Cost:  Direct  labor,  $121.06;  material  and  supplies,  $110.08;  field 
overhead,  $54.77;  total  field  cost,  $285.91. 

Between  April  28  and  May  1,  1920,  at  the  north  end  of  the  west 
pier  beyond  the  light  8  cubic  yards  of  rubble  stone — obtained  from 
the  inner  end  of  the  east  pier — was  put  in  to  replace  filling  washed 
out,  and  20  linear  feet  of  deck  was  relaid.  One  keg  of  spikes,  100 
pounds  ($5.75),  and  1,170  feet  b.  m.  hemlock  lumber  ($81.90)  was 
used  in  the  work.  Cost:  Direct  labor,  $65.32;  material  and  sup- 
plies, $88.65;  field  overhead,  $94.70;  total  field  cost,  $248.67.  Total 
cost  of  repairs  during  the  fiscal  vear,  $534.58.  Amounted  expended, 
$470.99. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1941, 63d  CJong.,  3d  sess.,  p.  517)  -    $179, 180. 68 
Present  project:  Mar.  4,  1913 4,000.00 

Total 183, 180. 68 

Turned  into  surplus  fund  of  Treasury 11. 63 

183, 169. 05 
Apr.  12,  1913,  contributed  funds 1, 500. 00 

184, 669.  Oe— 


8.  HARBOR  AT  CHARLOTTE,  N.  Y.     (B2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Redredging  entrance  channel — Maintenance. — ^The  U.  S.  dipper 
dredge  Sodus^  attending  U.  S.  tug  Oswegatchie^  and  dump  scows 
were  transferred  late  in  July^  1919,  from  Great  Sodus  Eiver,  N.  Y., 
to  Charlotte  Harbor  (Rochester),  N.  Y.  Redredging  was  begun 
August  2,  1919,  suspended  August  7,  resumed  August  21,  and  con- 
tinued intermittently  to  October  14,  1919,  when  it  was  completed  to 
Project  depth  of  20  feet  at  low- water  datum  and  to  the  width  of  150 
feet  beween  the  piers,  widening  to  200  feet  in  Lake  Ontario.  Eight 
cuts,  each  40  feet  wide,  were  made,  ranging  from  800  to  3,700  feet 
long,  with  total  length  of  13,100  feet.  Much  delay  was  caused  by 
boiler  repairs  to  the  tug  Oswegatchie^  stormy  weather,  and  holiday. 

The  total  quantity  of  material,  sand  and  mud,  dredged  and  dumped 
August  2  to  October  14, 1919,  season  of  1919,  was  50,428  cubic  yards, 
scow  measure. 

Field  cost :  Direct  labor,  $3,761.21 ;  material  and  supplies,  $2,827.73 ; 
plant,  $587.04;  field  overhead,  $488.50;  total,  $7,664.48,  or  15.2  cents 
per  cubic  yard. 
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Upon  completion  of  the  redredging,  October  15-20,  1919,  the 
United  States  dredging  plant  was  transferred  to  Oswego  for  work  at 
the  latter  harbor. 

Examination^  by  soundings  taken  June  4-7,  1920,  showed  that  the 
governing  depth  in  the  channel  between  the  piers  is  17^  feet  at  low- 
water  datum,  with  a  channel  width  of  not  less  than  100  feet,  widen- 
ing to  not  less  than  200  feet,  outside  the  piers  in  Lake  Ontario.  To 
restore  the  channel  to  project  depth  and  width  will  require  the  re- 
dredging  of  about  65,000  cubic  yards,  scow  measure,  of  sand  and  mud. 
The  cost  of  the  examination  was  $75.80. 

Expenditures  during  fiscal  year: 

Dredging $9. 153. 93 

Proportion  of  plant  repairs,  examinations,  etc 8, 168.  50 

Total 17, 322. 43 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  423) $760. 607. 70 

Present  project: 

June   25,   1910 $71, 680. 00 

Feb.  27,  1911 -• 50,000.00 

Mar.  4,  1913  (allotment  Aug.  14,  1914) 5,000.00 

Oct.   2,   1914_ 24,000.00 

Mar.  4,  1915 12,000.00 

July  27,  1916 12,000.00 

July  18,  1918  (allotment  Aug.  7,  1918) 13, 000. 00 

Mar.  2,  1919  (allotment  Mar.  21,  1919) 10, 000. 00 

June  5,  1920  (allotment  June  15,  1920) 10,000.00 

207.680.00 

Total  of  appropriations 968, 287. 7(X 

Receipts  from  sales,  etc.,  $2,437.26. 


9.  HARBOR  AT  GREAT  SODUS  BAY.  N.  Y.     (B3.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Redredging  entrance  cJumnel — Maintenance. — ^Eedredging  was  in 
rogress  at  the  beginning  of  the  fiscal  year  with  the  U.  o.  dipper 
redge  Sodus  and  attendant  plant  to  restore  the  entrance  channel 
between  Lake  Ontario  and  Great  Sodus  Bay  to  the  project  depth, 
of  15J  feet,  low-water  datum,  with  width  of  150  feet  between  the 
piers,  flaring  to  250  feet  in  Lake  Ontario,  and  continued  until  com- 
pletion July  23, 1919.  During  July  11,822  cubic  yards,  scow  measure,, 
sand  was  dredged  and  removed. 
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The  following  table  shows  the  cost  of  the  dredging  work  done 
during  the  fiscal  year;  also  the  total  work  between  June  21  and  July 
23,1919: 


Items. 


Fiscal 
July, 


a  year 
,  1919. 


Previous 
June,  1919. 


Total 
work. 


Direct  labor 

Material  aod  supplies. 
Field  overhead 

Total  field  cost. 


$1,023.06 
754.47 
115.78 


SS66.48 
531.21 
81.83 


$1,609.53 

1,283.68 
197.61 


1,893.30 


1,199.52 


3,092.82 


The  total  quantity  of  sand  dredged  and  removed  (season  of  1919) 
was  16,924  cubic  yards,  scow  measure,  at  a  field  cost  of  18.3  cents  per 
cubic  yard. 

Upon  completion  of  the  redredging,  the  U.  S.  dipper  dredge  Sodus 
in  tow  of  the  U.  S.  tug  Oswegatchie  was  transferred  to  Charlotte 
Harbor,  N.  Y.,  July  24,  1919. 

Examination^  by  soundings  taken  June  8,  1920,  showed  that  the 
governing  depth  in  the  channel  between  the  piers  is  14^  feet  at  low- 
water  datum,  with  a  channel  width  of  100  feet,  widening  to  not  less 
than  150  feet  outside  of  the  piers.  To  restore  the  channel  to  project 
depth  and  width  will  require  the  redredging  of  about  8,000  cubic 
yards,  scow  measure,  sand.    The  cost  of  the  examination  was  $32.74. 

Rebuilding  hreakwater — Maintenam.ce, — Government  plant,  ma- 
terials and  supplies  for  the  rebuilding  with  concrete  of  173  linear 
feet  of  decayed  timber  superstructure  on  the  east  breakwater  at  the 
junction  with  the  east  pier,  Great  Sodus  Bay,  were  transferred  from 
Little  Sodus  Bay,  assembled  at  the  site  September  23,  1919,  opera- 
tions begun  on  the  same  date,  and  continued  until  suspension  of 
work  October  27,  1919.  Plant  track  was  stored  at  Great  Sodus  Bay, 
and  remainder  of  plant  transferred  to  Oswego  for  storage. 

Six  sections  of  concrete  superstructure  were  placed,  aggregating 
173  feet;  382  cubic  yards  of  concrete  were  made;  394  barrels  Atlas 
Portland  cement  and  395  cubic  yards  sand-gravel  aggregate  used. 

Cost  of  work:  Direct  labor,  $1,997.39;  material  and  supplies, 
$1,498.89;  plant,  $909.67;  field  overhead,  $165.06;  total,  $4,571.01, 
itemized  as  follows: 

Transferring  plant , $382. 27 

PreUminary  work 62.  5.^ 

Removing  old  superstructure 527.55 

Making  concrete 2, 2.S9. 36 

Miscellaneous 170.  45 

Towing 909. 67 

Care  of  plant 114. 12 

Field  overhead 165. 06 

Total 4, 571.  01 

tJost  per  linear  foot,  $26.42. 

Kxpendltures  during  fiscal  year: 

Dredging 3, 148. 93 

Concrete  superstructure 4, 623. 15 

Pro  rata  cost  of  plant  repairs 2,273.66 

Total 10, 045.  74 

CONTRACTS  IN  FORCE. 

None. 
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AFPBOPBIATION8. 

Previous  project  (see  H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  460) —  $351,771.80 

Present  project: 

Aug.  2,  1882 $25,000 

July  5,  1884 10, 000 

Aug.  5,  1886 16,  875 

Aug.  11,  1888 24,000 

Sept.  19,  1890 10,000 

July  13, 1892 15.000 

Aug.  18,  1894 15,000 

June  3,  1896 8, 000 

May  3. 1889 14, 000 

June  13,  1902 5,000 

June  13, 1902  (allotment  June  3,  1904) 1, 250 

Mar.  3,  1905  (allotment  Apr.  16,  1906) 1,588 

Mar.  2.  1907 50,000 

.Tune  25,  1910 30,000 

Feb.  27,  1911 - 30, 000 

Mar.  4,  1913 4,000 

July  27,  1916 19,000 

Aug.  8,  1917 21,500 

July  18,  1918  (allotment  Aug.  7,  1918) 2,000 

Mar.  2, 1919  (allotment  Mar.  21,  1919) 5, 000 

June  5,  1920  (allotment  June  1.5,  1920) 8,000 

315. 213  00 

Total  of  appn)priations 666, 984.  80 

Transfor  to  harbor  at  Cape  Vincent,  N.  Y 1,  500.00 

Net  total 665. 484.  80 

Receipts  from  salts,  etc.,  $639.83. 


10.  HARBOR  AT  LITTLE  SODUS  BAY,  N.  Y.     (B4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Rebuilding  hreakicater — Maiydenance, — Government  plant,  mate- 
rials and  supplies  for  the  rebuilding  with  concrete  of  182  linear  feet 
of  decayed  timber  superstructure  on  the  east  breakwater,  at  the  junc- 
tion with  the  east  pier,  Little  Sodus  Bay,  were  transferred  from 
Oswego,  assembled  at  the  site  August  12,  1919,  operations  begun  on 
the  same  date,  and  continued  until  suspension  of  work  September  22, 
and  plant  transferred  September  23, 1919,  to  (Jreat  Sodus  Bay. 

Five  sections  of  concrete  superstructure  were  placed,  aggregating 
182  feet,  614  cubic  yards  of  concrete  were  made,  510  barrels  of  Atlas 
Portland  cement,  and  473  cubic  yards  of  sand-gravel  aggregate  used. 

Cost  of  work:  Direct  labor,  $2,835.31;  material  and  supplies, 
$1,759.62;  plant,  $619.53;  field  overhead,  $202.06;  total,  $5,416.52, 
itemized  as  follows: 

Preliminary  worlc $700.32 

Removing  old  timber  superstructure . 1,135.09 

Making  concrete 2,515.90 

Miscellaneous 127. 44 

Towing 619.  53 

Care  of  plant 116.18 

Field  overhead 202.  06 

Total 5,  416.  52 

Cost  per  linear  foot,  $29.76. 


Digitized  by 


Google 


2888        BBPOBT  OF  OHIEF  OF  ENGIKEEBSy  U.  S.  ABMT,  1920. 

Examination,  by  soundings  taken  June  9,  1920,  showed  that  the 
governing  depth  in  the  channel  between  the  piers  is  14  feet  at  low- 
water  datum,  with  channel  width  of  100  feet,  widening  to  not  less 
than  150  feet  outside  of  the  piers.  To  restore  the  channel  to  project 
depth  and  width  will  require  the  redredging  of  about  8,500  cubic 
yards,  scow  measure,  sand.    The  cost  of  the  examination  was  $33.96. 

Expenditures  during  fiscal  year: 

Concrete  superstructure ^ $5, 620. 86 

Proportion  of  plant  repairs  and  examinations,  etc -—    2,178.66 

Total 7, 799. 52 

CONTRACTS  IN  rORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  478) .  $234, 441. 77 

Present  project : 

Aug.  2,  1882 $25,000.00 

July  5,  1884 10,000.00 

Aug.  5,  1886 12,  500. 00 

Aug.  11,  1888 16,000.00 

Sept.  19,  1890 13, 000. 00 

July  13,  1892 6, 000. 00 

Aug.  18,  1894 8,000.00 

June  3,  1896 8, 000. 00 

Mar.  3,  1899 5,  500. 00 

June  13.  1902 25, 000. 00 

June  13,  1902  (allotment  June  3,  1904) 820. 96 

Mar.  3,  1905 30, 000. 00 

Mar.  2,  1907 75, 000. 00 

June  25,  1910 30, 000. 00 

Feb.  27,  1911 30, 000. 00 

Aug.  8,  1917 12, 000. 00 

Mar.  3, 1919  (allotment  Mar.  21,  1919) 4, 000. 00 

June  5,  1920  (allotment  June  15,  1920) 8,000.00 

318,820.96 

Total J 553. 262.  73 

Transferred  to  harbor  at  Cape  Vincent,  N.  Y 500. 00 

Net  total 552. 762.  73 

Receipts  from  sales,  etc.,  $227.77. 


11.  HARBOR  AT  OSWEGO,  N.  Y.     (B5.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Concrete  superstructure^  west  arm^  outer  breakwater — New  work. — 
Replacing,  by  use  of  Government  plant,  hired  labor,  and  purchase  of 
materials,  the  decayed  timber  superstructure  at  the  inner  end  with 
one  of  concrete,  begun  April  21,  1919,  was  in  progress  at  the  begin- 
ning of  the  fiscal  year  and  continued  until  completion,  August  10, 
1919.    The  cost  during  the  fiscal  year  was  $6,856.26. 
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The  total  length  of  concrete  superstructure  built  was  300  feet,  1,852 
cubic  yards  of  concrete  were  made,  and  1,813  barrels  of  Atlas  Port- 
land cement  were  used. 

In  this  work  stone  which  was  crushed  in  1911  was  used,  the  same 
being  practically  exhausted.  Sand  was  obtained  from  the  Oswego 
outer  harbor,  dredged  by  U.  S.  dredge  Sodus  and  transported  by 
derrick  scow  No.  2, 

Cost  of  work:  Direct  labor,  $8,143.94;  material  and  supplies, 
$6,052.26;  plant,  $313.05;  field  overhead,  $460.90;  total,  $14,970.16, 
itemized  as  follows : 

Preliminary  work $1, 124. 03 

Removing  old  timber  superstructure 2,251.05 

Making  concrete 10. 022. 89 

Removing  temporary  cement  house,  picking  up,  storing  plant,  etc 467. 17 

Care  of  plant 330. 66 

Towing  and  launch  service 813.05 

Field  overhead 460. 90 

Total - 14, 970. 15 

Cost  per  linear  foot,  $49.90. 

Concrete  superstructure^  west  end^  irmer  breakwater — Mamte- 
nance. — Keplacing,  by  use  of  Government  plant,  hired  labor  and 
purchase  of  materials,  the  decayed  timber  superstructure  with  one  of 
concrete,  for  a  length  of  146  feet,  was  begun  October  28,  1919,  the 
pier  repair  plant  having  been  transferred  from  Great  Sodus  Bay  for 
this  purpose.  Work  was  suspended  for  the  winter  December  1, 1919. 
Two  sections  of  concrete  superstructure  were  placed,  aggregating 
54.76  feet,  72  cubic  yards  of  concrete  were  made.  Cost  of  work :  Di- 
rect labor,  $1,080.73 ;  materials  and  supplies,  $279.73 ;  plant.  $51.81 ; 
field  overhead,  $106.07 ;  total.  $1,517.84;  cost  per  linear  foot,  $27.72. 

Dredging — New  work. — This  includes  the  deepening  of  the  east- 
em  end  of  Area  A  of  the  outer  harbor  to  21  feet  at  low- water  datiun, 
and  the  removal  of  190,000  cubic  yards  of  loose  material,  scow  meas- 
ure (H.  Doc.  No.  570,  65th  Cong.,  2d  sess.,  Dec.  13, 1917).  The  U.  S. 
dipper-dredge  Sodi^  and  attending  plant  was  transferred  from 
Charlotte  Etarbor  to  Oswego  for  this  work,  which  was  begun  Octo- 
ber 27,  1919,  and  suspended  for  the  winter  November  28,  1919. 
Dredging  was  delayed  by  stormy  weather  and  boiler  repairs  of  U.  S. 
tug  Uswegatchie. 

Two  cuts,  adjoining  the  outer  breakwater,  each  40  feet  wide,  5  to 
10  feet  deep,  witii  grade  21  feet  at  low- water  datum,  and  aggregate 
length  of  2,170  feet,  were  made.  The  total  quantity  of  material, 
sand,  and  mud  dredged  and  dumped  for  this  period  was  22,748  cubic 
yards,  scow  measure. 

Dredging  was  resumed  June  12,  1920,  and  was  in  progress  at  the 
end  of  ttie  fiscal  year.  Work  was  delayed  by  hull  repairs  of  the  U.  S. 
tug  Oswegatchie. 

Two  cuts,  adjoini]]^  the  New  York  State  Barge  Canal  terminal, 
each  40  feet  wide,  and  of  an  aggregate  length  of  835  feet  were  made, 
and  4,736  cubic  yards,  scow  measure,  of  sand  were  removed. 
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The  following  table  shows  the  field  cost  of  the  dredging  during 
the  fiscal  year: 


Direct 
labor. 

Materials 

and 
supplies. 

Plant. 

Field 
overhead. 

ToUl  field 
cost. 

Ortober-November,  1919 

$1,798.28 
579.74 

«1,537.« 
513.28 

S102.75 
307.90 

1106.06 
63.06 

»,639.«9 

June,  1920 

1,463.98 

Total 

2,373.02 

2,060.76 

410.65 

109.14 

5,003.57 

The  total  quantity  of  sand  and  mud  dredged  was  27,484  cubic 
yards,  scow  measure,  at  a  field  cost  of  18.2  cents  per  cubic  yard. 

Repairs  to  outer  breakwater — Maintenance. — ^The  storm  of  Novem- 
ber 30  and  December  1,  1919,  carried  away  the  harbor  face  of  a 
35-foot  crib,  located  50  feet  west  from  the  gap  in  the  lake  arm,  to  a 
depth  of  4  feet  below  low-water  datum.  Temporary  repairs  were 
begun  at  once,  consisting  of  placing  timber  and  planking  and  cover- 
ing the  exposed  stone' Mling  with  concrete,  but  work  had  to  be  sus- 
pended December  20,  1919,  on  account  of  the  lateness  of  season. 
Cost:  Direct  labor,  $760.97;  material  and  supplies,  $624.10;  plant, 
$198.30;  field  overhead,  $53.04;  total,  $1,636.41. 

The  total  expenditure  during  the  fiscal  year  was  $31,705.49,  of 
which  $21,705.62  was  for  new  work  and  $9,999.87  for  maintenance. 

Government  Hooting  plant. — The  following  table  shows  the  cost 
for  the  fiscal  year : 


Kind  of  work. 


Direct 
labor. 


Materials 

and 
supplies. 


Plant. 


I 


Field 
overhead. 


Total  field 
cost. 


Repairing  dredfdng  plant . . . 
Fitting  out  dredging  plant.. 
Repairing  pier  repair  plant . 
Fittini!  out  pier  repair  plant 
Care  of  plant 

Total 


92,336.80 

859.01 

896.55 

794.21 

4,348.60 


$10,664.95 
2.069.64 
1,164.09  , 
727.51  I 
194.50 


S880.01  ' 

115.25  ' 

18.77  , 

A9.63 

3^.42 


1232.47 

47.34 

138.31 

138.37 

2,015.36 


9,235.17 


14,820.69  I      1,482.06        2,571.79 


$14,123.23 
3,091.24 
2,217.72 
1,729.66 
6,047.88 


28,109.73 


CONTRACTS  IN  FORCE. 

Xone. 


APPROPRIATIONS. 

Previous  project   (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sees., 
p.  518) $1,842,612.87 

Present  project: 

June  3,  1896 $60,000.00 

Mftr.  3.  1899 60,000.00 

June  6,  1900 10,000.00 

June  13,  1902 51,000.00 

Mar.  3,  1905 100,000.00 

Mar.  2,  1907 100,000.00 

Mar.  3,  1909 33,471.12 

Mar.  4,  1909  (allotment  Apr.  1, 1909) 100.000.00 
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Present  project — Gontiniied. 

June  25,  1910 L $125,000.00 

Feb.  27,  1911 85,000.00 

July  25,  1912 85,000.00 

Mar.  4,  1913 110,000.00 

Mar.  4,  1915 100, 000. 00 

July  27,  1916 100, 000.  00 

July  18,  1918  (allotment  Aug.  7,  1918) 28,000.00 

Mar.  2,  1919  (allotment  Mar.  21,  1919) 50,000.00 

$1,192,471.12 


Total  of  appropriations i 3, 035, 083.  \ 

Receipts  from  sales,  etc.,  $130.90. 


12.  HARBOR  AT  CAPE  VINCENT,  N.  Y.     (B6.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Breakwater  maintenance, — The  placing  of  timber  fenders  for  the 
protection  of  landing  vessels  is  held  in  abeyance.  A  custodian  was 
employed  throughout  the  3'^ear  to  regulate  the  mooring  of  vessels  to 
the  breakwater.  The  expenditures  for  this  purpose  and  for  inspec- 
tions was  $127.35. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63cl  Gong.,  3d  sess.,  p.  421) $25,000 

Present  project : 

Mar.  3,  1899 $25,000 

June  13,  1902 48.000 

Mar.  3,  1905 30,000 

June  25,  1910 36,000 

Mar.  4,  1913 36,000 

July  27,  1916 20.000 

Mar.  2,  1919,  allotment  Mar.  21,  1919 500 

Transferred  from  harbor  at  Great  Sodus  Bay 1, 500 

Transferred  from  harbor  at  Little  Sodus  Bay 500 

197,  500 

Total - 222, 500 

Receipts  from  sales,  etc.,  $168.07. 


13.  HARBOR  AT  OGDENBURG,  N.  Y.     (B7.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Dredging—^New  work  arid  Tnaintenance, — Under  contract  with 
William  J.  Dalv,  of  Ogdensburg,  N.  Y.,  dated  August  23,  1919, 
dredging  in  the  tarbor  to  a  depth  of  19  feet  at  low-water  datum  was 
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begun  October  6, 1919,  with  the  dipper  dredge  Lincoln  in  the  section 
"  Easing  the  bend  at  the  junction  oi  the  upper  entrance  channel  and 
city  front  channel." 

Work  for  the  winter  was  suspended  December  16,  1919,  and  re- 
sumed for  the  season  of  1920  on  April  10,  the  section  and  mainte- 
nance dredging  adjoining  the  bend  completed  April  22.  On  the  same 
date  dredgmg  was  begun  in  the  section  "  Widening  the  city  front 
channel,"  which  was  completed  June  15.  At  the  end  of  the  fiscal 
year  dredging  was  in  progress  in  the  section  "Widening  the  upper 
entrance  channel,"  this  being  about  50  per  cent  completed,  and  the 
whole  work  93  per  cent  completed. 

The  following  table  shows  the  dredging  work  done  during  •the 
fiscal  year  ending  June  30,  1920 ; 


Unit. 

Quantities. 

Contract 
price. 

Locality. 

New  work. 

Malnte- 

Amount. 

iSf^cflTig  bond.          

Cubic  yards,  scow 
measure, 
.do 

162,»67 

170,719 
4,670 

10.  ISA 

130,472.90 

81,924.45 
864.60 

WMATilfiff  Aitv  frOTlt  ChftTITM^l- 

Widenine     upper     entrance 

channel* 
Rftmo^ni?  lOR^  ^nd  bowlders. . 

do 

do 

117.  IC 

Total    

1 

63,309.10 
5,688.20 

Allchann^^te 

Cubic  yards,  scow 
measure. 

30,124 

•ISA 

338,246 

30,124 

69,002.80 

The  expenditure  during  the  year  for  this  work  was  $36,585.22,  of 
which  $34,776.34  was  for  new  work  and  $1,808.88  for  maintenance. 

Dredging. — Widening  city  front  channel,  widening  and  restoring 
upper  entrance  channel  and  easing  bend  at  junction  of  channels,  afl 
to  a  depth  of  19  feet  at  low-water  datum.  Material :  Sand,  mud,  silt, 
gravel,  cobbles,  and  possibly  logs  and  bowlders. 

CONTRACTS  IN  FORCE. 

Contractor :  William  J.  Daly,  Ogdensburg,  N.  Y. 

Date  of  contract :  August  23,  1919. 

Date  of  approval :  October  4,  1919. 

Date  fixed  for  commencement :  November  9,  1919. 

Date  fixed  for  completion :  January  9,  1921. 

Amount  of  contract : 

To  grade  (345,000  cubic  yards,  scow  measure) $64, 515 

Allowable  overdepth  (10.000  cubic  yards,  scow  measure) 1,870 

Total  (355,000  cubic  yards,  scow  measure) 66,885 

Unit  price :  18.7  cents  per  cubic  yard,  scow  measure. 
Completed  at  end  of  fiscal  year  1920 :  93  per  cent. 
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APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63(i  Gong.,  3d  sess.,  p.  513)  —  ^16, 938. 29 

Present  project : 

June  25,  1910 $100,000.00 

July  25,  1912 20,000.00 

Mar.  4,  1913 37,970.00 

July  18,  1918  (allotment  Aug.  7,  1918) 5, 000. 00 

Mar.  2,  1919 72,000.00 

234.970.00 

Total 651  908.  29 

Transferred  to  other  works  by  authority  of  act  of  Mar.  4,  1915 35, 000. 00 

Net  total 616, 008.  29 
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IMPROVEMENT   OF   RIVERS  AND  HARBORS   IN   THE  LOS   ANGELES, 

CALIF.,  DISTRICT. 


REPORT  OF  MAJ.  FREDERICK  B.  DOWNING,  CORPS  OF  ENGINEERS. 


Page. 

1.  Colorado  River,  Ariz 2895 

2.  San  Diego  Harbor,  Calif 2896 

3.  Los  Angeles  Harbor,  Calif 2896 


IMPBOVEICENTS. 

Page. 


4.  San     Luis     Obispo     Harbor, 

Calif 2899 


FOB  DESCRIPTION  OF  IMPBOYEMENTS  IN  THIS  DISTRICT  SEE  PAGES  1725  TO  1740. 


1.  COLORADO  RIVER,  ARIZ. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Between  December  2  and  December  20, 1919,  a  total  of  10,028  cubic 
yards  of  riprap  was  placed  on  the  river  face  of  the  Yuma  levee  near 
its  northerly  end.  This  work  was  done  by  hired  labor  and  plant 
loaned  by  the  United  States  Reclamation  Service.  The  amount  ex- 
pended on  this  work  was  $10,262.13.  During  Jime,  1920,  the  flood 
waters  of  the  river,  with  a  peak  discharge  of  about  180,000  second 
feet,  encroached  on  the  revetment  of  the  levee  for  a  distance  of  420 
feet,  and  from  1  to  4  feet  of  the  shoulder  of  the  enrockment  on  the 
river  side  of  the  levee  was  rolled  down  the  slope.  The  berm  was  also 
reduced  along  another  1,500  feet  of  the  levee. 

CONTRACTS   IN   FORCE. 

None. 


APPROPRIATIONS. 

Jnly  5,  1884 $25,000.00 

July  13,  1892 10,000.00 

July  27,  1916 14,000.00 

Mar.  4.  1913  (allotted  Aur.  17.  1918) 5.000.00 

Mar.  4,  1913  (allotted  Dec.  6.  1918) '2,851.20 

Mar.  2,  1919 10,000.00 

Total ^ 66, 851. 20 

Returned  to  surplus  fund  of  Treasury 218. 25 

Net  total 66, 632. 95 


^Of  the  $4,000  originally  allotted  $1,148.80  was  returned  to  the  appropriation. 
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2.  SAN  DIEGO  HARBOR,  CALIF. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Under  a  contract  with  the  United  Dredging  Co.  dated  January  20, 
1920,  207,000  cubic  yards  was  dredged  from  the  middle-ground  chan- 
nel and  deposited  in  Whalers  Bight.  The  work  in  this  channel  is 
about  80  per  cent  complete,  and  provides  a  channel  of  the  project 
depth  of  35  feet  at  mean  lower  low  water  and  about  400  feet  wide 
through  the  middle  ground.  The  amoimt  expended  during  the  fiscal 
year  on  this  work  was  $28,826.91.  An  additional  $69.60  was  ex- 
pended in  making  inspections,  etc. 

CONTRACT  IN  FORCE. 

Name  of  contractor :  United  Dredging  Ck). 

Amount  and  character  of  work:  Dredging  200,000  cubic  yards  in  Middle 
Ground  Channel;  307,000  cubic  yards  in  area  A;  1,077,000  cubic  yards  in 
area  C. 

Unit  prices;  24.25  cents  per  cubic  yard  in  Middle  Ground  Channel  and 
area  A ;  26.8  cents  per  cubic  yard  in  area  C. 

Date  of  approval :  January  30, 1920. 

Date  of  beginning  work :  April  10, 1920. 

Date  of  expiration :  January  29, 1922. 

Percentage  of  completion :  12  per  cent. 


APPROPRIATIONS. 

Total  prior  to  adoption  of  present  project  (see  H.  Doc.  No.  1491, 

63d  Cong.,  3d  sess.,  p.  548) $840,350.00 

Present  project : 

Mar.  4,  1913 $243, 786. 00 

July  27,  1916 220,000.00 

Aug.  8,  1917 174, 000. 00 

' 637.786.00 

Total 1. 478, 136. 00 

Recoipts  from  sales,  etc.,  $0.50. 


3.  LOS  ANGELES  HARBOR,  CALIF. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

(a)  Outer  harbor. — No  work  was  done. 

(6)  Inner  harbor. — From  the  beginning  of  the  fiscal  year  until 
May  1, 1920,  the  U.  S.  dredge  San  Pedro  dredged  879,207  cubic  yards 
in  the  portion,  5,300  feet  long,  of  Cerritos  Channel,  connecting  Los 
Angeles  and  Long  Beach  Harbors,  lying  within  the  city  limits  of  Los 
Angeles,  and  deposited  the  material  on  adjacent  tide  lands  and  the 
ocean  beach.  The  amount  expended  on  this  work  during  the  fiscal 
year  was  $98,553.15.  A  total  of  l,400j000  cubic  yards  was  dredged 
by  the  city  of  Long  Beach  in  that  portion  of  Cerritos  Channel,  6,300 
feet  long,  lying  within  the  city  limits  of  Long  Beach,  and  was  de- 
posited on  adjacent  tide  lands  arid  on  the  ocean  beach.  The  Cerritos 
Channel  was  completed  to  project  depth  of  20  feet  at  mean  lower  low 
water  and  to  project  width  of  200  feet. 
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After  minor  repairs  were  made  to  the  dredge  it  resumed  (May  10) 
dredging  the  channel  in  the  west  basin  to  the  project  depth  of  30  feet 
at  mean  lower  low  water  and  to  the  project  width  of  200  feet.  During 
the  fiscal  year  150,000  cubic  yards  was  dredged  and  deposited  on 
adjacent  tide  lands  behind  the  bulkheads  buut  by  the  city  of  Los 
Angeles.  The  amount  expended  on  this  work  during  the  fiscal  year 
was  $8,915.44. 

On  maintenance  dredging  between  December  9  and  23,  1919,  the 
San  Pedro  excavated  about  90,493  cubic  yards  of  silt  in  the  westerly 
portion  of  the  turning  basin,  and  about  10,000  cubic  yards  opposite 
the  entrance  to  the  Southern  Pacific  slip,  restoring  these  areas  in  part 
to  the  project  depth  of  30  feet.  The  amount  expended  on  this  work 
and  in  repairs  to  the  dredge  during  the  fiscal  year  was  $23,297.68. 

(o)  SUt  diversion. — Construction  of  the  silt  diversion  works  for 
the  protection  of  Los  Angeles  and  Long  Beach  Harbors  began  No- 
vember 17, 1919,  under  contract  with  the  United  Dredging  CS.  dated 
October  25,  1919.  Up  to  the  end  of  the  fiscal  year  1,054,000  cubic* 
yards  of  material  had  been  dredged  from  the  southerly  portion  of  the 
channel  (division  C) :  265,676  cubic  yards  of  earth  had  been  ex- 
cavated and  placed  in  the  west  levee  (division  B^ ;  23,307  short  tons 
of  riprap  had  been  placed  in  the  west  levee  (division  B) ;  and  3,380 
cubic  yards  of  earth  had  been  placed  in  the  levee  at  the  northerly 
end  of  the  work  (division  A).  The  excavation  in  division  C  was 
completed  for  a  distance  of  2,700  feet  and  partly  completed  for  a 
furtner  distance  of  2,700  feet.  In  division  B,  the  earthwork  in  the 
west  levee  was  completed  for  a  distance  of  13,200  feet;  the  revet- 
ment was  completed  for  a  distance  of  4,300  feet  and  partly  completed 
for  a  further  distance  of  3,100  feet.  In  division  A  the  earthwork  in 
the  levee  was  completed  for  a  distance  of  400  feet.  The  amount  ex- 
pended on  this  work  during  the  fiscal  year  was  $301,613.86. 

An  inspection  was  made  for  the  first  San  Francisco  district  at  a 
cost  of  $4.33.  This  amount  has  been  expended  but  has  not  yet  been 
reimbursed. 

CONTRACTS  IN  FORCE. 
SILT  DIVEB8I0N  W0BK8. 

Name  of  contractor :  United  Dredging  Co. 

Amount  and  character  of  work:  2,150,000  cubic  yards  earthwork;  120,000 
short  tons  riprap ;  5,000  short  tons  rubble  jetty. 

Unit  prices :  Earthwork,  division  A,  70  cents  per  cubic  yard  measured  in  flU ; 
earthwork,  division  B,  27  cents  per  cubic  yard  measured  In  fill;  earthwork, 
division  C,  21  cents  per  cubic  yard,  measured  in  cut ;  stonework,  $2.09  per  short 
ton. 

Date  of  approval :  November  12,  1919. 

Date  of  beginning  work :  November  17,  1919. 

Date  of  expiration :  December  31,  1920. 

Percentage  of  completion :  40  per  cent. 

FURNISHING   FUEL  OIL. 

Name  of  contractor :  Union  Oil  Co. 

Amount  and  character  of  work :  Delivery  of  14,000  barrels  of  oil. 

Unit  price :  $1.00  per  barrel. 

Date  of  approval :  January  3, 1920. 

Date  of  beginning  work :  January  1, 1920. 

Date  of  expiration :  June  30,  1920. 

Percentage  of  completion :  100  per  cent. 
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EMEROENCT  CONTRACT  FOR  PUMPING  SEWAGE. 

Name  of  contractor :  United  Dredging  Co. 

Amount  and  character  of  work :  Pumping  15  cubic  feet  per  second  of  sewage. 

Unit  price:  $60  per  day  for  the  first  30  days  and  $40  per  day  thereafter. 

Date  of  beginning  work :  December  15, 1919. 

Date  of  expiration :  Indefinite. 

EMERGENCY  CONTRACT  FOR  BUILDING  MANHOLES  AND  LAYING  SEWER  PIPE. 

Name  of  contractor :  United  Dredging  Co. 

Amount  and  character  of  work :  Two  manholes  and  510  feet  sewer  pipe. 

Unit  price :  $5,999. 

Date  of  beginning  work :  Indefinite. 

Date  of  expiration :  Indefinite. 

Percentage  of  completion :  None. 

EMERGENCY   CONTRACT   FOR  BUILDING   CONCRETE  DRAIN. 

Name  of  contractor :  United  Dredging  Co. 
Amount  and  character  of  work :  85  feet  of  concrete  drain. 
.     Unit  price:  $3,975. 

Date  of  beginning  work :  Indefinite. 
Date  of  expiration :  Indefinite. 
Percentage  of  completion :  None. 


.  APPROPRIATIONS. 
FOR  OUTER  HARBOR. 

•Total  prior  to  adoption  of  present  project  (see  H.  Doc.  No.  1491, 

63d  Cong.,  3d  sess.,  p.  479) $3,049,000 

Present  project: 

July  25,  1912 $327,250 

Oct.  2,  1914  (allotted  Nov.  16, 1914) 10,000 

337, 250 

Total 3, 386, 250 

FOR  INNER  HARBOR. 

'Total  prior  to  adoption  of  present  project  (see  H.  Doc.  No.  1491, 

63d  Cong.,  3d  sess.,  p.  479 1, 638, 000 

Present  project: 

June  2.^  1910 $400, 000 

Feb.  27,  1911 "- 270,000 

July  2.0,  1912 25,000 

Mar.  4,  1913 121,000 

Oct.  2,  1914  (Allotted  Oct.  7,  1914) 42,000 

Mar.  4,  1915  (allotted  Apr.  1,  1915) 75,000 

July  27,  1916 75,000 

Aug.  8.  1917 75,000 

July  18,  1918 434,350 

Mar.  2,  1919 100,000 

1, 617, 350 

Total 3. 255, 350 

FOR  SIT  DIVERSION. 

.July  27,  1916 500,000 

:Mar.  2,  1919 580,000 

1,080,000 

Grand  total 7,721,600 

Receipts  from  sales,  etc.,  $12,080.09. 
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4.  SAN  LUIS  OBISPO  HARBOR,  CALIF. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  done,  the  project  having  been  completed. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Aug.  11,  1888 $25,000 

Sept  19.  1890 40.000 

July  13,  1892 30, 000 

Aug.  18,  1894 40.000 

June  3.  1896 40,000 

Mar.  3.  1899 65,000 

June  13,  1902 50,000 

Mar.  3,  1905 25,000 

9030— ENQ 1920— FT  2 62 


Mar.  2,  1907 $63, 660 

May  27,  1908 60, 000 

Mar.  4,  1909 30,000 

Mar.  4,  1911 64,000 

June  23,  1913 46,000 

Total 568, 660 

Receipts  from  sales,  etc.,  $3.45. 
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IMPROVICMF^NT  OF  RIVERS  AND  HARBORS  IN  THE  FIRST  SAN  FRAN- 
CISCO, CALIF.,  DISTRICT. 


REPORT  OF  COL.  E.  EVELETU  WTNSLOW,  CORPS  OF  ENGINEERS. 


IMPROVEMENTS. 


[The  letters  and  fUnires  in  parentheses  after  the  titles  indicate  the  group,  and  the 
numerical  order  In  the  group,  to  which  the  respective  improvements  oelong  for 
purposes  of  appropriation.! 


Page. 

1.  Harbor    at    San    Francisco, 

Calif.    (Al) 2901 

2.  Redwood  Creek,  Oalif.  (A2).  2002 

3.  Oakland  Harbor,  Calif.  (AS).  2902 

4.  Richmond      Harbor,      Oallf. 

(A4) 2904 

5.  San  Pablo  Bay  and  Mare  Is- 

land Strait,  Oalif.  (A5) 2904 

G.  Suisun  Bay   Cbannel,  Oalll 

(A6) 2905 

7.  Suisun  Channel,  Calif.  (A7).  2906 


Page. 

8.  Napa  River,  Calif.  (AS) 2906 

9.  Petaluma  Creek,  Calif.  ( A9) .    2907 

10.  San    Rafael    Creek,    Calif. 

(AlO) 2908 

11.  Monterey      Harbor,      Calif. 

(All) 2908 

12.  Humboldt  Harbor  and  Bay, 
Oallf.   (A12) 2908 

18.  Crescent  City  Harbor,  Calif. 

(A18) 2910 


FOR  DESCRIPTION  OF  IMPROVEMENTS  IN  THIS  DISTRICT,  SEE  PAGES   1741   TO  1782. 

SAN  FRANCISCO,  OAKLAND,  RICHMOND,  MONTEREY,  HUMBOLDT,  AND 
CRESCENT  CITY  HARBORS,  REDWOOD,  PETALUMA,  AND  SAN 
RAFAEL  CREEKS,  NAPA  RIVER,  SAN  PABLO  BAY,  AND  MARE  ISLAND 
STRAIT,  SUISUN  AND  SUISUN  BAY  CHANNELS,  CALIF.  (GROUP 
A). 

1.  HARBOR  AT  SAN  FRANCISCO,  CALIF.    (Al.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

An  inspection  and  patrol  boat,  the  U.  S.  S.  Suisun^  was  kept  in 
commission  throughout  the  year  to  prevent  illegal  dumping  within 
the  harbor  and  also  to  prevent  unauthorized  reclamation  work  or 
construction  work  in  navigable  waters.  This  patrol  boat  is  used  on 
all  works  in  this  vicinity,  and  the  cost  of  its  operation  is  apportioned 
among  the  appropriations  for  the  several  works  according  to  the 
services  rendered. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Total  appropriations  prior  to  adoption  of  present  project  (see  H. 
Doc.  No.  1491,  e53d  Cong.,  3d  sess.,  p.  549) $154, 927. 84 

Existing  project : 

Mar.  3, 1899  (removal  of  Arch  and  Shag  Rocks)—  $100, 000. 00 
June  6, 1900  (removal  of  Arch  and  Sbag  Rocks)—    170, 000. 00 

Mar.  3,  1903  (Blossom  Rock) 50,000.00 

Mar.  4.  1911  (Rincon  Reef) 30, 000. 00 

Mar.  4, 1913,  claim 87, 646. 22 

June  23,  1913  (Centisslma  Rock) 110,000.00 

2901 
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Kxisting  project — Ck>ntlnued. 

Mar.  4«  1915  (allotted  Apr.  2, 1915),  maintenance.    $12, 000. 00 

July  27,  1916 15,000.00 

June  5,  1920 6, 000. 00 

$580, 646.  22 


Total 735, 574. 06 

June  30,  1908,  unexpended  balance  returned  to  surplus  fund  of 
Treasury 3, 470. 32 


Net  total 732. 103. 74 

Uecelpt«<  from  sales,  etc.,  $3.13. 


2.  REDWOOD  CREEK,  CALIF.     (A2.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

A  survey  was  made  during  the  fiscal  year  to  determine  the  condi- 
tion of  the  channel  and  the  extent  of  deterioration.  The  expendi- 
tures were  $223.56,  all  for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Total  of  appropriations  prior  to  adoption  of  present  project   (see 

H.  Doc.  No.  1491,  63(1  Conp.,  3(1  sess.,  p.  536) $31,800.00 

Present  project : 

June  25.  1910 $12,000.00 

Mar.  4,  1913 3, 000. 00 

July  27,  1916 10,  250. 00 

25.250.00 

Total : 57,050.00 

June  30,  1908,  unexpended  balance  returned  to  Treasury 357.34 

N(^t   total '- 56. 602.  66 


3.  OAKLAND  HARBOR,  CALIF.     (A3.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

At  the  bepinninpr  of  the  fiscal  year  no  work  was  in  progress  on 
this  waterway.  In  the  latter  part  of  September,  1919,  dredgin<r 
work  was  commenced  under  contract  excavating  in  the  Oakland  Tidal 
Canal,  making  a  cut  150  feet  wide  and  18  feet  deep  from  Park  Street 
bridge  easterly  to  San  Leandro  Bay,  a  distance  of  6,700  feet.  The 
contract  was  completed  April  5,  1920.  This  cut  completes  all  new 
work  under  the  project.  During  the  year  a  total  of  306,175  cubic 
yards  of  material  was  removed  under  this  contract  at  a  contract  price 
of  32.4  cents  per  cubic  yard,  amounting  to  $99,200.70. 
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In  April,  1920,  the  Government  dred^  JSan  PablOy  a  seagoing 
hopper  dredge,  commenced  work  redreaging  the  channel  at  the 
entrance  to  the  harbor  to  a  de^th  of  30  feet  at  mean  lower  low  water 
and  a  width  of  500  feet.  This  work  was  completed  early  in  June, 
1920,  a  total  of  116,000  cubic  yards  having  been  excavated  at  an 
average  cost  of  11.9  cents  per  cubic  yard. 

The  waterway  was  patrolled  by  the  U.  S.  survey  cruiser  Suisvai 
to  prevent  illegal  dumping  and  other  infractions  of  War  Department 
regulations  for  the  protection  of  navigable  waters. 

Quite  a  number  of  inspections  were  made  of  materials  and  sup- 
plies purchased  for  the  Panama  Canal,  and  the  cost  thereof  will  oe 
reimbursed  by  the  Panama  Canal.  These  expenditures  amounted  to 
$366.41,  of  which  $288.68  had  been  settled  and  $77.73  remained  un- 
settled at  the  end  of  the  year.  The  sum  of  $24.53;  expended  on  ac- 
count of  inspection  of  steel  castings  made  in  this  district  for  a  sea- 
going dredge  belonging  to  the  first  Portland  (Oreg.)  district,  was 
reimbursed  by  that  district. 

The  total  expenditures  during  the  year  amounted  to  $117,076.52. 

CONTRACTS  IN   FORCE. 

Name  of  contractor :  San  Francisco  Bridge  Co. 

Amount  and  character  of.  work :   Dredging  about  252,500  cubic  yards  of 
material  from  Oakland  Harbor,  Calif. 
Price:  32.4  cents  per  cubic  yard. 
Date  of  approval :  June  21,  1919. 
Date  of  commencement :  August  3,  1919. 
Date  of  expiration :  March  3,  1920. 
Percentage  of  completion :  100  per  cent. 

Name  of  lessor :  American  Dredging  Co. 

Amount  and  character  of  work :  Lease  of  storeroom  for  use  as  boathouse. 

Price:  $10  per  month. 

Date  of  approval :  Lease  not  requiring  approval  of  Chief  of  Engineers. 

Date  of  commencement :  September  1,  1919. 

Date  Of  expiration :  August  31,  1920. 


AFPROPRLITIONS. 

Total  of  appropriations  prior  to  adoption  of  present  project  (see 
H.  Doc.  1491,  63d  Cong.,  3d  sess.,  p.  510) $3,433,803 

Present  project: 

June  25,  1910 $250,000 

Feb.  27,  1911 150,000 

July  25,  1912 130,000 

Mar.  4,  1913 275,000 

Oct.  2,  1914  (allotted  Oct.  7,  1914) . 98,000 

Mar.  4,  1915  (allotted  Apr.  2,  1916) 80,000 

July  27,  1916 106,500 

Aug.  8,  1917 131, 000 

July  18,  1918 104,000 

Mar.  2,  1919 12, 000 

June  5,  1920 200,000 

1,536,500 

Total 4, 970. 303 

Receipts  from  sales,  etc.,  $266.55. 
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4.  RICHMOND  HARBOR,  CALIF.     (A4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

A  survey  of  the^  harbor  was  made  to  determine  the  extent  that 
shoaling  has  taken  place  since  the  dredging  of  the  channel  was  com- 
pleted a  little  over  a  year  ago.  It  was  found  by  this  survey  that 
this  shoaling  has  amounted  to  313.391  cubic  yards.  In  addition  t^e 
waterway  was  patrolled  occasionally  by  the  survey  cruiser  Suisun  to 
prevent  infractions  of  War  Department  regulations  for  the  protec- 
tion of  navigable  waters.  The  total  expenditures  during  the  year 
amounted  to  $682.97. 

CONTRACTS  IN  FORCE.  ' 

None. 


APPROPRL\TION8. 
UNITED  STATES  FUNDS. 

Aug.  8.  1917 $100,000 

CONTRlBrTED  FUNDS. 

Mar.  27. 1918.  contributed  by  city  of  Richmond.  Calif 100,000 

Total ^ 200,000 


5.  SAN  PABLO  BAY  AND  MARE  ISLAND  STRAIT,  CALIF.      (A5.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

This  being  a  new  project  work  has  not  been  commenced  as  yet,  but 
under  the  previous  project  the  Government  seagoing  dredge  San 
Pablo  was  at  work  dredging  in  the  channel  across  Pinole  Shoal  at  the 
beginning  of  the  fiscal  year  and  continued  on  this  work  until  October, 
1919,  when  it  was  transferred  to  other  work.  The  San  Pablo  was 
returned  to  this  work  in  February,  1920,  but  again  about  the  middle 
of  April  it  was  transferred  to  other  work.  The  dredge  returned  to 
this  work  again  in  June,  1920,  but  after  working  about  a  week  it 
went  on  the  dry  dock  for  repairs  and  remained  there  for  the  rest  of 
the  fiscal  year.  During  the  year  1,046,560  cubic  yards  of  material 
was  removed  from  the  channel  in  the  dredge's  hoppers  and  deposited 
in  shoal  water  about  1  mile  distant  from  the  channel.  Full  project 
dimensions  have  been  maintained  in  this  channel  throughout  the 
year,  but  no  work  was  done  in  Mare  Island  Strait.  This  waterway 
was  also  patrolled  by  the  Government  survey  cruiser  Suisun  to 
enforce  War  Department  fishing  regulations,  etc.  The  total  expendi- 
tures for  the  above  work  amounted  to  $70,322.36,  all  under  the  pre- 
vious project. 

CONTRACTS   IN   FORCE. 

None. 
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AFFR0PRIATI0N8. 

Total  of  appropriations  prior  to  adoption  of  present  project  (see 
n.  Doa  1491.  63d  Oong.,  3d  sesa,  p.  550) $853,168.41 

Present  project: 

Feb.  27,  1911 $400,000.00 

Aug.  24,  1912 122,000.00 

Mar.  4,  1913 40.000.00 

June  28.  1913 238.000.00 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 15,000.00 

Mar.  4,  1915  (deficiency  act) 22,422.40 

July  27,  1916 105,500.00 

Aug.  8, 1917 398, 000. 00 

Mar.  2,  1919 107,300.00 

1, 448. 222. 40 

Total 1, 801. 890. 81 

Receipts  from  sales,  etc.,  $477.25. 


6.  SUISUN  BAY  CHANNEL,  CALIF.     (A6.) 
OPERATIONS  DUHING  THE  FISCAL  TEAR. 

Under  this  project  a  channel  was  dredged  during  the  year4iirouffh 
Suisim  Bay  from  Martinez  to  Antioch,  Calif.  The  work  was  done  by 
hired  labor  with  the  Govemment  dredges  San  Pdblo^  a  seagoing  hop- 
per dredge  belonging  to  this  district,  and  the  Sacramento^  a  hydraulic 
pipe-line  dredge  belonging  to  the  third  San  Francisco  district.  The 
San  Pablo  did  the  work  in  deep  water  in  the  lower  reaches  of  the 
channel,  while  in  the  shallow  reaches  of  the  channel  in  Suisun  Bay 
and  New  York  Slough  the  work  was  done  with  the  dredge  Sacror 
mento.  A  total  of  421,600  cubic  yards  was  dredged  by  the  JSan  Pablo 
and  a  total  of  602,140  cubic  yards  was  dredged  by  the  SaorarnlentOy 
making  a  total  of  1,023,740  cubic  yards  dredged  during  the  year.  All 
new  work  under  the  approved  project  was  thus  completed  m  Febru- 
ary, 1920.  ^  This  waterway  was  also  patrolled  occasionally  by  the 
survey  cruiser  Suistm  to  enforce  War  Department  fishing  regula- 
tions, etc.  The  total  expenditures  for  the  above  work  amounted  to 
$111,606.63. 

CONTRACTIS  IN  FORGE. 

None. 


APPROPRIATIONS. 
UNITED  STATES   FUNDS. 

Mar.  2.  1919 $64,600 

CONTRIBUTED   FUNDS. 

Sept.  19,  1919 $64,  500 

Dec.  24. 1919 500 

65.000 

Total 129,600 

Receipts  from  sales,  etc..  $150. 
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7.  SUISUN  CHANNEL,  CALIF.    <A7.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

On  the  last  day  of  the  fiscal  year  work  was  commenced  under  con- 
tract on  the  removal  of  the  subaqueous  rock  in  the  main  channel  about 
two  miles  below  Suisun,  the  head  of  navigation.  Only  preliminary 
work  was  accomplished  by  the  contractor  on  this  day.  The  water- 
way was  also  patrolled  occasionally  by  the  survey  cruiser  Suisun  to 
enforce  War  Department  regulations  lor  the  protection  of  navigable 
waters.  The  total  expenditures  for  the  above  work  amounted  to 
$543.25. 

CONTRACTS  IN  FORCE.       . 

Name  of  contractor :  American  Dredging  Co. 

Amount  and  character  of  work:  Removing  1,150  cubic  yards  of  subaqueous 
rock. 
Price:  $5,400. 

Date  of  approval :  Emergency  contract. 
Date  of  commencement :  June  30,  1920. 
Date  of  expiration :  September  6,  1920. 
Percentage  of  completion :  10  per  cent. 


APPROPRIATIONS. 

June  25,  1910 $12,500 

Mar.  4,  1913 1 14, 500 

Total ^ 27, 000 


8.  NAPA   RIVER,   CAL1B\     (A8.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  dredging  work  was  done  during  the  year.  The  necessary  office 
work  was  attended  to  in  connection  with  the  collection  of  commercial 
statistics,  and  the  conduct  of  negotiations  with  local  interests  for  fur- 
nishing title  to  the  land  needed  for  the  new  cut-oflfs  recently  incor- 
porated in  the  project.  The  total  expenditures  for  the  above  work 
amounted  to  $167.05. 

CONTRACrrS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Aug.  11,  1888 $7,500.00 

Sept.   19,  1890 10,000.00 

Aug.  18,  1894 4,000.00 

June  3,  189<5 4.000.00 

June  13,  1902 . 3,.000.00 

Apr.  28.  1904   (ullotte'U 4,429.36 

Mar.  8,  1905 1, 000. 00 

Mar.  2,  1907  (allotted  Mar.  24,  1907) 6,000.00 

June  25,  1910   (allotted  July  25,  1910) 5,000.00 
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Mar.  3. 1909  (allotted  Apr.  12,  1909) $5,000.00 

Feb.  27.  1911  (allotted  Mar.  16,  1911) 4,000.00 

July  25,  1912  (allotted  Sept.  26.  1912) 3,000.00 

Mar.  4,  1913  (allotted  Apr.  11.  1913) 5,000.00 

Mar.  4.  1915  (allotted  Apr.  2,  1915) 1,000.00 

July  27.  1916  (allotted  Sept.  19,  1916) 9,-000.00 

Mar.   2,   1919 20.000.00 

Total 91, 929.  36 

Deduction  on  account  of  amount  transferred  to  Petaluma  Creek 10,614.04 

Net  total 81, 315.  32 


9.  PETALUMA  CREEK,  CALIF.     (A9.) 
OPERATIONS  DI'RING  THE  FISCAL  YEAR. 

During  the  year  a  survey  of  the  waterway  was  made  to  determine 
its  present  condition,  extent  of  shoaling,  and  for  the  purpose  of  pre- 
paring specifications  preparatory  to  entering  into  a  contract  for 
dredging  in  the  channel  of  the  creek.  In  addition  commercial  sta- 
tistics were  collected  and  occasional  inspection  trips  were  made  over 
the  waterway  with  the  survey  boat.  The  total  expenditures  during 
the  year  amounted  to  $256.85 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
UNITED  STATES  FUNDS. 

Total  appropriations  prior  to  adoption  of  existing  project  (see  H. 

Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  525) $70,000.00 

Present  project: 

Mar.  2, 1907  (allotted  Apr.  24, 1907) $15,239.00 

Mar.  3,  1909  (allotted  Apr.  12,  1909) 10, 000. 00 

Mar.  12,  1909  (allotted  by  transfer  of  funds) 2, 000. 00 

June  25,  1910  (allotted  July  25,  1910) 5,000.00 

Feb.  27,  1011  (allotted  Mar.  16,  1911) 7,000.00 

Mar.  3,  1909  (allotted  Feb.  17,  1912) *  15, 354.  40 

July  25,  1912  (allotted  Sept.  26,  1912) 6,000.00 

Mar.  4,  1913  (allotted  Apr.  11,  1913) 13,000. 00 

Mar.  4, 1915  (allotted  Apr.  2,  1915) 14, 000. 00 

July  27, 1916  (allotted  Sept.  19, 1916) 21, 500. 00 

July  18,  1918 20.  OOO.  00 

Mar.  2,  1919  (allotted  Apr.  3,  1919) 17,  500. 00 

June  5,  1920 1 6, 000. 00 

152, 593. 40 

Total 222, 593. 40 

Transferred  from  Napa  River 10,614.04 

Grand  total 233,357.44 

CONTBIBUTED  FUNDS. 

July  10, 1914,  contributed  by  local  interests 2, 500. 00 

June  23,  1920,  contributed  by  local  Interests 6, 150. 00 

8, 650. 00 

Grand  total 242,007.44 

^Allotment  of  $16,669  of  which  $1,304.60  waa  returned  to  the  Treaaury. 
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10.  SAN  RAFAEL  CREEK,  CAJLIF.     (AlO.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

During  the  fiscal  year  negotiations  have  been  carried  on  with  local 
interests  looking  to  the  acquirement  of  title  to  the  land  needed  for 
the  purpose  of  improvement  as  required  by  the  terms  of  the  project. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

UNITED  STATES  FUNDS. 

Mar.  2,  1919 $27»90D 

CONTRIBUTED  FUNDS. 

Contributed  by  local  Interests: 

Mar.  25,  1920 $14, 800 

Apr.  17, 1920 12, 500 

27,300 

Grand  total 54, 600 


11.  MONTEREY  HARBOR,  CALIF.     (A  11.) 
OPERATIONS   DURING   THE   FISCAL  TEAR. 

None. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

July  25,  1912 $200, 000 

Deduction  on  account  of  transfer  to  other  works,  under  authority  of 
the  river  and  harbor  act  approved  Mar.  4, 1915 200, 000 


12.  HUMBOLDT  HARBOR  AND  BAY,  CALIF.     (A  12.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

During  the  latter  half  of  the  fiscal  year  preparations  were  made 
to  resume  work  of  rebuilding  the  jetties.  This  project  has  been 
carried  on  heretofore  by  obtaining  stone  under  contract  and  nlacing 
it  in  the  jetties  by  hired  labor  with  Government  plant.  ^  The  Govern- 
ment plant  has  been  laid  up  since  July,  1917,  and  during  the  latter 
half  of  the  fiscal  year  it  was  overhauled  and  such  repairs  as  were 
necessary  were  made  to  put  the  plant  in  condition  for  receiving  and 
placing  stone. 
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In  January,  1920,  bids  were  received  for  furnishing  and  deliver- 
ing stone  to  the  north  jetty,  but  being  considered  excessive,  were 
rejected.  The  cause  of  the  high  bids  was  the  excessive  cost  of  trans- 
portation from  local  quarries  to  the  jetties.  As  there  was  an  exist- 
ing railroad  connecting  with  local  quarries  and  extending  to  within 
4  miles  of  the  north  jetty,  it  was  decided  that  the  excessive  cost  of 
transportation  could  be  overcome  by  building  these  4  miles  of  rail- 
road to  connect  the  north  jetty  with  the  quarries.  Arrangements 
were  therefore  made  to  make  this  connecting  link  of  railroad,  the 
road  bed  to  be  graded  by  contract,  the  Government  to  furnish  rails, 
ties,  etc.,  and  the  same  to  be  placed  by  contract  or  hired  labor  as  may 
be  most  advantageous.  At  the  end  of  the  fiscal  year  negotiations 
were  under  way  for  obtaining  a  right  of  way  for  the  railroad  by 
leases  from  the  individual  property  owners.  Two  of  these  leases 
have  actually  been  entered  into,  and  terms  agreed  upon  for  at  least 
two  other  leases.  Bights  of  way  across  the  remaining  properties 
will  be  obtained  by  condemnation  proceedings  if  it  is  impossible  to 
make  arrangements  for  satisfactory  leases. 

At  the  end  of  the  year  a  contract  had  been  entered  into  for  grad- 
ing a  road  bed  for  the  railroad  and  the  materials  and  supplies  needed 
for  the  superstructure  have  been  purchased  and  part  of  them  de- 
livered at  tne  site. 

A  survey  of  the  channel  between  the  jetties  and  across  the  bar  at 
the  entrance  was  made  during  the  latter  end  of  the  fiscal  year,  and 
the  channel  between  the  jetties  and  across  the  bar  was  found  to  be  in 
practically  the  same  condition  as  it  was  in  1917,  there  having  been 
some  improvement  in  both  width  and  depth  of  channel.  The  total 
expenditures  during  the  year  were  $8,029.92,  of  which  $2,980.90  was 
for  new  work  and  $5,049.02  for  maintenance. 

CONTRACTS  IN  FORCE. 

Name  of  contractor :  Mcrcer-Frasor  Co. 

Amount  and  character  of  work:  Clearing,  excavating,  filling,  and  grading 
(28,000  cubic  yards)  a  railroad  bed  from  Samoa  to  North  Jetty,  Humboldt 
County,  Calif. 

Price :  49i  cents  per  cubic  yard ;  3  cents  per  cubic  yard  per  100  feet  of  dis- 
tance hauled  in  excess  of  300  feet. 

Date" of  approval:  Emergency  contract  not  requiring  approval  of  the  Chief 
of  Engineers. 

Date  of  commencement :  July  26,  1920. 

Date  of  expiration :  October  26,  1920. 

Percentage  of  completion :  Work  not  commenced. 

Name  of  lessor :  McCann  Realty  Co.  and  Mrs.  David  Hornlein. 
Amount  and  character  of  work:  Lease  of  right  of  way  for  railroad  from 
Samoa  to  North  Jetty  across  property  of  lessor. 
Price :  $20.20  per  annum. 

Date  of  approval :  Lease  not  requiring  approval  of  the  Chief  of  Engineers. 
Date  of  commencement :  July  1,  1920. 
Date  of  expiration  :  June  30, 1925. 

Name  of  lessor :  John  McKay. 

Amount  and  character  of  work:  Lease  of  right  of  way  for  railroad  from 
*Samoa  to  North  Jetty  across  property  of  lessor. 
Price :  $118.90  per  annum. 

Date  of  approval :  Lease  not  requiring  approval  of  the  Chief  of  Engineers. 
Date  of  commencement :  July  1,  1920. 
Date  of  expiration :  June  30,  1925. 
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APPROPRIATIONS. 
UNITED  STATES  7UNDB. 

Total  of  appropriations  prior  to  adoption  of  present  project  (see 
H.  Doc.  Na  1491,  63d  Con«.,  Al  a«38.,  p.  4») $2,187,615.00 

Present  project : 

Mar.  2,  1907  (for  channel  te  front  of  Emreka)..  $83,000.00 

June  25,  1910 150, 000. 00 

Feb.  27,  1911 170,000.00 

Feb.  27.  1911  (for  channel  in  front  of  Eureka). -,    15,000. 00 

Aug.  24,  1912 250,  000. 00 

Mar.  4,  1913  (for  channel  in  front  of  Eureka).-    20,000.00 

June  23.  1913 467,400.00 

Oct.  2,  1914  (allotted  Oct  7,  1914) 200,000.00 

Mar.  4,  1915  (allotted  Apr.  2,  1915,  and  Mar.  21, 

1916) 350, 000. 00 

July  27,  1916 450,000.00 

Aug.  8,  1917 371,000.00 

2,526,400.00 

4, 714, 015. 00 

CONTRIBUTED  FUNDS. 

Dec.  21,  1914  (for  channel  in  front  of  Eureka) 9, 000. 00 

Grand  total 4, 723, 015. 00 

Receipts  from  sales,  etc.,  $2,321.03. 


13.  CRESCENT  CITY  HARBOR,  CALIF.      (A  13.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

With  funds  in  the  sum  of  $200,000,  all  contributed  by  local  in- 
terests, work  was  commenced  under  contract  in  April,  1920,  build- 
ing a  breakwater  at  this  locality,  in  accordance  with  approved 
project.  Up  to  the  end  of  the  fiscal  year  the  contractor  haa  placed 
6,122  tons  of  stone,  and  had  completed  250  feet  t)f  the  breal^ater. 
The  total  amount  expended  during  the  fiscal  year  was  $4,842.72. 

CONTRACTS  IN  FORGE. 

Name  of  contractor :  Wni.  B.  Arndt. 

Amount  and  character  of  work:  Furnishing  and  delivering  82,500  tons  of 
stone  and  constructing  a  breakwater  at  Crescent  City,  Calif. 
Price :  $2.20  per  ton. 
Date  of  approval :  March  20, 1920. 
Date  of  commencement :  May  20,  1020. 
Date  of  expiration :  Indefinite. 
Percentage  of  completion :  12  per  cent 


APPROPRIATIONB. 
TJNrnCD  STATES  FUNDS. 

No  appropriation  has  been  made  by  Congress  as  yet 

CONTEraUTED   rUWDS. 

Mar.  10,  1920 $200,000 
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1.  San    Joaquin    River,    Calif. 

(Al) 2911 

2.  Stockton  and  Mormon  Chan- 

nels     (diverting      canal), 
Calif.   (A2) 2913 
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4.  Sacramento      River,      Calif. 
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6.  Feather  River,  Calif.  (A5)..    2916 


FOR  DESCRIPTION  OF  IMPROVEMENTS  IN  THIS  DISTRICT,  SEE  PAGES   1782  TO  1802. 


SACRAMENTO,  FEATHER.  SAN  .JOAQUIN,  AND  MOKELUMNE  RIVERS, 
AND  STOCKTON  AND  MORMON  CHANNELS  (DIVERTING  CANAL), 
CALIF.    (GROUP  A). 

1.  SAN  JOAQUIN  RIVER,  CALIF.     (Al.) 
OrFJtATIONS  DITKING  THE  FISCAL  YEAR. 

Dredging. — The  United  States  20-inch  hydraulic  dredge  Sacra- 
mento^ transferred  from  another  improvement,  in  June  began  dredg- 
ing a  channel  of  project  dimensions  9  feet  deep  by  200  feet  wide  m 
Stockton  Channel,  just  below  Stockton,  advancing  1,450  feet  and 
excavating  143,90()  cubic  yards,  all  new  work.  Total  expenditure 
was  $8,296.74,  and  total  cost,  including  surveys,  shore  work,  superin- 
tendence, etc.,  was  $10,944.82,  or  $0,076  per  cubic  yard. 

The  hired  clamshell  dredge  Trojan^  under  contract  with  the  Olym- 
pian Dredging  Co.,  upon  an  hourly  basis  of  payment,  during  Janu- 
ary to  March,  inclusive,  was  excavating  a  channel  of  project  dimen- 
sions in  the  river  from  just  below  Black  Slough  Landing,  about 
6  miles  below  the  mouth  of  Stockton  Channel,  upstream,  advanc- 
ing 8,650  feet  and  excavating  362,900  cubic  yards,  all  new  work. 
Cost  and  expenditure  under  the  contract  was  $13,410.73,  or  $0,037 
per  cubic  yard.  Additional  overhead  cost  and  expenditure,  includ- 
ing inspection,  surveys,  necessary  shore  work,  superintendence,  etc., 
was  $2,685.50.  Total  cost  and  expenditure  was  $16,096.23,  or  $0,044 
per  cubic  yard. 

The  drecige  Trojan^  on  contract  as  above,  in  January,  cut  a  channel 
9  feet  deep  by  100  feet  wide,  in  the  river  near  Black  Slough  Landing, 

2911 
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advancing  600  feet  and  excavating  37,100  cubic  yards,  for  mainte- 
nance. Cost  and  expenditure  under  the  contract  was  $1,857.06,  or 
$0,050  per  cubic  yard.  Additional  overhead  cost  and  expenditure, 
including  inspection,  surveys,  superintendence,  etc.,  was  $371.41. 
Total  cost  and  expenditure  was  $2,228.47,  or  $0,060  per  cubic  jrard. 
$250  was  expended  for  liabilities  of  the  fiscal  year  1919,  for  mainte- 
nance. 

Retaining  enibankTnents. — ^The  United  States  16-foot  whirler,  trans- 
ferred from  another  improvement,  during  February  to  April,  in- 
clusive, was  building  embankments  to  retam  hydraulic  dredge  spoils 
on  the  south  side  of  Stockton  Channel  from  the  city  limits  of  Stock- 
ton to  a  point  a  mile  westerly  therefrom,  advancing  4,960  feet  and 
placing  14,150  cubic  yards,  all  new  work,  at  a  total  cost  and  expendi- 
ture of  $4,105.83,  or  $0,290  per  cubic  yard.  In  May  and  June  the 
whirler  was  building  retaining  embankments  preparatory  to  clam- 
shell dredging,  on  both  sides  of  the  proposed  Lindley  Cut-off  in  the 
river  just  below  Stockton  Channel,  advancing  3,900  feet  and  placing 
16,140  cubic  yards,  all  new  work,  at  a  total 'cost  and  expenditure  of 
$2,871.62,  or  $0,178  per  cubic  yard. 

CONTRACTS  IN  FORCE. 

See  this  heading  under  "  Control  of  floods,  removal  of  debris,  and  improve- 
ment of  Sacramento  River,  Calif." 

APPROPRIATIONS. 


Date  of  rivers  and  harbors  act. 


Aug.  14, 1876 

June  14, 1880 

Mar.  3, 1881 

Aug.  2, 1882 

July  5, 1884. , 

Aug.  6, 1886 

Aug.  11, 1888 

Sept.  19, 1890. 

July  13, 1892 

Aug.  18, 1894 

June  3, 1896 

Mar.  3, 1899 

June  13, 1902 

Apr.  28, 1904 

Mar.  3, 1905 

Mar.  2, 1907 

Mar.  3, 1909 

June  25, 1910 

Feb.  27, 1911 

July  25, 1912 , 

Mar.  4, 1913 

Do 

July  27, 1916 

Mar.  2, 1919  (allotted  Mar.  10, 1919)., 


Total 

Transferred  under  act  of  Mar.  4, 1915. 


Net  total. , 


9-foot 

Maintenance.-  channel  and 
cut-offs. 


S20,000.00 
20,000.00 
40,000.00 
40,000.00 
20,000.00 
18,750.00 
25,000.00 
75,000.00 
65,000.00 
60,000.00 
5Y,750.00 
20,000.00 
18,000.00 

135,170.00 
20,000.00 
30,000.00 

s  20,000.00 
35,000.00 
25,000.00 
40,000.00 


•25,500.00 

U1,000.00 

11,000.00 


722,170.00 


722,170.00 


940,000.00 


159,632.00 

**35,"d6a6o' 


Improvement 

Fremont 

Channel 

and  McLeod 

Lake,  arms 

of  Stockton 

Harbor. 


Total. 


$11,000.00 


$20,000.00 

20,ooaoo 

40,000.00 
40,000.00 
20,000.00 
18,750.00 
26,000.00 
75,000.00 
65,000.00 

50,ooaoo 

57, 75a  00 

20,ooaoo 

18,000.00 
35, 17a  00 
20,000.00 
30,000.00 
20,000.00 
75,000.00 

25,ooaoo 

51, 00a  00 

159,632.00 

•25,50a00 

11,00a  00 

46,000.00 


234,632.00          11,000.00 
30,000.00   1 


967,802.00 

30,ooaoo 


204,632.00  11,000.00         937,802.00 


1  Allotted  May  31, 1904. 

«  Allotted  Apr.  10, 1909. 

*  Apportioned  by  War  Department  from  $26,500  appropriation,  which  provides  for  three  separate  proj- 
ects in  lump  sum,  $500  of  which  allotted  Apr.  5.  1913,  to  "Stockton  Harbor—Maintonanoe''  and  real- 
lotted  Mar.  6, 1919,  to  "San  Joaquin  River— Mafaitenance." 

<  Includes  Fremont  Channel  and  McLcod  Lake. 
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2.  STOCKTON  AND  MORMON  CHANNELS  (DIVERTING  CANAL), 

CALIF.     (A2.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Removal  of  obstructions. — During  October  to  February,  inclusive, 
a  party  of  15  men  removed  brush,  overhanging  trees,  stumps,  logs, 
and  snags  from  the  channel  and  banks.  Total  cost  and  expenditure 
was  $8,(^4.06  for  clearing  6  miles  of  portions  of  the  canal  and  Cala- 
veras River  sections,  or  $1,340.68  per  mile,  the  unit  cost  being  larger 
than  usual  as  no  work  was  done  in  the  preceding  fiscal  year. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Date  of  river  and  harbor  acts. 


Jane  13, 1902.. 
liar.  3, 1003... 
Apr.  28, 1904.. 
Mar.  3, 1905... 
Mar.  4, 1909... 
Mar.  4,1913... 
July  27, 1916.. 

Total... 


Improve- 
ment. 


150,000.00 
60,000.00 
76,000.00 
49,316.00 
66,079.00 


280,305.00 


Maintenance. 


111,000.00 
10,000.00 


11,000.00 


Total. 


S60,00a00 

60,ooaoo 

75,000.00 
40,316.00 
66,079.00 
1,000.00 
10,000.00 


291,395.00 


1  Allotted  from  $26,600  appropriation  of  Mar.  4, 1913,  which  provided  for  three  projects  in  lump  sum. 
3.  MOKELUMNE  RIVER,  CALIF.     (A8.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


July  5,  1884 $8, 500 

Aug.  5,  1886 2,600 

Aug.  11,  1888 2,000 

July  13,  1892 2, 500 

Aug.  18,  1894 2,500 

Mar.  3.  1905 2,500 

Mar.  2,  1907 2,500 

June  25,  1910 2,000 

Feb.  27,  1911 5,000 


Mar.  4,  1913 $1, 000 

July  27, 1916 500 

Aug.  8,  1917 1,000 

July  18, 1918  (allotted  July  23, 

1918) 1,500 

Mar.  2,  1919  (allotted  Mar.  10, 

1919) 1.000 

Total 35, 000 
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4.  SACRAMENTO  RIVER.  CALIF.     (A4.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Removal  of  obstructions. — ^This  was  carried  on  by  the  U.  S.  snag 
boat  Seizer  during  July,  August,  and  September,  with  a  crew  vary- 
ing from  30  to  40  men,  assisted  by  a  shore  party  in  July  and  August; 
and  by  the  U.  S.  piledriver  Tackle  in  June,  with  a  crew  of  13  men. 
A  tabulation  of  operations  follows : 


Section  of  the  river. 

Length 
in  river 
miles. 

Up,tiee8, 
stumps, 

snags,  etc., 

removed 

from 

channel  or 
blasted. 

Trees  and 

bffflSrs  and 

sandbars 

cut  and 

DaysoiMr- 
atedapoQ 
by  mag- 
boat,  or 
snagging 

Month  of  rivf^r  to  SimrAiTieTito                             

60.7 
86.2 
61.3 

flftcrAinento  to  ColuM      ^.,,,,^,-,,,^ 

574 
332 

861 
1,0R2 

94 

Colusa  to  Ohico  l4Hiding 

33 

Total 

198.2 

M 

1,943 

127 

Total  expenditure  was  $18,544.57.  Total  cost  was  $17,240  for  re- 
moving 2,849  obstructions,  or  $6.05  per  obstruction. 

Wing  dams. — ^Two  wing  dams  were  repaired,  both  a  short  distance 
below  Sacramento,  in  August  at  a  total  cost  and  expenditure  of  $210, 
or  $105  per  wing  dam. 

Dredging. — In  restoring  and  maintaining  project  depths,  chan- 
nels were  dredged  and  in  some  cases  redreclged  through  bars  or 
shoals  as  follows :  {a)  between  Sacramento  and  a  point  4  miles  be- 
low— at  Edwards  Break,  Sacramento  Swimming  Baths,  Y  Street 
Bend,  and  M  Street  Bridge,  total  84,850  cubic  yards;  (6)  between 
Sacramento  and  Colusa,  86.2  miles  above — at  mouth  of  American 
River,  Brytes  Bend,  Salmon  Bend,  Doyles,  mouth  of  Feather  River, 
Kinneys-Wild  Irishman  Cut-off,  Portuguese  Bend,  Monkey  Tricks, 
Busters,  20-mile  Bar,  Sacramento  Weir,  Merkeleys,  Vin,  Kiesels, 
Grand  Island  Mills,  Butte  Slough,  and  Carpenters,  total  510,610 
cubic  yards;  and  (c)  between  Colusa  and  Hamilton  Bend,  7  miles 
above — at  Colusa  Bridge,  Bear  Trap,  Cobbs  Bend,  Sailor  Bend,  and 
Hamilton  Bend,  total  30,710  cubic  yards.  The  above  work  was  done 
under  contract,  partly  by  the  Olympian  Dredging  Co.  on  an  hourly 
basis  of  payment,  with  the  clamshell  dredges  Attas^  Hercules.  Thor^ 
and  Trojan  (for  details  of  contracts,  see  "Contracts  in  force,  under 
"  Control  of  floods,  removal  of  debris,  and  improvement  of  Sacra- 
mento River,  Calif.,"  of  California  Debris  Commission  report) ,  and 
partly  by  the  Ajax  Dredging  Co.  with  the  clamshell  dredge  Delta, 
under  a  similar  arrangement.  Total  expenditure  under  the  former 
contract  was  $19,023.27,  and  under  the  latter  was  $8,682.10.  Total 
cost  under  the  former  was  $28,004.50  for  537,575  cubic  yards,  or 
$0,052  per  cubic  yard,  and  under  the  latter  was  $8,682.10  for  88,595 
cubic  yards,  or  $0,098  per  cubic  yard.  Total  cost  under  both  con- 
tracts was  $36,686.60  for  the  total  of  626,170  cubic  yards,  or  $0,059 
per  cubic  yard.  Additional  overhead  expenditure,  including  inspec- 
tion, surveys,  superintendence,  etc.,  was  $5,374.65.  x\dditional  over- 
liead  cost  was  $4,766;  and  total  cost  of  the  clamshell  dredging  and 
additional  overhead  was  $41,452.60,  or  $0,066  per  cubic  yard. 
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• 

Surveys. — Soundings  to  determine  the  location  of  shoals  and  bars 
and  the  amount  of  work  necessary  to  restore  project  depths,  were 
taken  where  necessary  between  Vernon,  21  miles  above  Sacramento, 
and  PVeeport,  13  miles  below  Sacramento;  in  all  17  miles  of  river 
were  sounded,  at  a  total  cost  and  expenditure  of  $1,360,  or  $80  per 
mile.  A  detailed  survey  wfis  made  near  Butte  City  in  September 
and  October,  5  miles  of  river  being  surveyed  at  a  total  cost  and  ex- 
penditure of  $1,150,  or  $230  per  mile. 

CONTRACTS  IN  FORCE. 

See  "  Contracts  In  force,"  "  Control  of  floods,  removal  of  debris,  and  improve- 
ment of  Sacramento  River,  Calif.*' 

LEASE  OF  KOOM  AT  SACRAMENTO. 

Name  of  contractor:  Frank  Meyer. 

Amount:  $270. 

Price  per  unit :  $22.50  per  month. 

Date  of  approval:  Not  required — emergencj'^  contract. 

Date  of  commencement:  November  1,  1918. 

Date  of  expiration :  October  31,  1919. 

Percentage  of  completion  at  end  of  fiscal  year :  100  per  cent. 

CONSTRXTCTION  AND  DEI  n-ERY  OF  SNAG  BOAT  **  BEAB." 

Name  of  contractor:  Schultze  &  Schultze. 

Amount:  $121,308. 

Date  of  approval :  July  2,  1919. 

Date  of  commencement :  July  15,  1919. 

Date  of  expiration:  Originally  March  5,  1920;  reasonably  extension  granted. 

Percentage  of  completion  at  end  of  fiscal  year :  27  per  cent. 


APPROPRIATIONS. 

Previous  projects   (acts  of  Mar.  3,   1875,   to  Aug.  18,   1904,   in- 
clusive; see  H.  Doc.  No.  1491,  63  Gong.,  3d  .sess.,  p.  540) $760,000.00 

Present  pr(^jects : 

Mar.  3,  1899 $30,000.00 

June  6,  1900 60,000.00 

June  13,  1902 25,000.00 

Apr.  28.  1904  (allotted  May  23  and  31,  1904) 22,000.00 

Mar.  2,  1907 .50,000.00 

Mar.  3,  1919  (allotted  Apr.  9,  1909) 25, 000. 00 

June  25,  1910 30,000.00 

Feb.    27,    1911 25,000.00 

July  25,  1912 65,000.00 

Mar.  4,  1913 40,000.00 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 60,000.00 

July  27,  1916 105,000.00 

Aug.  8,  1917 30,000.00 

July  18,  1918  (allotted  July  23,  1918) 9,000.00 

Mar.  4,  1915  (allotted  Oct.  16   1918) 30,000.00 

Mar.  2,1919  (allotted  Mar.  10,  1919) 17.5,000.00 

Mar.  4,  1915  (allotted  Aug.  8,  1919) jl 61.13 

Mar.  4,  1915  (allotted  Dec.  16,  1919) .70 

Mar.  4,  1915   (allotted  Dec.  17,  1919) 14,000.00 

June  5,  1920  (allotted  June  8,  1920) 100,000.00 

895,  061.  83 

Total   1,65.5,061.83 

Beceipts  from  sales,  etc,,  $2,644.76. 

9030— ENG  1920— PT  2 53 
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5.  FEATHER  RIVEK,  CAI.IF.   (A5.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

None. 

CONTRACTS  IN  FOpCE. 

None. . 


APPROPRIATIONS. 

United  states  funds :  July  27,  1916 $10,  GOO 

State  of  California  funds:  May  2,  1917 10,000 

Total 20,  000 
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6.  Yaquina   Bay   and   Harbor, 

Oreg.    (A6) 2924 
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11.  Columbia   River   and   tribu- 

taries above  Celilo  Falls  tu 
the  mouth  of  Snake  River, 
Oreg.  and  Wash.  (B3) 292S 

12.  Snake   River,   Oreg.,   Wash. 

and  Idaho  (B4) 2929 

IS.  Operating  and  care  of  the 

Cascades  Canal 2932 

14.  Operating  and  care  of  the 
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FOR    DKSCRIPTION    OF    IMPROYEMKNTS    IX    THIS    DISTRICT,    SEE    PAGES     1802    TO    1851. 


OOQUILLE,    COOS,    SIUSLAW,    AND    YAQUINA    RIVERS,    AND    COOS, 
YAQUINA,  TILLAMOOK.  AND  NEHALEM  BAYS,  OREG.     (GROUP  A.) 

1.  COQUILLE  RIVER,  OREG.     (Al.) 


OPERATIONS  DURING  THE  FISCAL  YEAI^. 

No  work  was  done  by  the  United  States  on  the  river  above  Bandon 
during  the  year.  The  port  of  Coquille  River  restored  the  channel 
between  Myrtle  Point  and  the  mouth  of  the  North  Fork,  about  IJ 
miles  below,  and  finished  this  work,  which  was  in  progress  at  the  be- 
ginning of  the  year,  in  September,  1919,  removing  74,010  cubic  yards 
of  sand  and  76  snags  from  the  channel.  This  work  was  done  with 
the  U.  S.  bucket  dredge  No.  ^,  which  was  operated  by  the  port  on  a 
rental  basis,  the  port  paying  all  expenses,  amounting  to  $5,893.09. 
The  port  resumed  operations  in  redredging  the  channel  below  Myrtle 
Point  on  the  North  Fork,  in  May,  1920,  using  the  U.  S.  bucket 
dredge  No.  ^  as  before,  and  at  the  close  of  the  fiscal  year  had  re- 
moved 32,590  cubic  yards  of  sand  and  31  snags,  at  a  cost  of  $2,396.05. 
The  total  expenditure  for  dredging  by  the  port  for  the  year  was 
$8,289.14. 

The  U.  S.  pipe-line  dredge  Oregon  and  the  new  U.  S.  grapple 
dredge  were  transferred  from  Coos  Bay  in  June,  1920,  for  work  on 
the  project  for  deepening  the  channel  from  the  entrance  to  Bandon. 
This  project  was  adopted  by  the  act  of  March  2,  1919,  but  no  work 
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was  deferred  until. the  j^rapple  dredge,  which  i 
at  Coos  Bay,  and  the  pipe-line  dredge  Oregon 


was  done  thereon  until  local  interests  had  guaranteed  one-half  the 
cost  of  the  project,  as  required  by  the  act.  The  local  interests  de- 
posited $64,000  to  cover  the  contribution  in  August,  1919.    The  work 

was  under  construction 
_  _       were  available  for  this 

work. 

A  survey  made  in  June,  1920,  from  the  ocean  to  Bandon,  shows  a 
controlling  depth  of  8  feet  in  a  channel  400  feet  wide,  from  Bandon 
to  a  point  about  one-third  mile  inside  of  the  outer  end  of  the  jetties, 
on  a  sand  shoal  between  the  jetties.  The  depth  on  the  ocean  bar  (400 
feet  outside  of  the  jetties)  was  14  feet  in  a  cnannel  400  feet  wide.  No 
survey  was  made  of  the  river  above  Bandon,  but  it  is  reported  that 
there  is  a  controlling  depth  of  about  6  feet  in  a  channel  100  feet  wide 
between  Bandon  and  Coquille,  and  about  2  feet  in  a  channel  50  feet 
wide  between  Coquille  and  Myrtle  Point. 

Other  work  for  which  expenditures  are  shown  below  consisted  of 
repairs  to  bucket  dredge  No.  2  and  pipe-line  dredge  Oregon^  caring 
for  Government  plant,  and  in  the  work  of  placing  in  readiness  for  a 
sea  voyage  and  transferring  plant  from  Coos  Bay  to  Coquille  River. 

The  total  expenditures  were  $19,156.20,  of  which  $2,880.83  from 
United  States  funds  and  $8,240  from  contributed  funds  was  for  new 
work,  and  $8,035.37  for  maintenance,  from  United  States  funds. 

CONTRACTS  IN  FORCE. 

Name  of  lessor:  A.  McNalr. 

Date  of  lease:  June  16,  1919. 

Cliaracter:  Rent  of  two  office  rooms. 

Price :  $10  per  month. 

Authorized :  June  19,  1918. 

Date  of  beginning:  January  20,  1919. 

Date  of  expiration  :  January  19,  1920. 


APPROPRIATIONS. 
UNITED  STATES  FUNDS. 

Previous  project  (see  H.  Doc.  No.  1491,  63cl  Cong.,  3d  sess.,  p.  436)-  $386,000. 00 

Present  project: 

June  25,  1910 $56,000.00 

Mar.  4,  1913 6,000.00 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 26,000.00 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 76,000.00 

July  27,  1916 6,000.00 

Mar.  2,  1919 64,000.00 

234,000.00 

Total  of  appropriations 620, 000. 00 

CONTRIBUTED  FUNDS. 

Contributed  by  port  of  Bandon : 

Feb.  5,  1916 4,000.00 

Mar.  23,  1916 5,000.00 

Aug.  5,  1919 64,000.00 

73  000. 00 
Refunded  to  port  of  Bandon  Jan.  30,  1917 1 —    '  108.  80 

72, 891. 20 

Grand  total  of  receipts  from  all  sources 692, 891. 20 

Receipts  from  sales,  etc.,  $13,259.15. 
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2.  COOS  BAY,  OREG.     (A2.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Dredging  of  Coos  Bay  Bar,  which  was  in  progress  at  the  close  of 
the  last  fiscal  year,  was  continued  with  the  U.  S.  dredge  Colonel  P. 
JS.  Michie  until  September  6,  1919,  when  the  dredge  left  Coos  Bay 
for  Grays  Harbor,  Wash.,  owing  to  a  fuel  shortage  at  Coos  Bay. 
The  Michie  worked  on  Grays  Han)or  Bar,  under  the  Seattle  District, 
until  September  26,  1919,  and  resumed  dredging  on  Coos  Bay  Bar 
on  September  28, 1919.  Dredging  Coos  Bay  Bar  was  suspended  for 
the  season  on  November  13,  1919,  when  the  Michie  was  sent  to  Port- 
land, Oreg.,  dry-docked  for  minor  repairs,  and  transferred  to  Grays 
Harbor,  where  she  worked  until  January  16,  1920,  and  then  trans- 
ferred to  Portland,  Oreg.,  for  a  general  overhauling. 

From  the  beginning  of  the  fiscal  year  to  the  end  of  the  dredging 
season,  November  13, 1919,  the  Michie  worked  on  the  ocean  bar  parts 
of  52  days  (458  hours  29  minutes  effective  working  time),  removing 
428,529  cubic  yards  of  sand  at  a  field  cost  of  $31,025.78,  or  a  unit 
cost  of  7.24  cents  per  cubic  yard.  The  dredged  material  was  dumped 
about  1  mile  to  seaward  of  the  bar.  The  dredging  work  of  the 
season  (Apr.  4  to  Nov.  13,  1919)  resulted  in  securing  a  channel  over 
the  bar  about  200  feet  wide  with  a  controlling  depth  of  29  feet  at 
low  water. 

From  January  17, 1920,  until  April  5, 1920,  the  Michie  was  at  Port- 
land, Oreg.,  undergoing  a  general  overhauling.  This  work  consisted 
of  rebuilding  the  dredge  arm,  cleaning  and  painting  the  hull,  clean- 
ing and  painting  the  interior  of  the  ship,  overhauling  the  machinery 
and  boilers  and  the  dredging  plant.  The  cost  o:^  the  repairs,  exclud- 
ing the  services  of  the  crew,  etc.,  was  $9,543.79. 

The  Michie  left  Portland  on  completion  of  the  repairs,  and  re- 
sumed dredging  on  Coos  Bay  Bar  on  April  7, 1920.  From  that  date 
to  June  30,  1920,  actual  dredging  was  done  parts  of  45  days  (470 
hours  51  minutes  effective  working  time),  removing  375,315  cubic 
yards  of  sand  from  the  bar,  at  a  field  cost  of  $27,772.87,  or  a  unit 
cost  of  7.4  cents  per  cubic  yard. 

During  the  month  of  April,  when  the  weather  was  unfavorable 
for  bar  work,  the  Michie  worked  on  the  bay  channel  parts  of  8  days 
(35  hours  46  minutes  effective  working  time),  and  removed  5,013 
cubic  yards  of  sand  from  the  channel  in  front  of  the  public  wharf 
at  North  Bend,  where  the  channel  had  shoaled,  and  deposited  the 
material  into  deep  water  in  the  lower  part  of  the  bay,  at  a  field  cost 
of  $1,194.69,  or  23.8  cents  per  cubic  yard.  On  account  of  the  shoal 
water,  work  could  only  be  carried  on  at  high  tide. 

During  the  fiscal  year  the  Michie  worked  on  the  bar  a  total  of  97 
days  (929  hours  20  minutes  effective  working  time),  and  removed 
802,844  cubic  yards,  at  a  field  cost  of  $58,798.65,  or  7.32  cents  per 
cubic  yard. 

The  U.  S.  pipe-line  dredge  Oregon  was  transferred  from  Ya- 
quina  Eiver  to  Coos  Bay  on  June  2,  1919,  for  work  on  the  22-foot 
project  from  the  entrance  to  Marshfield.  Before  beginning  the 
dred^ng  extensive  repairs  were  made  to  the  hull  of  the  Oregon^  the 
machinery  was  overhauled  and  all  auxiliary  plant  placed  in  good 
working  condition,  at  a  cost  of  $13,749.18,  exclusive  of  the  crew^ 
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The  repairs  were  finished  August  6,  1919,  active  dredging  began  on 
the  22-foot  project  August  11  and  was  finished  Mav  20,  1920.  After 
minor  repairs  were  made,  the  Oregmx  was  transrorred  to  -Coquille 
River.  A  total  of  910,334  cubic  yards  of  sand,  mud,  and  oyster  snells 
were  removed  from  Coos  Bay,  at  a  field  cost  of  $57,605.65,  or  6.33 
cents  per  cubic  yard,  exclusive  of  repairs,  etc. 

In  addition  to  the  w^ork  on  the  22- foot  project,  the  Oregon  dredged 
34,000  cubic  yards  of  material  from  in  front  of  the  wharf  and  filled 
in  the  low  ground  behind  the  bulkhead  for  the  oil-fuel  station  at  the 
Government  mooring  at  Empire,  on  the  lower  bay,  at  a  field  cost  of 
$2^72.86. 

The  Oregon  worked  30  days  for  the  local  interests  during  the  year, 
and  dredged  89,081  cubic  yards  of  sand  from  in  front  of  sawmills 
at  North  Bend  and  Marshfield,  to  enable  ships  to  reach  their  wharves. 
The  cost  of  this  work,  amounting  to  $9,538.31,  was  paid  for  by  the 
local  interests. 

The  construction  of  the  fuel-oil  station  at  the  Government  moor- 
ings at  Empire,  which  was  begun  at  the  end  of  the  last  fiscal  year, 
was  continued  until  the  end  of  August,  1920,  when  the  wharf,  bulk- 
head, and  fill  were  completed.  Owing  to  the  lack  of  funds,  the  oil 
tank  was  not  installed,  nor  w^ere  any  superstructures  constructed. 
The  expenditures  during  the  year  for  the  fuel  station  were  $14,503.78. 

The  U.  S.  grapple  dredge  Coo»^  for  which  a  contract  was  let 
to  the  Scandia  Shipbuilding  Co.,  of  Marshfield,  Oreg.,  for  the  hull 
and  house,  was  finished  in  May,  1920,  and  after  the  installation  of 
the  machinery  was  transferred  to  Coquille  River.  The  cost  of  the 
dredge  complete,  including  dredging  machinery,  equipment,  etc.,  was 
$27,574.85,  which  was  charged  to  appropriations  tor  Coos  Bay  and 
Coquille  Bar  and  Harbor.  $16,454.02  and  $11,120.83,  respectively,  all 
for  new  work. 

A  survey  made  on  June  5,  1920  (after  the  Michw  had  dredged  for 
a  period  of  two  months),  shows  that  the  winter  storms  had  Coaled 
the  ocean  bar  to  about  its  normal  condition  before  any  dredging  had 
been  done.  After  the  jetty  was  finished,  and  before  dredging  began, 
the  controlling  depth  varied  between  18  and  22  feet.  On  June  5, 
1920,  the  controlling  depth  on  the  channel  range  was  22  feet  with  25 
feet  in  a  channel  about  200  feet  wide  to  the  south  of  the  channel  range 
across  the  ocean  bar  (about  1,200  feet  outside  of  the  outer  end  of  the 
jetty),  and  a  controlling  depth  of  27  feet  in  a  channel  300  feet  wide, 
on  the  shoal  about  1  mile  inside  of  the  bar,  off  Coos  Head.  The 
shoalest  part  of  the  ocean  bar  was  about  1,300  feet  wide  on  the  channel 
axis,  between  the  24-foot  contours,  and  about  1,800  feet  wide  between 
the  30- foot  contours. 

Although  the  depth  of  the  bar  channel  has  varied  from  year  to 
year,  the  axis  of  this  channel  has  been  fixed  by  the  construction  of  the 
jetty  and  only  slight  variations  of  the  position  of  the  axis  have  been 
observed  from  year  to  year. 

The  U.  S.  dredge  Oregon  dredged  the  bay  cliannel  from  Pigeon 
Point  to  Smiths  Mill  to  a  depth  of  22  feet  at  mean  lower  low  water. 
The  controlling  depth  between  the  entrance  and  the  upper  end  of 
Marshfield  is  now  18  feet  on  the  rocky  reef  off  Pigeon  Point. 

A  boring  and  hydrographic  survey  of  the  rocky  reef  off  Pigeon 
Point  was  made  between  September  and  December  to  ascertain  the 
depth  of  the  rock  surface.    The  cost  of  the  survey  was  $1,968.63. 
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The  amount  expended  for  the  fiscal  year  was  $288,072.09,  of  which 
$123,089.31  was  for  the  maintenance  of  the  bar  and  18-foot  channels 
by  the  operation  of  the  dredge  Col.  P.  S.  Michie^  including  repairs, 
contruction  of  fuel  oil  station,  office  expenses,  surveys,  etc.,  and 
$109,982.78  for  new  work,  which  included  aredging  the  22- foot  chan- 
nel, making  hydrographic  and  boring  surveys  of  the  reefs  at  Pigeon 
Point,  etc. 

CONTKACTS  IN  FORCE. 

Name  t)f  lessor:  Southern  Oregon  (^^). 

Date  of  leaso:  May  17,  1919. 

The  meter:  Wharf  frontage  f<»r  disking  di^edge  Col,  P.  »Sf.  Michie. 

Price:  $100  per  month. 

Authorlze<l :  January  22.  1910. 

Date  of  beginning:  April  1,  1919. 

Date  of  expiration:  September  30.  1919. 

Xnnie  of  lessor :  Annie  M.  Tower. 

Date  of  lease:  September  30,  1918. 

Character:  Hire  of  two  ofliee  rooms  at  Empire,  Oreg. 

rrloe:  $10  per  month. 

Authorized:  June  19,  1918. 

Date  of  beginning:  September  1.  1918. 

Date  of  expiration:  August  31,  1919. 


APPROPRIATIONS. 

T'NITKD   STATF.K    FUNttS. 

Previous  i^rojwts   (see  H.  Doe.  No.  1491.  63cl  Cong.,  2<1  sess.,  p 

436> _. _. .  ._.     *  $981. 160.  76 

I*re*ient  projet*t : 

June  25.  1910.        __    ....$400,000.00 

Feb.  27,  1911 _. 40,000.00 

Mar.  4.  1913—     _    80.000.00 

Oct.  2,  1914  (allotted  Oct.  7, 1914) 70,000.00 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 70, 000. 00 

July  27,  1916 __    .     _        70,000.00 

Aug.  8.  1917 .    _..     „. 80,000.00 

July  IS,  1918  40,000.00 

Mar.  2,  1919     _.      _     130.000.00 

Mar.  2, 1919  (allotted  Mar.  25,  1919) 115,000.  00 

Mmie  5,  1920  (allotted  June  15.  1920).  _.    .   _.   __     125,000.00 

1,22(>,000.00 

Total  of  appropriations.        ._ _ __  2.201,166.7ft 

CONTRIRT'TKD  Fl^NUS. 

July  28.  1914,     .     ._    „     _  _         3,300.00 

Aug.  7,  1914  _     3,800.00 

Aug.  22,  1914 2,000.00 

Sept.   8,   1914 .__    2,000.00 

11,100.00 

Total  of  United  States  and  contributed  funds 2, 212. 266.  76 

Re<*eipts  from  .sales,  etc.,  $45,852.92. 

»Not  including  $8,000  allotted  Apr.  5,  1»05.  to  Coob  River  and  $478.24  unexpended 
balance  of  allotment  of  |ft,t)00  from  act  of  Mar.  8,  1905.  which  was  returned  to  the 
Treasury. 
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3.  COOS  RIVER,  OREG.     (A3.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  work  of  restoring  the  channels  to  the  project  depth  began  July 
1,  1919,  and  was  finished  in  September,  1919.  This  work  consisted 
of  the  removal  of  8,592  cubic  yards  of  sand  and  gravel  and  464  cubic 
yards  bowlders  from  the  channel  of  the  South  Fork  from  head  of 
navigation  to  Chandler  Shoal,  a  distance  of  4  miles.  The  work  was 
done  by  a  1^  yard  bucket  dredge,  hired  at  a  cost  of  $6  per  hour, 
including  all  expenses  of  operation,  etc.  This  work  resulted  in  a 
channel  50  feet  wide  and  4  feet  deep  at  low  water. 

The  channels  shoaled  to  such  an  extent  that  in  June,  1920,  the 
channels  were  redredged  by  the  same  dredge,  at  $8  per  hour,  and  was 
finished  in  June^  1920.  A  total  of  $3,324.69  was  expended  during  the 
fiscal  year,  applied  to  maintenance.    The  project  was  finished  in  1899. 

The  controlling  depth  at  the  end  of  the  year  was  about  4  feet  in  a 
channel  50  feet  wide,  from  the  mouth  of  the  river  to  the  head  of  navi- 
gation on  both  forks. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

June  3.  1806 $5,000 

Mar.  3,  1899 3,000 

June  13,  1902 ^^_ 2,000 

Mar.  3, 1905  (allotted  Apr.  5,  1905,  from  "  Improvement  of  Coos  Day  and 

Harbor,  general  improvement " ) 3, 000 

Mar.  2,  1907 3,000 

June  25,  1910 3,000 

July  25,  1912 3,000 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 3,000 

July  27,  1916 3.000 

Aug.  8,  1917 3.000 

Mar.  2,  1919  (allotted  Mar.  25,  1919) 3,000 

Total 34.000 


4.  SIUSLAW  RIVER,  OREG.     (A4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  work  was  in  progress  during  the  year,  as  all  work  in  connec- 
tion with  the  project  was  finished  in  1917. 

A  survey  made  of  the  entrance  in  June,  1920,  shows  a  controlling 
depth  of  i2  feet  in  a  channel  200  feet  wide  close  to  the  outer  end 
of  the  jetties.  The  controlling  depth  on  the  ocean  bar  (about  1,000 
feet  to  seaward  from  the  ends  of  the  jetties)  was  about  14  feet  in 
a  channel  400  feet  wide.  The  present  conditions  are  about  the 
same  as  they  were  at  the  end  of  the  last  fiscal  year.  The  total  ex- 
penditure for  the  fiscal  year  was  $767.36,  for  surveys,  care  of  plant, 
etc.,  applied  to  maintenance. 

CONTRACTS   IX    FORCE. 

None. 
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APPROPRIATIONS. 

UNITED   STATES   FUNDS. 

l»revIous  projects  (see  H.  Doc.  No.  1491,  C3d  Cong.,  3d  sess.,  p.  555) .  $187,  OOO.  00 

Present  project : 

June  25,   1910 $50,000.00 

Mar.  4.  1911  (sundry  civil  act) 50,000.00 

July  25.  1912 5,000.00 

Aug.  24,  1912  (sundry  civil  act) 35,000.00 

Mar.  4,  1913 5,000.00 

June  23,  1913  (sundry  civil  act) 80,500.00 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 5,000.00 

Mnr.  4,  1915  (allotted  Apr.  2,  1915) 117,500.00 

July  27,  1910 -5,000.00 

'  353, 000.  00 

Total  of  appropriations 540,000.00 

June  30,  1008,  carried  to  surplus  fund  of  Treasury 24, 838. 00 

Net  total 515, 162. 00 

CONTRIBUTED   FUNDS. 

Funds  contributed  by  tbe  port  of  Siuslaw  (including 
$100,000  credited  for  useful  work  performed) 215,500.00 

Funds  contributed  by  the  port  of  Siuslaw,  June  7, 

1915 _ 112,  500. 00 

328,000.00 

Returned  to  port  of  Siuslaw 5.468.41 

322,  531.  59 

Total  of  United  States  and  contributed  funds 837,693.59 

Receipts  from  sales,  etc.,  $3,019.10. 


5.  YAQUINA  RIVER,  OREG.     (A5.) 
OPERATIONS  DURING  FISCAL  YEAR. 

Xo  active  operations  were  carried  on  during  the  year,  as  no  funds 
were  available.  The  channel  was  restored  to  its  project  dimensions 
of  10  feet  deep  and  150  feet  wide,  in  April,  1919.  Some  shoaling  of 
the  channel  between  the  bay  and  Toledo  has  taken  place,  but  not 
sufficient  to  seriously  inconvenience  navigation. 

A  survey  made  in  March,  1920,  shows  a  controlling  depth  of  11 
feet  in  a  channel  150  feet  wide. 

The  total  amount  expended  (outstanding  liabilities  for  the  pre- 
vious fiscal  year)  was  $1,278.28,  all  for  maintenance. 


APPROPRIATIONg. 

rXITED  STATES  FITNDS. 

Mar.  4,  1913 $28,800.00 

Mar.  4,  1915  r allotted  Apr.  2,  1915) 3,000.00 

Aug.  8,  1917  (allotments) 8,000.00 

Mar.  2,  1919 _' 3,000.00 

Total  of  United  States  funds $42,800.00 

*The  amount  ($5,000)  heretofore  reported  as  allotted  from  the  act  of  Aug.  8,  1917,  has 
been  traiiRforred  to  Yaqulna  Rlvor,  Oreg. 
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CX)NTMBUTED    FUNDS. 

Funds   contributed  by   the  port   of  Toledo    (including 

$37,430.57  credited  for  useful  work  performed) $43,200.00 

Funds  contributed  by  the  port  of  Newport 3,000.00 

$46,  200.  00 


Total  of  United  States  and  contributed  funds 89,000.00 

Received  from  damaj^es,  etc.,  $49.27. 


6.  YAQUINA  BAY  AND  HARBOR,  OREG.   (A6.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  active  operations  were  carried  on  by  the  Government  during 
the  yesLT.  The  river  and  harbor  act  of  March  2,  1919,  adopted  the 
existing  project  on  condition  that  half  of  the  cost  should  be  borne  by 
local  interests.  The  conditions  have  not  been  met  in  whole,  but  the 
ports  of  Newport  and  Toledo  have  sold  bonds  to  the  extent  of 
$458,625,  and  under  permit,  approved  by  the  Secretary  of  War 
August  11,  1917,  the  ports  entered  into  a  contract  to  the  extent  of 
$405,351.50,  to  construct  the  extension  of  the  south  jetty  in  accord- 
ance with  the  existing  project  (H.  Doc.  No.  109,  65tfi  Cong.,  1st 
sess.},  and  have  completed  the  jetty  wharf,  tramway  from  wharf  to 
outer  end  of  old  jetty,  and  about  1,975  feet  of  jetty  extension  tram- 
way, and  have  placed  165,587  tons  of  stone  in  the  jetty  enrockment. 
The  ports  have  also  excavated  the  18- foot  bay  channel  in  accordance 
with  the  existing  project.  The  total  expenditure  by  the  ports,  in 
connection  with  the  existing  project,  is  $382,053.16.  The  local 
interests  have  not  furnished  the  necessary  guaranty  that  they  would 
bear  one-half  of  the  cost  of  the  existing  project  as  required  by  law, 
but  it  is  understood  that  a  guarantee  will  be  furnished  and  a  claim 
for  useful  work  performed  be  made  at  an  early  date.  No  survey  of 
the  bar  was  made  during  the  year,  but  it  is  understood  that  the  con- 
trolling mean  lower  low  water  depth  in  the  entrance  channel  is  about 
12  feet.  No  expenditures  by  the  United  States  were  made  during 
the  year  under  the  existing  project,  as  the  funds  appropriated  are  not 
available  for  expenditure  imtil  local  interests  qualify  for  their  pro- 
portion. 

CONTRxVCTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3cl  sess.,  p.  582) _*  $713, 338. 96 
Existing  project,  act  of  Mar.  2,  1919 100,000.00 


Total *  813, 338. 96 

Receipts  from  sales,  etc.,  $1389.06. 


7.  TILLAMOOK  BAY  AND  BAR,  OREG.    (A7.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  active  operations,  except  watching,  care,  and  repair  of  Grovem- 
ment  plant,  were  in  progress  during  the  year. 

The  north  ietty  at  the  entrance  to  the  bay  was  completed  in  Octo- 
ber, 1917,  ana  the  16-foot  project  channel  from  the  entrance  to  Bay 

^  Not  Including  the  balance  of  $1,661.04  reverting  to  the  Treasury  June  80,  1906. 
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City  was  completed  in  August,  1917.  The  maintenance  of  the  chan- 
nel from  Bay  City  to  Tillamook  was  abandoned  by  act  of  March 
2,  1919. 

The  U.  S.  bucket  dredge  No,  i,  operated  by  hired  labor,  was  em- 
ployed throughout  the  year  by  local  interests,  who  met  all  the  operat- 
ing expenses  and  also  paid  a  rental  for  the  use  of  the  dredge.  The 
work  done  was  outside  of  the  project  limits,  and  consisted  mostly  of 
dredging  Tillamook  Eiver  and  the  south  shore  of  the  bay  to  obtain 
material  for  a  roadway  from  Tillamook  to  Bay  Ocean. 

A  suvey  of  the  entrance,  made  in  June,  1920,  shows  a  controlling 
depth  in  the  bar  channel  of  21  feet  at  mean  lower  low  water  in  a 
channel  1,000  feet  wide  across  the  ocean  bar,  1,000  feet  outside  of  the 
Jetty,  and  a  channel  26  feet  deep  and  300  feet  wide  along  the  jetty. 
The  outer  end  of  the  ietty  enrockment  has  subsided  so  that  for  a 
distance  of  about  900  leet  the  top  of  the  enrockment  is  at  the  low- 
water  plane,  and  for  an  additional  1,500  feet  the  top  of  the  enrock- 
ment is  between  low  and  high  water.  The  remainder  of  the  enrock- 
ment is  above  high  water,  but  has  subsided  somewhat  for  the  entire 
distance  to  shore. 

A  survey  of  the  main  channel  in  the  bay,  made  in  June^  1919,  shows 
that  the  16-foot  channel  deteriorated  and  has  a  controlling  depth  of 
S  feet  in  the  lower  end  and  8  feet  near  the  upper  end  of  the  cut  near 
Bay  City,  but  a  depth  of  7  feet  is  now  reported.  The  100-foot  channel 
leading  to  Bay  City  wharf  and  the  basin  at  the  wharf,  dredged  to 
16  feet,  has  shoaled  to  between  6  and  7  feet.  There  is  a  controlling 
depth  of  3  feet  in  a  channel  60  feet  wide  at  mean  lower  low  water 
from  Bay  City  to  Tillamook. 

The  total  expenditure  for  the  work  of  repairs  to  plant  and  build  ■ 
ings,  surveys,  transfer  of  property,  etc.,  was  $9,248.12,  of  which 
$3,917.05  (adjustment  between  United  States  and  contributed  funds) 
was  for  new  work  and  $5,331.07  for  maintenance,  from  United  States 
funds.  The  unexpended  balance,  amounting  to  $12,917.30,  of  funds 
contributed  for  the  construction  of  the  north  jetty  and  dredging  a 
16-foot  channel  to  Bay  City,  was  returned  to  the  port  of  Bay  City. 


APPROPRIATIONS. 
UMTKD    RTATFS    1T^N1>S. 

Previous  projects    (see  H.  Doe.   No.   1491.   63d  Coug.,  3d   sess.. 
p.  567) '$141,099.86 

Present  project: 

July  25,  1912 $10."),  000. 00 

Mar.  4.  1913 100,000.00 

Mar.  3,  1915  (sundry  civil  act) 172,000.00 

July  1,  1916  (sundry  civil  act) 35,000.00 

July  27,  1916 5,000.00 

Aup.  8,  1917  (allotted) 13,000.00 

430, 000. 00 

Total  of  appropriations 571,999.86 

» Does  not  include  $200.14  unexpended  balance  of  allotment  from  act  of  March  3,  1909, 
which  wa8  returned  to  the  Treasury. 
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COKTBIBUTED   FUNDS. 

Contributed  by  local  interests  and  guaranteed  by  the 
port  of  Bay  City  by  tripartite  agreement  dated 

May  5,  1913 $407,000.00 

Deposited  by  port  of  Bay  City.  1916 3,300.00 

r)eix)sited  by  port  of  Tillamook,  1916 2. 150.00 

Deposited  by  city  of  Bay  City,  1917 4, 750.00 

$43  7, 2< H».  0»f 

417,  200.  00 

Returned  to  the  port  of  Bay  City 12.917.30 

404.  282.  7<> 

Total  of  United  States  and  contributed  funds 976.  2S2.  5»> 

Receipts  from  sales,  etc.,  $19,956.81. 


8.  NEHALEM  BAY,  OREG.     (A8.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

No  work  was  in  progress  during  the  year,  as  the  project  was 
finished  in  December,  1918. 

A  survey  of  the  entrance,  made  at  the  end  of  the  year,  shows  a 
controlling  depth  between  the  jetties  of  19  feet  in  a  channel  200  feet 
wide  along  the  south  jetty  and  extending  to  the  outer  ends  of  the 
jetties.  "Die  controlling  depth  on  the  ocean  bar,  1,000  feet  outside 
of  the  jetties,  is  13  feet  in  a  channel  about  400  feet  wide,  which  turns 
to  the  northwest  from  the  ends  of  the  jetties.  The  conditions  are 
somewhat  better  than  they  were  last  year  on  accoilnt  of  the  greater 
channel  depths  between  the  jetties  ancf  on  the  ocean  bar. 

The  total  amount  expended  during  the  year  was  $8,800.93,  all  for 
new  work,  one-half  of  which  was  contributed  by  local  interests,  for 
outstanding  liabilities  at  end  of  last  fiscal  year,  surveys,  minor  repairs 
to  plant  and  office  expenses. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

VNITED  STATES  Ft^NDS. 

Previous  project,  Sept.  19,  1890 $10, 000. 00 

Present  project : 

July  25,  1912 $100,000.00 

Mar.  4.  1913 100,000.00 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 116, 175. 00 

316, 175.  00 

Total  of  appropriations 326,175.00 

Returned  to  surplus  fund  of  Treasury 9,314.32 

Net  total 316, 860.  68 

CONTHIBUTED  FUNDS. 

Contributed  by  local  Interests,  and  guaranteed  by  tripartite  agree- 
ment with  the  port  of  Nehaleni,  dated  Apr.  29,  1913  (Including 
$82,000  credited  for  useful  work  performed) 316,175.00 

Total  of  United  States  and  contributed  funds 633,035.68 

Receipts  from  sales  $1,619.97. 
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CASCADES  AND  DALLES-CELILO  CANALS,  OREG.;  COLUMBIA  RIVER 
AND  TRIBbT ARIES  ABOVE  CELILO  FALLS  TO  THE  MOUTH  OF 
SNAKE  RIVER,  OREG.,  AND  WASH.;  AND  SNAKE  RIVER,  OREG., 
WASH..  AND  IDAHO  (GROUP  B), 

9.  CASCADES  CANAL,  COLUMBIA  RIVER.  OREG.     (Bl.) 
OPERATIONS   DURING   THE   FISCAL   YEAR. 

Xo  work  was  in  progress  during  the  fiscal  year,  and  no  expendi- 
tures were  made. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Existing  project: 

Aug.  14,  187C $90,  000 

June  18,  1878 150,000 

Mar.  3, 1879 100, 000 

June  14, 1880 100, 000 

Mar.  3, 1881 100, 000 

Aug.  2.  1882 265,000 

July  5,  1884 150, 000 

Aug.  5,  1886 187.500 

Aug.  11,  1^88 300,000 

Sept.  19.  1890 435,000 

July  13,  1892 ?i6, 250 

Receipts  from  sales,  etc.,  $13,607.39. 


Existing  project — Ck)ntinued. 

Mar.  3,  1893 $1,239,653 

June  3,  1896 50,000 

June  11,  1896 179,597 

Mar.  3,  1899 ^  75,000 

June  13,  1902 30,000 

Mar.  3,  1905 30,000 

Mar.    3,    1905    (allot- 
ment)    1, 000 

June  25,  1910 5, 000 

Mar.  4,  1913 100,000 

3, 914, 000 


10.  THE  DALLES-CELILO  CANAL,  OREG.  AND  WASH.   (B2.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

No  actual  construction  work  was  in  progress  during- the  year.  The 
main  construction  work  was  finished  in  1915.  Some  unfinished  work 
was  left  to  be  done  by  the  canal  operating  crew  as  time  permitted.  A 
small  quantity  of  black-filling  behind  the  canal  walls  was  done,  and 
a  timber  cribbing  was  constructed  for  the  repair  of  Government 
floating  plant  in  the  boat  basin  near  the  foot  oi  the  canal.  Drilling 
and  blasting,  preparatory  to  deepening  the  lower  entrance  of  the 
canal  to  project  depth  began  December  1,  1919,  but  on  account  of 
cold  weather  and  ice  was  suspended  a  f e\v  days  later  until  the  next 
low-water  season.  A  small  crew  taken  from  the  operating  force  was 
used  from  time  to  time  collecting  and  shiping  the  canal  construction 
plant  that  was  sold  or  transferred  to  other  works,  during  the  year. 
Only  minor  repairs  (made  by  the  canal  operating  crew)  were 
necessary.  The  leakage  which  gave  trouble  when  the  canal  was 
opened  to  navigation  has  nearly  ceased,  and  it  is  believed  that  it  will 
cause  no  further  trouble.  The  freshets  of  1919  and  1920  were  below 
the  normal  height  and  did  not  "  drown  out  "  the  canal.  No  apparent 
damage  was  done  by  the  last  freshet.  The  total  expenditure  for  the 
fiscal  year  was  $4,397.31,  for  new  work. 
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CX:)NTRACTS  IN  FORCE. 

Name  of  lessor:  Seiifert  Bros.  Co. 

Date  of  lease :  Febniary  1,  1915. 

Character:  Rent  of*lond  for  canal  iiuri)om*s  jit  or  near  Big  KMy,  Oreg. 

Price:  $20  per  annum. 

Authorized:  January  27,  1915. 

Date  of  beginning:  Febniary  1,  1915. 

Date  of  expiration:  January  31,  1920. 

Completed. 

Name  of  lessor:  Seufert  Bros.  Co. 

Date  of  lease :  February  1,  1920. 

Character :  Rent  of  land  for  canal  purposes  at  or  near  Big  Kddy,  Oreg. 

Price:  $20  per  annum. 

Authorized:  January  27,  1915. 

Date  of  beginning:  February  1,  1920. 

Date  of  expiration :  January  31,  1925. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1401,  63<1  Cong.,  3d  sess.,  p.  432)—    $370, 000 

Present  project: 

Mar.  3,  1905 $50, 000 

June  30,  1906 .. 250,000 

Mar.. 2.  1907 100,000 

May  27, 1908 336, 000 

Mar.  4,  1900 164,000 

June  25,  1910 600,000 

Feb.  27, 1911 600, 000 

July  25, 1912 700, 000 

Mar.  4,  1913 1,200,000 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 525,000 

4.525,000 

Total  of  appropriations 4,895,000 

Receipts  from  sales,  $98,313.49. 


11.     (JOLl'MBIA*   RIVKR    AND    TRIBITARIES    ABOVE    CKLILO    FALLS 
TO   TFIE   MOITH    OF    SNAKE    KIVEU,   OREO.    ANr>   AVASII.      (B3.) 

OPERATIONS   DURING   THE   FISCAL   TEAR. 

No  active  field  work,  except  repairing  and  caring  for  Government 
plant,  was  in  progress  during  the  year,  on  account  of  shortage  of 
funds.  Surveys  made  during  the  past  year  indicate,  however,  that 
the  channels  through  the  gravel  shoals  have  not  seriously  deterio- 
rated, and  that  the  controlling  depth  is  4  feet  at  low  water  (lowest 
15-day  period)  in  a  channel  75  feet  wide  at  the  narrowest  pointy 
which  permits  continuous  navigation  throughout  the  year,  as  the 
usual  draft  of  boats  navigating  the  upper  rivers  does  not  exceed  4 
feet. 

Commercial  navigation  on  this  stretch  of  river  was  practically  sus- 
I>ended  on  December  15,  1917,  when  the  only  boat  line  operating 
above  The  Dalles  suspended  operations.  Four  round  trips  as  far 
as  Arlington,  Oreg.,  40  miles  above  Celilo,  were  made  in  1918,  and 
two  round  trips  between  Portland,  Oreg.,-  and  Lewiston,  Idaho,  on 
the  Snake  River,  were  made  in  June,  1919.    A  new  company  began 
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service  between  Portland  and  Lewiston  on  May  27,  1920,  and  at  the 
close  of  the  year  had  made  three  round  trips  to  Lewiston. 

The  I".  S.  S.  Ur7iat!IIa  was  used  on  surveys  in  February  and 
March,  1920,  and  since  then  has  been  undergoing  extensive  repairs 
to  the  hull  on  ways  in  The  Dalles-Celilo  Canal.  The  repairs  to  the 
Umatilla  are  about  90  per  cent  complete.  Other  items  of  plant  were 
also  repaired. 

The  total  expenditure  for  the  fiscal  year  was  $10,621.35,  of  which 
approximately  $8,000  was  for  repairs  of  the  steamer  UmatilZa.  and 
the  balance  for  minor  repairs  and  Avatching  and  care  of  plant,  all  for 
maintenance. 

Severe  cold  weather  conditions  prevailed  during  the  past  winter, 
and  occurred  about  one  month  earlier  than  usual.  The  river  was 
filled  with  ice  from  December  5,  1919,  to  January  20,  1920,  with  2 
feet  of  snow  and  temperature  to  26  degrees  below  zero  in  December, 
1919. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
UNITED   STATES   FUNDS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong..  30  sess.,  p.  433).  $120, 000. 00 

Present  project : 

Mar.  2.  1907 $120,000.00 

June  25,  1910 90,000.00 

Feb.  27,  1911 25,000.00 

July  25,  1912 50,000.00 

Mar.  4,  1913 60,000.00 

Oct.  2,  1914  (aUottecl  Oct.  7, 1914) 10, 000. 00 

Mar.  4, 1915  (allotted  Apr.  2, 1915) ±      37, 000. 00 

July  27, 1916 38, 000.  00 

Aug.  8,  1917 45,000.00 

475,000.00 

Total  of  appropriations 595, 000. 00  • 

CONTKIBUTEU   FUNDS. 

Appropriated  by  State  of  Washington $25,000.00 

Total  of  United  States  and  contributed  funds 620,000.00 

Receipts  from  sales,  $315.70. 


12.  SNAKE   UIVKU,  OIlK(}.,  WASH.,  AND   IDAHO.      (H4.) 
OPERATIONS   DURING  THE  FISCAL.  TEAR. 

Operations  during  the  year  were,  on  account  of  the  shortage  of 
funds,  confined  to  the  river  between  the  mouth  and  the  head  of 
Five  Mile  Rapids,  a  distance  of  6  miles,  and  consisted  of  drilling 
and  blasting  dangerous  rocks  and  reefs  from  the  channel. 
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The  U.  S.  S.  Asotin  began  operations  early  in  September, 
1919,  and  worked  in  Perrines  Defeat  Bapid,  Potato  Patch,  and  Five 
Mile  Kapids.  The  river  was  at  a  very  low  stage,  making  work  in 
the  rapids  comparatively  easy.  The  Asotin  finished  wore  for  the 
season  on  November  21,  1919,  and  was  transferred  to  survey  work 
on  the  Columbia  Biver  between  Celilo  and  the  Snake  Biver.  While 
on  survey  duty  the  Asotin^  on  December  4,  1919,  tied  up  on  the  river 
bank  at  Arlington,  40  miles  above  Celilo,  as  small  ice  began  to  run, 
but  there  was  ho  indication  of  severe  weather.  On  December  8, 1919, 
the  ice  was  running  strong  and  the  Asotin  was  moved  across  the  river 
to  a  safer  place,  and  moored  with  steel  cables  and  a  6-ton  channel 
rake.  The  weather  turned  cold  and  the  temperature  fell  in  a  few 
days  to  26°  below  zero,  with  a  heavy  fall  of  snow.  It  turned  warmer 
suddenly  and  at  8  p.  m.  on  December  21,  1919,  the  whole  ice  field 
moved  downstream  and  tore  the  Asotin  from  its  mooring,  carrying 
it  downstream  about  4  miles  below  Arlington,  where  it  was  slowly 
crushed  in  the  ice  jam  and  became  a  total  wreck.  The  crew  escaped 
during  the  night  over  the  ice  on  which  the  boat  was  carried  down- 
stream. Very  little  property  was  saved  from  the  wreck  and  the 
gasoline  launch  Coyote^  which  was  lashed  to  the  deck  of  the  Asotin^ 
was  also  lost.  When  the  river  cleared  of  ice,  it  was  found  that  the 
Asotin  had  turned  turtle  in  about  25  feet  of  water  with  the  house 
gone  and  the  hull  badly  damaged.  No  attempt  was  made  to  salvage 
the  wreck  as  the  hull  had  moved  downstream  and  the  machinery  was 
probably  scattered  alongthe  bottom  of  the  river  and  no  doubt  badly 
damaged  by  freezing.  The  expense  of  trying  to  salvage  the  wreck 
would  not  have  been  warranted,  as  very  little  of  value  could  have 
been  recovered.  The  Asotin  was  constructed  in  November,  1904,  as 
the  U.  S.  dredge  Wallowa^  and  renamed  the  Asotin  in  November, 
1913,  when  a. new  hull  was  constructed  for  the  boat,  using  the  house 
and  boiler  and  machinery  of  the  Wallowa, 

There  was  no  commercial  navigation  on  the  Snake  Biver  between 
its  mouth  and  Biparia  (68  miles)  from  July,  1917,  until  June  14, 
1919,  when  a  new  boat  line  established  a  weekly  boat  service  between 
Portland,  Oreg.,  and  Lewiston,  Idaho  (142  miles  above  the  mouth  of 
the  Snake  Biver).  Two  round  trips  were  made  and  the  company 
suspended  operations.  A  new  company  began  operating  between 
Portland  and  Lewiston  on  May  28,  1920,  and  at  the  close  of  the  year 
had  made  three  round  trips  to  Lewiston.  Between  Biparia  and 
Lewiston,  74  miles,  the  only  commercial  navigation  was  the  transfer 
of  grain  from  the  left  bank  to  the  railroad  on  the  right  bank  by 
railroad-owned  steamboats.  Above  Lewiston  gasoline  boats  operated 
during  favorable  stages  to  the  head  of  navigation  (about  100  miles), 
and  the  railroad-owned  boats  transferred  grain  from  points  as  far 
as  17  miles  above  Lewiston  during  the  wheat-shipping  season. 

Soundings  of  the  shoals  made  during  the  summer  of  1919  show  the 
controlling  depth  between  the  mouth  and  Biparia  to  be  2  feet  (at 
Long  Crossing  Bar),  and  between  Biparia  and  Lewiston  2J  feet  (at 
Log  Cabin  Island  ]&apids),  at  adopted  low  water  (lowest  15-day 
period).  The  controUmg  depths  are  on  the  gravel  shoals,  where  no 
work  has  been  done  for  several  years.  There  has  been  very  little 
deterioration  of  the  channels. 
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The  following  is  a  summary  of  the  work  done  during  the  year : 


rtstance 
Locality.  ,      from 

I    mouth. 


Milet. 

Perrines  Defeat  Rapid '  5.00 

Potato  Patch i  5.32 

Fiye  Mile  Rapids 6.94 


Total.. 


Rock 
blasted. 


Cubkfarda. 
23 
10 
111 


140 


The  total  amount  expended  during  the  fiscal  year  was  $7,061.33, 
of  which  $4,453.32  was  applied  to  new  work  and  $2,608.01  to  main- 
tenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


UNITED   STATES  FUNDS. 


Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  556)  -  $168, 500. 00 

Present  project : 

June  13,  1902 $40,250.00 

June  13,  1902  (emergency  allotment) 5,  5(X).  00 

June  13,  1902  (transferred  from  Clearwater  River, 

Idaho) J 12,  294.  41 

Mar.  3,  1905 25,000.00 

Mar.  2,  1907 1 10,000.00 

Mar.  3,  1909— 

Allotted  Mar.  30,  1909 5, 000. 00 

Allotted  Oct.  7,  1909 *  9, 389.  59 

Jime  25,  1910 ' 25. 000.  00 

Feb.  27,  1911 15,000.00 

.Tuly  25,  1912 25,000.00 

Mar.  4,  1913 25, 000.  00 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 5,000.00 

Mar.  4,  1915  (allotted  Apr.  2,  1915) 20,000.00 

July  27,  1916 25,  000.  00 

Aug.  8,  1917 25,000.00 

272,443.00 

Total  of  appropriations 440, 943. 00 

CONTRIBUTED  FUNDS. 

Appropriated  by  the  State  of  Washington  ($100,000  minus  $15,000 
which  reverted  to  State  treasury) 85, 000.  00 

Total  of  United  States  and  contributed  funds 525,943.00 

Receipts  from  sales,  etc.,  $825.70. 

»An  allotment  of  $10,000,  of  which  $601.41  was  retarned  to  the  Treasury. 
9030— ENO 1920— PT  2 54 
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13.  OPERATING  AND  CARE  OF  THE  CASCADES  CANAL. 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  canal  was  in  commission  throughout  the  year.  There  was  no 
traffic  through  the  canal  from  Deceml^r  8  to  25,  and  January  1  to  6, 
on  account  of  ice  in  the  river.  The  winter  was  one  month  earlier 
than  usual  and  the  temperature  fell  to  9  degrees  below  zero  in  Decem- 
ber, 1919,  with  a  heavy  fall  of  snow.  The  river  was  not  clear  of  ice 
until  January  20,  1920.  The  summer  freshets  of  1919  and  1920  were 
below  the  normal  and  did  not  rise  high  enough  to  close  the  canal 
to  navigation.  The  deposit  of  silt  by  the  freshet  of  1919  was  not 
sufficient  to  require  the  usual  dredging,  but  the  bucket  dredge  Cm- 
cades  was  used  for  a  few  days  in  March,  1920,  to  deepen  the  upper 
entrance  during  a  very  low  stage  of  river.  The  dredged  material 
was  dumped  alongside  the  cut,  as  the  quantitjr  was  small. 

In  addition  to  the  usual  care  and  operation  of  the  canal,  minor 
repairs  were  made  to  the  operating  plant.  The  cleaning  and  paint- 
ing of  the  lock  ^tes,  which  was  in  progress  at  the  end  of  the  last  fiscal 
year,  was  continued  throughout  the  year  when  river  and  weather 
conditions  permitted,  by  a  small  extra  force  employed  for  that 
purpose.  During  the  year  38,217.39  square  feet  of  gate  surface  was 
cleaned  by  sandblasting  or  wire  brushing,  38,471.39  square  feet 
painted  first  coat,  and  35,417.90  square  feet  painted  second  coat.  The 
field  cost  of  this  work  for  the  year  was  $4,617.98.  The  total  quantities 
to  date  since  beginning  this  work  in  March,  1919,  are  55,695  square 
feet  cleaned,  55,525  square  feet  painted  first  coat,  and  42,406  square 
feet  painted  second  coat.  The  total  field  cost  to  date  is  $7,054.26.  The 
unit  costs  are  9.1  cents  per  square  foot  for  saAdblasting,  2.13  cents  per 
square  foot  painting  first  coat,  and  1.88  cents  painting  second  coat. 

CONTRACTS  IN  rORCE. 

None. 


EXPENDITURES. 


Items. 


Office  expenses,  superintendence  and  contingencies 

Labor,  operation,  and  care 

Ten-lndi  pumping  outfit  for  dredge  C'ascadcs 

Material  for  repairs,  etc.  (general) 

Tools,  fuel,  oil,  supplies,  etc.  (operating  and  care) 

Dredging  operations,  labor  and  material 

Randblasting  and  painting  lock  gates  (labor  and  material) 

Total 


Amount 
authorized. 


$3,000.00 
7,780.00 
5,000.00 
2,000.00 
600.00 
7,000.00 
8,000.00 


33,380.00 


Amount 
expended 


tl,a28.M 

8,108.17 

0.00 

1,077.68 

737.74 

235.89 

5,333.91 


17,31.5.93 


Tlie  (lifTerence  in  the  amount  authorized  and  the  expenditures  is 
due  t<)  the  omission  of  the  pumping  outfit  for  the  dredge  Cascades^ 
and  to  the  omission  of  the  usual  dredging  operations  during  the  year, 
as  the  quantity  of  river  deposit  was  small.  Owing  to  the  difficulty 
of  getting  labor  for  sandblasting  and  painting  lock  gates  and  un- 
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favorable  weather,  this  work  was  delayed  and  less  done  than  esti- 
mated. 

Total  expenditures  to  Mnr.  4,  1915  (see  H.  IHk\  No.  1491,  iiM  (Nui^.. 

Sd  sess.,  p.  431) .$189,751.05 

1915  (Mar.  4  to  June  30) 2,988.  i;i 

1916 1^,284.(>5 

1917 13,422.80 

1918 16,005.2i) 

1919 20,477.95 

1920 17,315.93 

Total 272,190.80 


14,     OPEKATIXCJ  AND  (URE  OF  THE  DALI^ES-OELILO  (^AXAi.. 
OPERATIONS  DT'RING  THE  FISCAL  YEAR. 

The  canal  was  in  commission  throughout  the  year.  The  June 
freshets  of  1919  and  1920  did  not  reach  a  stage  high  enough  to  close 
the  canal.  Navigation  was  stopped  by  ice  blockades  from  December 
4,  1919,  to  January  20,  1020.     The  freshet  of  1919  deposited  a  small 

auantity  of  sand  in  the  canal  entrances,  which  was  removed  by 
redgiiig.  The  U.  S.  pipe-line  dredge  CelUo^  operated  by  the  canal 
operating  crew,  removed  3,578  cubic  yards  of  river  deposit  from  the 
canal  entrances  during  the  year,  at  a  field  cost  of  $1,502.70,  or  42 
cents  per  yard,  which  includes  freeing  the  lock  ^ates  at  lower  en- 
trance of  the  canal,  where  the  river  deposit  .settles  and  interferes 
with  the  operation  of  the  gates  of  the  locks  at  the  lower  entrance 
to  the  canal. 

In  addition  to  the  usual  care  and  operation  of  the  canal,  minor 
repairs  were  made  to  the  canal  plant.  The  canal  operating  crew 
was  used  at  times  for  some  unfinished  construction  work,  and  for 
collecting  and  shipping  canal  construction  plant  sold  or  transferred 
to  other  works  during  the  year. 

On  June  12,  1919,  a  weekly  service  between  Portland,  Oreg.,  and 
Ijewiston,  Idaho,  was  establislied  by  a  water  transportation  company 
using  one  boat  of  about  200  tons  capacity.  During  June,  1919,  two 
round  trips  were  made  when  this  service  was  discontinued.  A  new 
company  was  organized  which  reestablished  the  weekly  service  be- 
tween Portland  and  Lewiston,  making  the  first  trip  through  the 
canal  May  28,  1920,  and  at  the  end  of  the  fiscal  year  three  round 
trips  had  been  made,  using  the  same  boat  that  was  used  in  1919 
by  the  former  company. 

CONTlUCrS  IN  FORCK. 

None. 


EXPENDITURES. 


T*««-  ;   Amount 

I*«™s.  I  authorized. 


Office  saperintendenoe  and  continxencies '  $5,000.00 

Labor  (operation  and  caro,  including  dredging) I  16,090.00 

Katcalals  for  repairs ,  etc, ,  general 1,000.00 

Tcx)Ia,  ftiel,  oil ,  supplies,  etc.  (operating  and  care) 1 ,  500. 00 

Tools,  fuel,  oil,  supplies,  etc.  (dredging) |  2,000.00 


Total !    23,590.00 


Amount 
expended. 


S2,200.72 

11,514.57 

610.  SS 

624.02 

S77.13 


1.5,827.32 
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The  difference  in  the  total  amount  authorized  and  the  expenditures 
is  due  to  using  a  smaller  operating  force  than  was  estimated.  The 
dredging  operations  were  also  less  than  estimated,  as  the  quantity 
of  river  deposit  was  smaller  than  usual. 

The  total  expenditures  are  as  follows : 

1915,  Apr.  1  to  June  30 $3, 810. 33 

1916 25, 618. 23 

1917 24, 159. 25 

1918 24, 526. 68 

1919 16,  746. 94 

1920 15,  827. 32 


Total 110, 688. 75 
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IMFllOVEMENT  OF  RIVERS  AND  HARBORS  IX  THE  SECOND 
PORTLAND,  OREG.,  DISTRICT. 


Iii:PORT  OF  MAJ.  J.  /?.  SLATThlRY,  CORPtS  OF  E\CIXEJ:RS. 


IMPBOV-EMENTB. 


(The  letters  and   figures  In  parentheses  after  the  titles  Indicate  the  group,   and   the 
numerical    order  In    the    grou~     ""    _--.-.-    -.w.  ^,_-    ,  ^_    ...,  -  _ 

purposes  of  appropriation.] 


numerical    order  In    the    group,    to   which    the    respective    Improvements    belong    for 


Page. 
1«  Ck)lumbla  River  at  the  mouth, 

Oreg.  and  Wash.  (Al) 2935 

2.  Columbia  and  Lower  Willam- 

ette Rivers  below  Vancou- 
ver, Wash.,  and  Portland, 
Oreg.   (A2) 2937 

3.  Clatskanie  River,  Oreg.  (Bl)_    2041 

4.  Willamette       River       above 

Portland,  and  Tamhill 
River,  Oreg.  (B2) 2941 

5.  Willamette    River    at    Willa- 

mette Falls,  Oreg.  (B3) 2942 


6.  Lewis  River,  Wash.  (B4) 

7.  Cowlitz  River,  Wash.  (B5)  — 

8.  Skamokawa    Greek,    Wash. 

(B6) 

9.  Grays  River,  Wash.  (B7)__- 

10.  Operating  and  care  of  canal 

and    locks    at    Willamette 
Falls,  Oreg 

11.  Operating  and  care  of  lock 

and  dam  In  Yamhill  River, 
Oreg 


Page. 
2943 
2944 

2945 
2945 


-    2945 


2940 


FOR  DESCKIPTION  OF  IMPROVEMENTS  IN  THIS  DISTRICT,  SEE  PAGES   1851  TO   1883. 


COLUMBIA  AND  LOWER  WILLAMETTE  RIVERS  BELOW  VANCOUVER, 
WASH.,  AND  PORTLAND,  OREO..  AND  MOUTH  OF  COLUMBIA  RIVER, 
OREG.  AND  WASH.     (GROUP  A.) 

1.  COLUMBIA  RIVER  AT  THE  MOUTH.  OREG.  AND  WASH.     (Al.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  work  consisted  only  in  care,  sale  or  transfer  of  plant  and  ma- 
terials used  in  connection  with  construction  of  the  north  jetty.  No 
dredging  was  done  during  the  year,  the  dredge  Chinook  being  loaned 
to  the  Charleston,  S.  C,  and  iforfolk,  Va.,  districts  for  operation. 

A  surve}'  of  the  mouth  of  the  Columbia  was  made  in  June,  1920, 
at  a  cost  of  $1,411.15.  The  survey  shows  the  depth  over  the  bar 
about  the  same  as  in  June,  1919,  i.  e.,  40  to  42  feet,  l)ut  that  the 
channel  has  widened  to  the  westward  to  a  width  of  4,500  feet,  with 
least  depth  of  40  feet.  For  survey  of  June,  1920,  see  map  herewith. 
An  examination  of  the  north  jetty  in  June  shows  but  little  change 
over  condition  found  last  j^ear,  except  near  the  end  where  there  is 
some  settlement  along  the  south  side. 

The  jetty  is  in  good  condition.  The  south  jetty  has  settled  to  about 
mean  tide  level,  tor  about  12,CKX)  feet,  except  for  the  outer  3,000  feet 
which  slopes  down  gradually  into  deep  water.  It  appears  that  it  may 
be  advisable  to  retop  the  south  jetty. 

2935 
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A  total  of  $8,615.71  was  expended  during  the  fiscal  year  account 
of  other  appropriations,  of  which  $7,311.24  has  been  reimbursed, 
and  the  balance,  $1,304.47,  is  carried  as  reimbursable. 

CONTRACTS  IN  FORCE. 

IJCASES. 

Lessee:  Coliiiiibiii  River  Packers'  Association,  Astoria,  Oreg. 

Date  of  lease :    April  28,  1919. 

Dates  of  approval:  Chief  of  Engineers,  May  17,  1919;  Third  Assistant  Secre- 
tary of  War,  May  23,  1919. 

Date  fixed  for  commencement :  May  1,  1919. 

Date  fixed  for  expiration :  April  30,  1922. 

Character:  Lease  for  three  years  of  certain  United  States  land  on  Sand 
Island,  mouth  of  Columbia  River,  Oreg.  and  Wash. 

Price:  $9,256  per  annum. 

Lessee:  Sanborn-Cutting  Co.,  Astoria,  Oreg. 

Date  of  lease :  April  28,  1919. 

Dates  of  approval :  Chief  of  Engineers,  May  17,  1919 ;  Third  Assistant  Secre- 
tary of  War,  May  23,  1919. 

Date  fixed  for  commencement :  May  1,  1919. 

Date  fixed  for  expiration :  April  30,  1922. 

Character:  I^easo  for  three  years  of  certain  United  States  land  on  Sand 
Island,  mouth  of  Columbia  River,  Oreg.  and  Wash. 

Price:  $4,153  per  annum. 

lessee:  W.  E.  Tallant,  Astoria,  Oreg. 

Date  of  lease:  April  28,  1919. 

Dates  of  approval :  Chief  of  Engineers,  May  17,  1919 ;  Third  Assistant  Secre- 
tary of  War,  May  23,  1919. 

Date  fixed  for  commencement :  May  1,  1919. 

Date  fixed  for  expiration :  April  30,  1922. 

Character:  Lease  for  three  years  of  certain  United  States  land  on  Sand 
Island,  mouth  of  Columbia  River,  Oreg.  and  Wash. 

Price:  $5,000  per  annum. 

APPROPRIATIONS. 

UNITED   STATES   FUNDS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess., 
p.  432) -  '  $1. 993, 180. 00 

Present  project: 

June6,  1900_ '$250,000.00 

June  13,  1902 •500,000.00 

Mar.  3.  1903 "1,000,000.00 

Mar.  3.  1905 400,000.00 

Apr.  23,  1906 400.000.00 

June  30,  1906 300,000.00 

Mar.  2,  1907 750,244.00 

Mav  27,  1908 1,450,000.00 

Mar.  3,  1909  (allotted  Apr.  20,  1909) 700,000.00 

Mar.  4,  1909 250,000.00 

.Tune  25,  1910 1,200,000.00 

Feb.  27,  1911 950,000.00 

July  25,  1912 1,000,000.00 

Mar.  4,  1913 1,000,000.00 

Oct.  2, 1914  (allotted  Oct.  7, 1914) 1, 000, 000. 00 

Mar.  4, 1915  (allotted  Apr.  1, 1915) 1. 500, 000. 00 

July  27,  1916 1,200,000.00 

13,850,244.00 

Total  of  appropriations 15,843,424.00 


I  Doom  not  include  $50,000  transferred  to  improvement  below  Tongue  Point  (river  and 
harbor  act  of  June  3,  1896).       ^  ..         ^  .  ..  ^         ^.         ^     .,         - 

3  .Appropriated  for  repairs  and  prosecution  of  Jetty  work  pending  adoption  of  deOnito 
project.  Report  of  Board  of  Engineers  dated  Jan.  24,  1003,  was  adopted  by  the  river  ftad 
harbor  act  of  Mar.  8.  1905. 
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RIVERS  AND  HARBORS — SECOND  PORTLAND,  OREG.,  DISTRICT.      2937 
CONTRIBUTED  FUNDS. 

Contributed  by  port  of  Portland $475, 000. 00 

Contributed  by  port  of  Astoria 25, 000. 00 

$500, 000.  00 


Total  of  United  States  and  contributed  funds 16,343,424.00 

Receipts  from  sales,  etc.,  $95, 518. 18. 


2.  COLUMBIA  AND  LOWER   WILLAMETTE  RIVERS,   BELOW   VAN- 
COUVER, WASH.,  AND  PORTLAND,  OREG.     (A2.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Operations  during  the  fiscal  year  consisted  in  maintenance  dredg- 
ing under  the  existing  project  with  the  U.  S.  dredges  Multnom/ih^ 
Wahkialcum,  and  Clatsop ;  in  the  construction  of  one  dike  at  Willow 
Bar,  two  at  Martin  Bar,  and  extending  the  Walker  Island  Dike  at 
Slaughters  Bar;  repairs  to  plant  at  United  States  moorings;  surveys 
and  dredging  operations  by  the  port  of  Portland. 

The  U.  S.  dredge  Mvltnoviah  worked  at  Vancouver,  Morgans,  St. 
Helens,  Henrici,  Martin,  Kalama,  and  Dobelbower  Bars,  excavating 
2,502,600  cubic  yards  at  a  gross  unit  cost  of  $0.0479. 

The  U.  S.  dredge  Wahkiakum  worked  at  Kalama,  Dobelbower, 
Slaughters,  La  Du,  Walker  Island,  Fisher,  Eureka,  Pancake  Point, 
Puget  Island^  and  bkamokawa  Bars,  excavating  2,126,070  cubic  yards 
at  a  gross  unit  cost  of  |0.06147. 

The  U.  S.  dredge  Clatsop  worked  at  St.  Helens,  Pillar  Rock^  Har- 
rington Point,  Beacon  No.  2,  Tongue  Point,  Upper  Sands,  Flavel, 
and  Desdemona  Bars,  excavating  1,352,125  cubic  yards  at  a  gross 
unit  cost  of  $0,082. 

The  total  excavation  for  all  United  States  dredges  on  maintenance 
was  5,980,695  cubic  yards  at  a  cost  of  $361,554.51. 

Table  No.  1  herewith  gives  details  of  the  work  and  Tables  Nos.  2, 
3,  and  4  are  summaries  for  dredges  Multnomah^  Wahkiakum^  and 
Clatsop^  respectively. 

The  dike  at  Willow  Bar  is  1,340  feet  long  and  cost  $23,748.91.  The 
dikes  at  Martin  Bar  are  on  opposite  sides  of  the  river  and  are  about 
three  miles  apart.  The  dike  on  the  Oregon  side  of  the  river  is  1,050 
feet  long  and  cost  $18,594.78,  and  the  dike  on  the  Washington  side 
of  the  river  is  800  feet  long  and  cost  $23,973.85.  The  dike  at  Slaugh- 
ters consists  of  an  extension  to  the  Warner  Island  Dike  of  1,500  feet 
and  cost  $20,685.21.  All  dikes  are  of  two  rows  of  piling  close  to- 
gether, with  piling  staggered  in  the  rows.  The  shore  and  bottom 
is  protected  by  riprap  except  at  Slaughters  Bar  where  there  is  no 
shore  connection.  The  total  length  of  all  dikes  constructed  during 
the  year  is  4,650  feet,  and  total  cost  $87,002.75.  Materials  for  the 
work  were  purchased  under  sealed  proposals  and  work  done  with 
Government  plant  and  hired  labor.  In  connection  with  the  construc- 
tion of  dikes  a  derrick  scow  and  barge  were  purchased  from  appro- 
priation "  Willamette  River  at  Willamette  Falls,"  at  a  cost  of  $10,300. 

Work  done  at  United  States  moorings  consisted  in  making  repairs 
and  alterations  of  plant  in  the  district,  care  of  property  and  handling 
materials  and  supplies. 
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Surveys  were  made  in  the  Columbia  River  before  and  after  dredg- 
ing and  at  other  times  when  necessary. 

Channel  dredging  done  by  the  port  of  Portland  in  the  Willamette 
River,  the  cost  of  which  was  borne  by  the  commission,  amounted  to 
629,000  cubic  yards,  nearly  all  of  which  was  placed  on  shore.  In 
addition  the  commission  excavated  3,551,975  cubic  yards  in  harbor 
improvements  and  at  water  terminals. 

A  total  of  $16,232.31,  less  $1,666.55  carried  in  error  as  reimbursable 
the  previous  j^ear,  was  expended  during  the  fiscal  year  account  of 
other  appropriations,  etc.,  of  which  $15,340.10  has  been  reimbursed 
and  the  balance,  $892.21,  is  carried  as  reimbursable. 

Table  No.  1. — Work  done  by  U.  8,  dredges  "  Multnomah;'  "  Wahkiakum^'  and 
"  Clatsop  "  on  channel  work  during  the  fiscal  year  ending  June  SOj  1920. 


Location. 


Dredee  Multnomah: 

Vancouver  Bar.. - 

Morgan  Bar 

St.  Helens  Bar... 

Henrici  Bar 

DobelbowerBar.. 

Martin  Bar 

KalamaBar 

Dredge  Wahldakum: 

Slaughters  Bar, . . 


Fisher  Bar 

Wallrer  Island  Bar. 
Dobelbower  Bar — 
LaDuBar 


Pancake  Point  Bar. 

Sicamolcava  Bar 

Eureka  Bar , 

Pueet  Island  Bar. . . . 

KalamaBar 

Dredf  e  Clatsop: 

mrrington     Point 

Bar. 
FlavolBar 


St.  Helens  Bar.... 
Upper  Sands  Bar. 
Beacon  2  Bar 


Desdemona  Bar — 
Tongue  Point  Bar.. 
Pillar  Book  Bar.... 


Total.. 


Period  at  work. 


July  22  to  31;  Aug.  21  to  25 

Aug.  6  to  20;  Nov.  11  to  30 

Aug.  26  to  Sept.  2;  Dec.  1  to  Jan.  7. 

Sept.  24  to  Nov.  4 

Sept.  3  to  24 

Jan.  8  to  Feb.  4 

Feb.  4  to  Apr.  30 


Aug.  11  to  ?2;  Nov.  26  to  Jan.  28; 

Apr.  5  to  7. 

Aug.  23  to  Sept.  2 

Sept.  3  to  27 

Sept.  27  to  Nov,  26 

Jan.  28  to  29;  Mar.  10  to  13;  Mar.  19 

to  31. 

Mar.ltolO 

Feb.  24  to  Mar.  1 ! 

Feb.  1  to  10:  Mar.  16  to  19 1 

Feb.  10  to  24 ' 

Apr.7to20 


Material 
dredged, 
mainte- 
nance. 


Least  depth  at 
low  watw. 


July  1  to  14;  Deo.  8  to  16:  Jan.  11  to 
31;  Feb.  1  to  8;  Jime  14  to  24. 

Aug.  30  to  Sept.  23;  Apr.  1  to  3; 
Apr.  21  to  May  6. 

Nov.l8to29 

Dec.  17  to  Jan.  11 

Feb.  9  to  29;  May  27  to  31 ;  June  1  to 
13. 

Mar.lto31 

May7to26 

June  24  to  80 


Cu.  yds. 
145,600 
330,700 
230,600 
429,800 
188,000 
210,900 
966.900 

462,930 

94,780 
227,610 
673,650 
131,600 

185,400 
88,700 
121,600 
140,300 
99,500 

342,036 

200,686 

60,336 
129,581 
286,871 

116,894 
147,4^1 
68,257 


5,980,095 


Before.    After. 


Fert. 
20 

aoi 

31 

30i 

31 

30 

30) 

30} 

30 
32 
31 
30 

32 
30 
31 
31 
304 

31 

30 


30 
31 


30 


Length 
of  cut. 


Miles 
below 
Port- 
land. 


Feet. 

2,000 

17 

6,410 
3.750 

14 
27 

9,450 

23 

2,600 

44 

10,330 

32 

17,000 

39 

12,200 

49 

2,430 

62 

3,500 

53 

17,000 

44 

5,570 

50 

3,000 

70 

2,400 

78 

6,000 

63 

4,140 

76 

1,500 

39 

3,500 

3,000 

1,000 
3,000 
4,000  I 

4,200  ' 

2.000 

1,000 


103 

27 
100 
93 

107 
96 
84 


129,880 


Table  No.  2. — Cost  of  dredging  by  U.  S.  dredge  "Multnomah  "  during  the  fiscal 
year  ending  June  30,  1920. 

Material  dredged  on  project  work cubic  yards__    2, 502, 500 

Wages,  subsistence,  supiilies,  repairs,  renewals,  etc $97,933.80 

Hog  fuel  consumed  in  boilers,  at  50  cents  per  100  cubic  feet 10,  617. 72 

Fuel  oil  consumed  by  tender,  at  $1.85  and  $2.10  per  barrel 2, 803. 93 

Office  expenses,  superintendence,  surveys,  etc 8, 493. 16 

Total  expense -  119, 008. 61 
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Field  cost  per  cubic  yard  dredged $0.  04452 

Total  cost  per  cubic  yard  dredged 1 $0.  0479 

Cost  per  cubic  yard  for  hog  fuel $0. 00424 

Average  amount  dredged  per  day  worliing  (i.  e.,  209)__cubic  yards__  11,973 

Excavation  by  dredge  Alulttiomah  since  placed  in  commission  Apr. 
10,  1914 : 

Total  to  Jimo  30,  1919 cubic  ynrds__  10,583.745 

Total  for  fiscal  year  ending  June  30,  1920 do 2,  502, 500 

Total  on  project  work do 13,086.245 

Dredi?ed  for  private  parties do 186,900 

Grand  total * ^  13, 273, 145 

Table  No.  3. — Cost  of  dredging;  by  U,  8.  dredge  "  Wahkiakum  "  during  the  fiscal 
year  ending  June  30,  1920, 

Material  dredged  on  project  work cubic  yards—      2, 126.  070 

Wages,  subsistence,  supplies,  repairs,  renewals,  etc $109,863.55 

Hog  fuel  consumed  in  boilers,  at  50  cents  per  lOO  cubic  feet 9, 244. 27 

B\iel  oil  consumed  by  tender,  at  $1.85  and  $2.10  per  barrel 3, 119.  35 

Office  exi)enses,  superintendence,  surveys,  etc 8, 503. 31 

Total  expense 130,  685.  48 

Field  cost  per  cubic  yard  dredged $0.05747 

Total  cost  per  cubic  yard  dredged $0. 06147 

Cost  i>er  cubic  yard  for  hog  fuel $0.00435 

Average  amount  dredged  per  day  working  (1.  e.,  186)_cubic  yards—  11, 430 

Excavation  by  dredge  Wahkiakum  since  placed  in  commission  Apr. 
20,  1914: 

Total  to  June  30, 1919 cubic  yards—     10,  813, 263 

Total  for  year  ending  June  30,  1920 do 2, 126, 070 

Total  on  project  work L do 12, 939, 333 

Dredged  for  private  parties do 475, 665 

Grand  total 13, 414, 998 


Table  No.  4. — Cost  of  dredging  hy  U.  S.  dredge  "  Clatsop  "  during  fiscal  year 

ending  June  SO,  1920, 

Material  dredged cubic  yards—  1,352,125 

Wages,  subsistence,  supplies,  repairs,  etc $61,648.41 

Fuel  oil  consumed,  20,923.71  barrels,  at  $1.85  and  $2.10  per  barrel—  40, 788. 18 

Office  expenses,  superintendence,  surveys,  etc 8, 523.  83 

Total  expenses 110, 960. 42 

Field  cost  per  cubic  yard  dredged $0. 07502 

Total  cost  per  cubic  yard  dredged $0. 08206 

Oil  consumed  per  cubic  yard  dredged barrels__  0.01547 

Cubic  yards  dredged  per  barrel  of  oil cubic  yards—  64.  6216 

Cubic  yards  dredged  per  day  working  (i.  e.,  195) do 6,933.974 

Excavation  by  dredge  Clatsop  since  her  construction  in  1909 : 

Total  to  June  30,  1919 cubic  yards—  20,632,46ft 

Total  for  fiscal  year  ending  June  30,  1920 do 1.  352, 125 

Grand  total 21, 984, 594 
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CONTRACTS  IN  FORCE. 

LEASES. 

Lessor:  George  W.  Sanborn,  Astoria,  Oreg. 

Date  of  lease :  June  10,  1918. 

Date  of  approval :  Renewal  of  lease.    Original  lease  authorized  June  20,  1912. 

Date  fixed  for  comniencenient :  August  1,  1918. 

Date  fixed  for  expiration :  July  31,  1921. 

Character :  Lease  of  portion  of  one  dock. 

Price:  ^30  per  month. 

APPROPRIATIONS. 
*  VoUimbia  and  Wilamvtte  Rivers  below  Portland,  Oreg. 

I'NITEI)    STATES   FUKDS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p. 
430) $2,  720,  365. 00 

Existing  project : 

July  25,  1912 $180,000.00 

Aug.  24.  1912 200,  000.  00  - 

Mar.  4,  1913 160, 000. 00 

June  23,  1913 120,000.00 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 200,000.00 

Mar.  4,  1915  (allotted  Apr.  1,  1915) 450, 000. 00 

July  27,  1916 360, 000. 00 

Aug.  8,  1917  (allotted  Sept.  4,  1917) 310,000.00 

July  18,  1918 250, 000. 00 

Mar.  2,  1910  (allotted  Mar.  22,  1919) 595,000.00 

June  5,  1920  (allotted  June  15,  1920) 226,000.00 

3,051,000.00 

Total  of  I'nited  States  funds 5,  771, 365. 00 

CONTRIBUTED   FUNDS. 

Contributed  by  port  of  Portland 16.819.82 

Total  of  United  States  and  contributed  funds l—     5,  788, 184.  82 

Month  of  Wilamctte  to  Vancouver. 

TTNITED    STATES    >UNDS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p. 

432) $110,000.44 

Present  project : 

Mar.  3,  1905_ $30,000.00 

Mar.  30.  1906 13, 000.  00 

Mar.  3,  1909  (allotted  Mar.  30,  1909) 5,000.00 

June  25,  1910 10, 000. 00 

Feb.  27,  1911 3,000.00 

7 61, 000. 00 

Total  of  appropriations 171,000.44 

Returned  to  surplus  fund  of  Treasury ___ 1,869.05 

Withdra^^'n  for  allotment  elsewhere 13, 000. 00 

14. 869. 05 

Net  total  of  appropriations 156,131.39 

CONTRIBUTED   FUNDS. 

Contributed  by  the  port  of  Vancouver 7,500.00 

Grand  total  of  receipts  from  all  sources 5. 951, 816. 21 

Receipts  from  sales,  etc.,  $41,060.rv»>. 
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Wir.LAMETTK  KIVEK  ABOVE  PORTLAND  AND  AT  WILLAMETTE 
FALLS,  YAMHILL.  AND  CLATSKANIE  RIVERS,  OREG. ;  LEWIS,  COW- 
LITZ, AND  GRAYS  RIVERS,  AND  SKAMOKAWA  CREEK,  WASH. 
(GROUP  B.) 

3.  CLATSKANIE  RIVER,  OREG.     (Bl.) 

There  were  no  operations,  as  no  funds  were  available.  The  expend- 
itures, except  about  $400,  which  was  for  repairs  to  and  maintenance 
of  plant,  were  on  account  of  outstanding  liabilities  from  the  previous 
year. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (See  H.  Doc.  No.  1491, 63d  Cong., 3d  ses8.,p.428)-  $13,000.00 

Existing  project : 

June  25,  1910 $5,200.00 

July  25,  1912 1,000.00 

Mar.  4,  1915  (aUotted  Apr.  1,  1915) 1.000.00 

July  27,  1916 1,000.00 

Aug.  8,  1917  (allotted  Sept  4,  1917) •_    1,000.00 

July  18,  1918  (allotted  Aug.  8,  1918) 1,000.00 

Mar.  2, 1919  (allotted  Mar.  22,  1919) 2, 000. 00 

12,200.00 

Total 2.5,  200. 00 

Reverted  to  surplus  fund  (act  of  Mar.  4,  1909) 324.  53 

Net  total _■ 24.875.47 

Receipts  from  sales,  etc.,  $1,586.83. 


4.  WILLAMETTE    UTVEIi    ABOVE    PORTL.VND    AND    YAMHILL    HIVEU, 

OREG.     (B2.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Operations  consisted  in  dredging  and  snagging  in  the  Willamette 
and  Yamhill  Rivers  and  installing  a  new  lx)iler  in  the  hull  of  the 
snag  boat  Matkloma. 

The  amount  of  material  dredged  from  the  bars  where  work  was 
carried  on  by  the  dipper  dredge  Champoeg  and  the  combined  dredge 
and  snag  boat  Mathloma  was  as  follows:  - 


Name  of  t>ar. 


Willamette  River: 

Meldrums 

Magoons 

Clackamas 

Oregon  City 

Ash  Island 

Baughman 

Weston 

Lamberts 

Matheney 

Simons..' 

McCall 

Lincoln 

East  Salem 

Eola 

Gray  Eagle 

BuddsThute.. 
Independence. 

Murphy 

Judson 


I  Distance ' 

I    above    , 

Portland. 


Material  J 
removed.  ! 


Name  of  bar. 


Distance 

above 
Portland. 


Milfx.       Cv.  ydn. 


11,4,53  1 

21,081  'i 

2,290  I 

165  1 1 

H80  ■) 

4,600  ,, 

23,611 

1,921  'I 


Material 
remo\-ed. 


10  . 

11 

12 

14 

37 

44 

46 

52 

5R 

62 

63 

66 

71 

7.5 

77 

79 

83 

86  ' 


5,474 

703 

745 

4,563 

1,604 

427 

1,267 

1.3,52 

901 

162 

61 


I     Mile*. 
Willamette  River—Cont'd.     . 

Whitcraan 90    i 

Ix>ng  Crossing i  91    > 

Wells 92 

Santiam 95 

Salisbury |  96 

Tice 99    I 

Censer '  103 

Deadnian 103^1 

Plnetree 104    1 

Albany 106    i 


Cv.  yds. 

1,172 
1,106 
1,944 

690 
2,191 
1,661 
2,390 

290 
1,850 
1,678 


Total. 


Yamhill  River: 

8nells 

Yamhill  Lock . 


t^ 


98,686 

975 
62 


Total. 


II 


1,037 
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Of  the  above,  the  dredge  Mathlovia  removed  64,899  cubic  yards 
at  a  field  unit  cost  of  $0.15  and  the  dredge  Chanipoeg  34,824  cubic 
yards  at  a  field  unit  cost  of  $0.35.  Total  field  cost,  $22,197.22.  The 
Mathloma  also  removed  2,239  snags  and  overhanging  trees  from  the 
Willamette  and  Yamhill  Rivers  at  a  field  unit  cost  of  $2.83.  Total 
field  cost,  $6,331.40. 

A  new  boiler,  purchased  last  vear  at  a  cost  of  $7,320,  was  installed 
in  the  hull  of  the  snag  boat  Mathloma,  The  cost  of  removing  the 
old  boiler  and  installing  the  new  boiler  was  $2,515.97. 

During  the  fiscal  year  83,387  cubic  yards  of  gravel  were  removed 
by  private  parties  for  commercial  purposes  from  the  Willamette 
River  in  the  vicinity  of  Ross  Island,  2  miles  above  Portland. 

A  total  of  $2,425.36  was  expended  account  of  other  appropria- 
tions, etc.,  all  of  which  has  been  reimbursed. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  578 )_  $248, 500.  GO 

Existing  project : 

Junes.  1896 L $40,000.00 

June  4,  1897 160,000.00 

June  6,  1900  (allotted  from  emergency  act) 5,000.00 

June  13,  1902 68,000.00 

Apr.  28,  1904  (allotted  June  3,  1904) 12,000.00 

Mar.  3,  1905 50,  000.  00 

Mar.  2,  1907 60,000.00 

Mar.  3,  1909    (allotted  Mar.  30,   1909,  and  Mar. 

9,    1910) 25,000.00 

July  25,  1910 60,000.00 

Feb.  27,  1911 20,000.00 

July  25,  1912 32,000.00 

Mar.  4,  1913 52, 000. 00 

Mar.  4,  1913  (allotted  Jan.  19,  1914) 2,000.00 

Oct.  2,  1914  (allotted  Oct.  7,  1914) 25,500.00 

Mar.  4,  1915  (allotted  Apr.  1,  1915) 25,000.00 

July  27,  1916 47,000.00 

Aug.  8,  1917  (allotted  Sept.  4,  1917) 36,300.00 

Mar.  2,  1919  (allotted  Mar.  22,  1919) 54,000.00 

June  5,  1920  (allotted  June  15,  1920) 21,000.00 

794,800.00 

Total 1, 043,  300. 00 

Receipts  from  sales,  etc.,  $5,502.98. 


5.  WILLAMETTE  RIVER  AT  WILLAMETTE  FALLS,  OREG.     (B3.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Subaqueous  rock  excavation  in  the  lock  canal  was  continued  and 
733  cubic  yards  of  solid  rock  were  removed.    The  plant  used  con- 
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sisted  of  the  dipper  dredge  Champoeg^  the  bucket  dredge  MathZoma, 
and  scow  No.  P,  upon  which  four  IngersoU  drills  and  a  steam-driven 
air  compressor  were  temporarily  installed. 

The  dredge  Champoeg  excavated  713  cubic  yards  and  the  M(Uh- 
loma  20  cubic  yards  of  solid  rock.  The  drill  scow  drilled  2,002  linear 
feet  in  hard  rock  at  a  cost  of  $2,496.98,  or  about  $1.25  per  linear 
foot.  The  total  field  cost  of  this  work  was  $4,540.50,  or  about  $6.19 
per  cubic  yard  of  solid  rock.  Eemodeling  of  the  locks  was  con- 
tinued, and  old  fenders  and  other  timber  work  were  renewed.  The 
total  field  cost  of  this  work  was  $632.45. 

A  total  of  $1,416.55  was  expended  account  of  other  appropria- 
tions, etc.,  all  of  which  has  been  reimbursed. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


BY-  FEDiXLlL  GOVERNMENT. 


June  25,-1910 $300,000 

Aug.  8,  1917 80,000 

^     '  $380, 000 

BT   STATE  OF  OBEGON. 

Feb.  23,  1909 ^Q^^Q^Q 

Total «80, 000 

Receipts  from  sales,  etc.,  $10,499.42. 


6.  LEWIS  RIVER,  WASH.     (B4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

During  August,  September,  and  October  dredging  operations  were 
carried  on  by  the  bucket  dredge  Monticello  on  the  east  fork  between 
its  mouth  and  La  Center  (3  miles).  A  total  of  39  snags  and  40,407 
cubic  yards  of  material  were  removed  at  a  field  unit  cost  of  $0.13 ; 
total  field  cost,  $5,313.10.  .  .   .       ^m 

During  December  and  January  three  pile  traming  dikes  were  con- 
structed on  the  north  fork  about  2^  miles  below  Woodland,  one  at 
Harris  Bar  100  feet  in  length  and  two  at  Griffiths  Bar,  the  upper  one 
60  feet  and  the  lower  90  feet  in  length,  at  a  field  cost  of  $12.65  per 
linear  foot  of  dike;  total  field  cost  $3,166.30. 

A  total  of  $836.74  was  expended  account  of  other  appropriations, 
all  of  which  has  been  reimbursed. 

CONTRACTS  IN  TORCE. 

None. 
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APPROPRIATIONS. 

PreviouB  projects  (see  H.  Doc.  No.  1491,  eSd  CJong.,  3d  sess.,  p.  476) $30,3oO 

Existing  project : 
Receipts  from  sales,  etc.,  $1,598.82. 

Mar.  4,  1913  (allotted  Apr.  11,  1913) $10,000 

Oct.  2,  1914  (allotted  Oct.  7.  1914) 2,000 

Mar.  4,  1915  (allotted  Apr.  1, 1915) 10. 000 

July  27. 1916  (allotted  Aug.  16, 1916) 11, 500 

Aug.  8,  1917 13,500 

Aug.  8, 1917  (allotted  Sept.  4,  1917) 4,500 

July  18,  1918 13,500 

July  18, 1918  (allotted  Aug.  8, 1918) 4. 500 

Mar.  2, 1919  (alloted  Mar.  22.  1919) 7, 500 

June  5,  1920  (allotted  June  15,  1920) 6,000 

83,500 

Total 113,850 


7.  COWLITZ  RIVER,  WASH.     (B5.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Dredging  operations  were  carried  on  with  the  U.  S.  dredge  Montir 
ceUo^  which  in  addition  to  removing  some  snags,  dredged  3,173  cubic 
yards  of  material  from  a  bar  1,200  feet  in  length  at  the  mouth  of 
the  river,  at  a  unit  field  cost  of  20  cents,  and  15,304  cubic  yards  of 
material  in  Monticello  Bend  4  miles  above  the  mouth  at  a  unit  field 
cost  of  14  cents  per  cubic  yard.  The  cost  of  removing  the  snags  is 
included  in  the  above.  A  pile  wing  dam  200  feet  long  was  buut  at 
Hills  Bar  approximately  5  miles  above  the  mouth  of  the  river,  at  a 
unit  field  cost  of  $10.14  per  linear  foot  of  dike.  The  total  fiela  cost 
of  the  above  work  was  $2,027.99. 

A  total  of  $203.04  was  expended  account  of  other  appropriations^ 
all  of  which  has  beeti  reimbursed. 

OONTRACTrS  IN  FORGE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  sess.,  p.  437)—  $52,650 

Existing  project: 

June  25, 1910  (allotted  Aug.  4.  1910) $31,000 

July  25, 1912  (aUotted  Sept  3,  1912) 3,000 

Mar.  4, 1913  (allotted  Apr.  11, 1913) 13, 500 

Oct.  2. 1914  (aUotted  Oct.  7, 1914) 4, 000 

Mar.  4.  1915  (allotted  Apr.  1,  1915) 4,500 

July  27, 1916  (allotted  Aug.  16, 1916) 6, 000 

Mar.  4,  1915  (allotted  Aug.  8,  1917) 5,000 

Aug.  8, 1917  (aUotted  Sept.  4,  1917) 6,000 

July  18,  1918  (allotted  Aug.  8,  1918) 6,000 

Mar.  2,  1919  (aUotted  Mar.  22,  1919) 6,600 

June  5,  1920  (allotted  June  15,  1920) 5,000 

91.200 

Total 143.  a50 

Receipts  from  sales,  etc.,  $2,186.83. 
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RIVERS  AND  HARBORS — SECOND  PORTLAND,  OREO.,  DISTRICT.      2945 
8.  SBCAMOKAWA  CRKEK,  WASH.     (B6.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  U.  S.  dredge  MonticeUo  removed  11,864  cubic  yards  of  ma- 
terial from  a  channel  1,600  feet  in  length  between  Brooks  Slough  and 
Steamboat  Slough  at  a  field  unit  cost  of  $0.13;  total  field  co^, 
$1,624.97. 

CONTRACTS    IN   FORCE. 

None. 


APPROPRIATIONS. 

Mar.  2,  1919 $1,800 

Mar.  2,  1919  (allotted  May  15,  1919) . 600 

Total 2.400 


9.  (IKAYS  HIVEU,  WA8H.     (B7.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  U.  S.  dredge  Mathloma  removed  nine  snags  and  2^55  cubic 
yards  of  material  from  shoal  places  along  the  channel  of  the  river 
between  its  mouth  and  the  town  of  Grays  River,  8  miles,  at  a  field 
unit  cost  of  $0.28;  total  field  cost,  $640.04. 

CONTRACTS   IN   FORCE. 

None. 


APPROPRIATIONS. 

Existing  project: 

Mar.  2,  1907 $2,500 

June  25.  1910 500 

Feb.  27.  1911 500 

Mar.  4.  1913 500 

July  27,  1916 . 500 

Aug.  8,  1917  (aUotted  Sept.  4.  1917) 500 

July  18,  1918  (allotted  Aug.  8.  1918) 500 

Total ^ 5.500 


10.  OPERATING  AND  CARE  OF  CANAL  AND  LOCKS  AT  WILLAMETTE 

FALLS,  GREG. 

OPERATIONS  DURING  THE   FISCAL  YEAR. 

The  locks  have  been  operated,  the  canal  and  locks  kept  in  repair, 
the  grounds  policed,  and  the  Government  plant  and  property  cared 
for. 

The  locks  were  operated  2,196  times,  were  closed  one  day  on  ac- 
count of  construction  work,  improvement  of  Willamette  Kiver  at 
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Willamette  Falls,  and  four  days  on  account  of  high  water.     The 
locks  were  available  for  traffic  during  the  remainder  of  the  year. 

Summary  of  expenditures  made  in  operating  and  caring  for  canal  and  locks  in 
Willamette  River,  Oreg.,  during  the  fiscal  year  endmg  June  30,  1920. 

[Submitted  in  compliance  with  liTer  and  harbor  act  of  July  5»  1884,  and  &»  amended  by 
sec.  6  of  the  river  and  harbor  act  of  Mar.  3,  1909.] 

Salaries  and  wages  for  regular  force $5,322.12 

Miscellaneous  supplies  and  services 442.21 

Renewing  about  300  linear  feet  of  rock-filled  timber  cribbing 2,085.00 

Miscellaneous  repairs  to  locks,  buildings,  etc 6, 108. 37 

Contingencies 1, 052. 64 

Total 13, 010. 34 

A  total  of  $56.25  was  expended  during  the  year  in  replacing  a 
broken  fender,  all  of  which  has  been  reimbursed. 

CONTRACTS   IN  FORCE. 

None. 


EXPENDITURES. 

Fiscal  year  1916 $344.  22 

Fiscal  year  1916 • 4. 750. 08 

Fiscal  year  1917 5,149.01 

Fiscal  year  1918 6,083.82 

Fiscal  year  1919 8,  111.  25 

Fiscal  year  1920 15, 010. 34 


Total 39, 448, 72 


11.  OPERATING  AND  CARE  OF  LOOK  AND  DAM  IN  YAMHILL  RIVER, 

OREG. 

.   OPERATIONS  DURING  THE  FISCAL  YEAR. 

During  the  year  the  lock  has  been  operated,  the  lock  and  dam 
kept  in  repair,  the  grounds  policed,  and  the  Government  plant  and 
property  cared  for. 

The  lock  was  operated  19  times,  was  closed  to  traffic  on  account 
of  high  water  25  days  and  on  account  of  lock-gate  construction  29 
days,  and  was  available  for  traffic  during  the  remainder  of  the  year. 

CJonstruction  of  new  gates  for  the  locks  was  completed  at  a  cost 
of  $3,690.71.    The  total  cost  of  this  work  was  $7,220.05. 

Summary  of  expenditures  made  in  opetnting  and  caring  for  lock  and  dam  in 
Yamhill  River,  Oreg.,  during  the  fiscal  year  ending  June  30,  1920. 

[Submitted  In  compliance  with  river  and  harbor  act  of  Jaly  5,  1884.  and  as  amended  by 
sec.  0  of  the  river  and  harbor  act  of  Mar.  3,  1909.] 

Salaries  and  wages  for  regular  force $1,080.00 

Miscellaneous  supplies  and  services 102.0ft 

Completing  construction  and  installation  of  new  gates 3, 590. 71 

Miscellaneous  repairs  to  locks,  buildings,  etc 164. 50 

Contingencies 626.07 

Total 5, 563. 34 
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CONTRACTS   IN   FORCE. 

None. 


EXPENDITURES. 


Fiscal  year — 

1901 $2,813.40 

1902 22, 479. 27 

1903 4,067.83 

1904 1,256.21 

1905 922. 13 

1906 1,801.63 

1907 1, 656. 14 

1908 1, 687. 10 

1909 1, 188. 66 

1910 1, 025. 89 

1911L 999. 20 

9030— ENO 1920— PT  2 55 


Fiscal  year — 

1912 $895. 63 

1913 1, 300. 38 

1914 867.  79 

1915 966. 29 

1916 1, 177.  72 

1917 1, 266. 16 

1918 1, 280. 47 

1919 4, 227. 91 

1920 5,  563. 34 

•   Total 56, 942.  55 
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IMPROVEMKNT  OF  UIVKIIS  AND  HAKBOItS  IN  THK  SKATI'LE.  WASH., 

DISTRICT. 


REPORT  OF  IJELT.  COL.  J.  A.  M(>0]}RVFh\  CORPS  OF  FNOrXFERS. 


JMPROVKMENT8. 


[The  letters  and  Agures  in  parentheses  after  the  titles  indicate  the  group  and  the  numeri- 
cal order  in  the  group  to  which  the  respective  ImprovementR  belong  for  purposes  of 
appropriation.  ] 


Page. 

1.  Willapa    River    and    Harbor, 

Wash.    (Al) 2949 

2.  Grays    Harbor   and    bar   en- 

trance, Wash.   (A2) 2960 

3.  Grays  Harbor,  Inner  portion, 

between  Aberdeen  and  the 
entrance  to  said  harbor,  and 
Cbehalis River,  Wash.  (A3)  -    2951 

4.  Hoqulam     River,     Wash. 

( A4 ) 2951 

5.  Puget  Sound  and  its  tributary 

waters,  Wash.  (Bl) 2952 

6.  Waterway   connecting   Port 

Townsend  Bay  and  Oak 
Bay,  Wash.    (B2) 2953 

7.  Port  Gamble   Harbor,   Wash. 

(B3) 2953 

8.  Olympla      Harbor,      Wash. 

( B4 ) 2954 

9.  Tnconia     Harbor,     Wash. 

(B5) 2954 


Page. 

10.  Seattle  Harbor,  Wash.  (B6)_    2955 

11.  Lake      Washington      Ship 

Canal,  Wash.  (B7) 2955 

12.  Snohomish      River,      Wash. 

(B8) 2956 

13.  Skagit  River,  Wash.   (B9).-    2957 

14.  Swinomlsh     Slough,     Wash. 

(BIO) 2957 

15.  Anacortes     Harbor,     Wash. 

(BID — ^ 2958 

16.  Belllngham    Harbor,    Wash. 

(B12) 2958 

17.  Columbia  River  between  We- 

natchee  and  Kettle  FalLs, 
Wash.  (B13) 2959 

18.  Operating  and  care  of  Lake 

Washington    Ship    Canal, 
Wash 2959 

19.  Apoon     Mouth     of     Yukon 

River,  Alaska  (CI) 2961 

20.  Nome  Harbor,  Alaska  (C2)<    2961 


FOR    DE8CBIPTTON    OF    IMPROVEMENTS    IN    THIS    DISTRICT,    SEE    PAGES    1883    TO    1933. 


WILLAPA   RIVEU   AND  HAUBOR,  CHEHALIS  AND   HOQUIAM  RIVERS, 

WASH.     (GROUP  A.) 

1.  WILLAPA  RIVER  AND  HARBOR.  WASH.   (Al.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Bid  for  dredging  opened  December  19, 1919,  was  rejected  as  exces- 
sive and  irregular.  Arrangements  were  made  to  commence  work 
with  the  United  States  dredge  Oregon  when  available  during  the 
fiscal  year  1921.  The  sum  of  $459.39  was  expended  for  inspections 
and  office  expenses  and  charged  to  maintenance  under  the  previous 
project. 

CONTRACTS  IN  FORCE. 


None, 


2949 
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APPROPRIATIONS. 

Previous  project  (see  H.  Doc.  No.  1491,  63d  Cong..  3d  sess.,  p.  679)-  $259,482.00 
Present  project:  July  27,  1916 100,000.00 


Total  of  appropriations 859,482.00 

Received  from  sales,  $89.10. 


2.  GRAYS  HARBOR  AND  BAR  ENTRANCE,  WASH.     (A2.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

The  U.  S.  dredge  Colonel  P.  8.  Michie  was  operated  on  the  bar  chan- 
nel for  brief  periods  when  weather  conditions  permitted  during  Sep- 
tember, November,  and  December,  1919,  and  removed  55,234  cubic 
Jrards,  increasing  the  controlling  depth  from  19  to  21  feet  at  mean 
ower  low  water.  The  total  cost  of  this  work  was  $29,863.57 ;  unit  cost 
54  cents  per  cubic  yard.  The  sum  of  $7,357.65  was  expended  for 
survey,  care  of  plant,  and  repair  of  tug  Wilson,  The  total  expendi- 
ture was  $37,221.22,  all  of  which  was  for  maintenance. 

OONTRAOrS  IN  FORCE. 

None. 


APPROPRIATIONS. 

UNITED    STATES    FUNDS. 

June  3,  1896 $20,000.00 

June  4,  1897 350,000.00 

Mar.  3,  1899 f 285,000.00 

June  6.  1900 50,000.00 

Mar.  3,  1901 138,225.00 

June  28,  1902 156,775.00 

Mar.  3,  1905 30,000.00 

Mar.  2,  1907 200,000.00 

May  27,  1908 300,000.00 

Mar.  3,  1909  (aUotment) 100,000.00 

June  25,  1910 75, 000.  00 

Feb.  27,  1911 300,000.00 

Aug.  24,  1912 655,000.00 

Oct.  2,  1914 110, 000. 00 

Mar.  4,  1915 460,000.00 

Aug.  8,  1917 92.500.00 


Total   appropriations 3, 822, 500. 00 

CONTRIBUTED  FUNDS. 

Dec.  7,  1915 $16,000.00 

Nov.  2,  1916 10.000.00 


25, 000. 00 

Sept.  5, 1916,  returned $933. 05 

Sept.  17,  1917,  returned 1,177.50 

2, 110. 55 


Net  total  of  contributed  funds 22,889.45 


Grand    total 3, 345, 380.  45 

Receipts  from  sales,  etc.,  $14,607.16. 
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3.  GRAYS  HARBOR  (INNER  PORTION)  BETWEEN  ABERDEEN  AND  'FHH 
ENTRANCE  TO  SAID  HARBOR  AND  CHEHALIS  RIVER,  WASH.    (A3.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

A  portion  of  the  channel  at  Grays  Harbor  City,  3,600  feet  long, 
was  redredged  in  October,  1919,  increasing  the  controlling  depth 
from  14  feet  to  20  feet  at  mean  lower  low  water.  The  total  cost  of 
this  work  was  $27,038.15,  of  which  $25,000  was  contributed  by  local 
i»terests.  The  sum  of  $3,866.78  was  expended  from  Federal  funds 
for  dredging,  inspections,  etc.,  and  charged  to  maintenance. 

CONTRACTS  IN  FORCE. 
DKEDGIN G    ( EM  KRGENCY ) . 

Contraotor :  Puget  Sound  Bridge  &  Dredging  Co. 

Date  of  contract :  September  19,  1919. 

Date  of  commencement :  October  6,  1919. 

Date  of  completion :  October  27,  1919. 

Amount  of  contract  (actual)  :  115,142  cubic  yards  (including  43,814  cubic 
yards  overdepth). 

Unit  price :  29  cents  per  cubic  yard,  place  measurement ;  half  price  for  over- 
depth. 

Completetl  to  June  30,  1920 :  J^OO  jier  cent. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491.  63d  Cong.,  3d  sess.,  p.  459)—  $174,000 

Present  project : 

Mar.  2,  1907 $177,000 

Mar.  3,  1909  (allotment  Apr.  23,  1909) 25,000 

Mar.  3,  1909  (ar.otment  Nov.  20,  1912) 20,000 

June  25,   1910 32, 500 

Feb.  27,  1911  (Chehalis  River) 10,000 

Mar.  4,  1913 30,000 

Oct.  2.  1914 15, 000 

July  27,  1916 30,000 

339,500 

Total  of  appropriations 513,500 

CONTRIBUTED   FUNDS. 

Aug.  22,  1919 25,000 

Grand    total 538, 500 

Received  from  sales,  $2,331.05. 


4.  HOQUIAM  RIVER,  WASH.     (A4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  operations  during  the  year.  The  sum  of  $200  was 
expended  for  inspections  and  oflSce  expenses  and  charged  to  mainte- 
nance. 

CONTRACTS  IN  FORCE. 

None. 
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APPROPRIATION. 
July  25,  1912 $12,000 


PUGET  SOUND  AND  ITS  TRIBUTARY  WATERS,  OLYMPIA,  SEATTLE. 
ANACORTES,  PORT  GAMBLE,  TACOMA,  AND  BELLINGHAI^I  HAR- 
BORS, LAKE  WASHINGTON  SHIP  CANAL,  SNOHOMISH,  AND  SKAGIT 
RIVERS,  SWINOMISH  SLOUGH,  WATERWAY  CONNECTING  PORT 
TOWNSEND  BAY  AND  OAK  BAY,  COLUMBIA  RIVER.  BETWEEN 
WENATCHEE  AND  KI^TTTLE  FALLS,  WASH.      (GROUP  B.) 

5.  PUGET  SOUND  AND  ITS  TRIBUTARY  WATERS,  WASH.      (Bl.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  snag  boat  Swhiamish  was  operated  during:  the  year  in  Skagit, 
Snohomish,  Stihi/a^uamish,  and  Duwamish  Rivers,  Lake  Washington 
Canal,  Swinomish  Slough,  and  Steamboat  Slough.  The  work  con- 
sisted of  removing  snags  and  obstructive  piling,  cutting  overhanging 
trees,  dredging,  inspection  trips,  etc.  During  the  year  2570  snags, 
aggregating  50,168  linear  feet;  29  overhanging  trees,  aggregating 
3,^So  feet;  and  113  obstructive  piles,  aggregating  4,215  linear  feet, 
were  removed ;  36  buoys  were  shifted  or  set ;  and  14,161  cubic  yards 
of  material  dredged. 

Unit  costs,  fiscal  year  1920. 


Detalla  of  work. 


Snagging 

Remo^ing  trees 

Remoing  piles 

Dredging  (clamshell) 
Setting  biioys 


Unit. 


Quan- 
tity. 


Snag 2,270 

Tree 29 

Pile I  113 

Cubjcyard '  14,161 

Buoy 36 


Total  cost. 


$15,436.00 

101.50 

237.30 

1,982.54 

514.80 


18,272.14 


Unit 
cost. 


f6.80 

3.50 

2.10 

.18 

14.30 


The  sum  of  $18,071.20  was  expended  for  maintenance. 


CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


Previous  projects  (see  H.  Doc.  No.  1491,  63(1  Cong.,  3(1  se^s.,  p.  532) 

Present  project : 

July  13.  1892 .$15,000 

Aug.  18,  1894 14,000 

June  3,  1896 75,000 

Mar.  3,  1899 20.000 

June  13.  1902 35,000 

Al>r.  28,  1904  (allotment) 12,000 

Mar.  3,  1905 20.000 


$69,500 
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Present  project— Continued. 

Mar.  3,  1905  (allotment) $4,500 

Mar.  3,  1906  (allotment) 4,500 

Mar.  2,  1907 75,000 

Mar.  3.  1909  (allotment) 25,000 

June  25,  1910 100,000 

Feb.  27,  1911 20,000 

July  25,  1912 25, 000 

Mar.  4,  1913 25,000 

Aug.  8,  1917 25,000 

July  18,  1918 -_ 10, 000 

Mar.  2,  1919 27, 000 

June  5,  1920  (allotment  June  15,  1920) 20,000 

$547,500 

Total  of  appropriations 617,000 

Received  from  sales,  $5,647.58. 


6.  WATERWAY  CONNECTING  PORT  TOWNSEND  BAY  AND  OAK  BAY, 

WASH.     (B2.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

A  portion  of  the  channel  was  redredged  by  hired  plant  in  April 
and  May,  1920.  A  total  of  31,260  cubic  yards  was  removed,  increasing 
the  controUing  depth  from  about  9  to  15  feet  at  mean  lower  low 
water.  The  unit  cost  of  this  work  was  about  62  cents  per  cubic  yard. 
The  sum  of  $19,266.65  was  expended  for  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Mar.  4,  1913 $62,500 

Mar.  4,  1915  (allotment  Apr.  2.  1915) 15,000 

Auk.  8,  1917  (allotment  Oct.  6,  1917) 5,000 

Mar.  4,  1915  (allotment  May  1,  1018) 2.400 

Mar.  2,  1919  (allotment  June  30,  1919) - 12,000 

Mar.  4,  1915  (allotment  Apr.  22,  1920) 6,000 

Total 102,900 

Received  from  sales,  $1.50. 


7.  PORT  GAMBLE  HARBOR,  WASH.     (B8.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

There  were  no  operations  during  the  year,  and  no  money  was 
expended. 

OONTRACTTS  IN  FORCE. 

None. 
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APPROPRIATION. 
Mar.  2,  1919 $12,000 


8.  OLYMPIA  HARBOR,  WASH.     (B4.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

There  were  no  operations.    The  sum  of  $247.40  was  expended  for 
inspections,  office  expenses,  etc.,  and  charged  to  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 


July  18.  1892 $35,000.00 

Aug.  18,  1894 40,000.00 

June  3,  1896 32, 000. 00 

Mar.  3,  1899 15,000.00 

June  13,  1902 25, 000. 00 

Receipts  from  sales,  $0.30. 


June  25,  1910 $16,000.00 

Feb.  27,  1911 43.000.00 

Total  of  appropriations.  205, 000. 00 


9.  TACOMA  HARBOR,  WASH.     (B5.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

There  were  no  operations.    The  sum  of  $1,776.60  was  expended  for 
inspections  and  harbor-line  survey  and  charged  to  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
UNITED  STATES  FUNDS. 

City  waterway: 

June  13,  1902 $75,000.00 

Mar.  3,  1903 100,000.00 

$175, 000. 00 

Puyallup  waterway : 

Mar.  3,  1905 40,000.00 

June  30,  1906 160.000.00 

Mar.  4,  1909 40,000.00 

240,000.00 

Total  of  appropriations 415,  OOa  00 

Transferred  to  other  works 75,000.00 

Net  total 340,000.00 
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C0NTBIBX7TED   FUNDS. 

By  city  of  Tacoma $5,000.00 


Grand  total 345, 000. 00 

Received  from  sales,  $8.90. 


10.  SEATTLE   HARBOR,    WASH.     (B6.) 
OPERATIONS  DURING  THE  FISCAL  TEAR. 

Soundings  were  taken  in  the  East  and  West  Waterways,  which 
showed  the  project  depth  still  available.  The  sum  of  $85.33  was 
expended  and  charged  to  maintenance. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 
EAST  AND  WEST  WATERWAYS. 

Mar.  2, 1919 $40,000 

DUWAMI8H  WATERWAY. 

Mar.  2,  1919 40,000 

Total 80,000 


11.  LAKE    WASHINGTON    SHIP    CANAI.,    WASH.     (B7.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

Surveys. — By  hired  labor  and  Government  plant  surveys  were 
made  in  connection  with  the  removal  of  bridges  at  Sixth  Avenue 
N.  E.  and  the  completion  of  the  channel  at  this  point.  Soundings 
were  taken  before  and  after  dredging  at  the  site  of  the  two  bridges. 
The  removal  of  the  bridges  and  dredging  of  the  channel  were  satis- 
factorily completed  by  the  city  of  Seattle. 

Revetment  of  banks, — Frequent  inspections  were  made  of  the  canal 
banks  between^  the  head  of  Salmon  Bay  and  Fremont,  and  where 
danger  of  erosion  extending  beyond  the  right  of  way  developed  the 
bank  was  protected.  Brush  and  rock  were  placed  at  the  ends  of  the 
concrete  walls  at  the  portage  to  protect  the  banks  from  erosion. 

Emerffency  dam. — Plans  of  emergency  dams  are  being  prepared 
for  the  large  lock  and  small  lock.  The  preparation  of  plans  and 
specifications  is  90  per  cent  completed. 

General  and  miscellaneous. — Plans  showing  details  of  the  locks  and 
dam  as  actually  constructed  are  being  made.  Two  barges  were  re- 
paired and  painted.  Soundings  were  taken  along  the  center  line  of  the 
canal  between  Puget  Sound  and  Lake  Washington  to  determine 
whether  any  shoaling  is  taking  place. 
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Expenditures  from  Federal  'funds  during  the  year  were  $4,618:41 
for  new  work  and  $2,572.41  for  maintenance,  a  total  of  $7,190.82.  No 
expenditures  from  contributed  funds  were  made  by  this  office. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  projects  (see  H.  Doc.  No.  1491,  63d  Cong.,  3d  seas.,  p.  532 )._     $485,000 

Present  projects: 

June  25, 1910 $155, 000 

Feb.  27. 1911 150, 000 

Aug.  24,  1912 500, 000 

Mar.  4,  1913 5,000 

June  23,  1913 1,100,000 

Mar.  4,  1913  (allotment  of  Mar.  30,  1914) 10, 000 

Aug.  1,  1914 375,000 

Mar.  3,  1915_i 17,500 

July  27,  1916 348,000 

Aug.  8,  1917 200, 000 

2,  860, 500 

Total  of  appropriations 3,345,500 

Received  from  sales,  $22,682.42. 

12.  SNOHilMISH  RIVER,  WASH.     (B8.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  operations.  The  sum  of  $244.78  was  expended  for 
inspections  and  charged  to  maintenance. 

Shoaling  has  continued  in  the  upper  end  of  the  harbor  basin  and 
river  channel.  The  controlling  depths  are  but  little,  if  any,  greater 
than  before  dredging. 

CONTRACTS   IN    FORCE. 

None. 


APPROPRIATIONS. 
EVERETT    HABBOll. 

Aug.  18,  1894 $10,000.00 

June  3,  1896 20, 000. 00 

Mar.  3,  1899 50,000.00 

June  6,  1900 135,000.00 

Mar.  3,  1901 90,000.00 

June  28,  1902 117,000.00 

Total  of  appropriations $422,000.00 

Withdrawn 4. 422. 23 

Net  total : 417. 577,  77 
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SNOHOMISH  RIVEB. 

Juue  25,  1910 $25,0(H).U> 

Feb.  27,  1911 75,000.00 

Aug.  24,  1912 - 75, 000. 00 

June  23,  1913 105,000.00 

Total  of  appropriations $280,000.00 

Total  Everett  Harbor  and  Snohomish  River 697,577.77 

Received  from  sales,  $23. 


13.  SKAGIT  RIVER,  WASH.     (B9.) 
OPERATIONS  DURING  THE  TISCAL  YEAR. 

Brush  and  eaith  were  placed  on  the  dams  in  several  of  the  small 
sloughs  leading  off  from  Steamboat  Slough,  and  61  cords  of  brush 
was  cut  for  use  in  raising  the  dams  in  Old  River  and  North  F'ork. 
The  work  was  done  with  Government  plant  and  hired  labor.  The 
sum  of  $971.29  was  expended  for  maintenance. 

CONTRACTS  IN   FORCE. 

None. 


APPROPRIATIONS. 

June  25,  1910 $100,000 

July  25;  1912 ^ 15.000 

Mar.  4,  1913 10,000 

Mar.  2,  1919 i 30,000 

Total 155,000 

Received  from  sales,  $4,782.67. 


14.  SWIXOMISH  SLOUGH.  WASH.  (BIO,) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  sum  of  $2(K)  was  expended  for  inspections,  etc.,  and  charged 
to  maintenance. 

COTRACTTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

July  13. 1892 $25,000.00 

Aug.  18,  1894 25,000.00 

June  3.  1896 25,000.00 

Mar.    3.    1899 20,000.00 
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Juue  13,  1902 $30,000.00 

Mar.  3,  1905 5,000.00 

Mar.   2,   1907 75,000.00 

Mar.  3, 1909  (allotment) 10,000.00 

June  25,  1910 10. 000. 00 

Total  of  appropriations 225,000.00 

Amount  returned  to  surplus  fund  of  Treasury 397.64 

Net  total 224, 602.  36 

Re<'eived  from  sales,  $27.55. 


15.  ANACORTES  HARBOR,  WASH.   (Bll.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  operations  during  the  year,  and  no  money  was  ex- 
pended. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATION. 
Mar.  2,  1019 $89,000 


16.  BELLINGHAM  HARBOR,  WASH.     (B12.) 
OPERATIONS  Dl'RING  THE  FISCAL  YEAR. 

There  were  no  operations  during  the  year,  and  no  money  was  ex- 
pended. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Previous  proJe<'ts  (see  H.  Doc.  No.  1491,  aSd  Coug.,  3cl  sess.,  p.  405)—  $60,000 

Present  project: 

June  25,  1910 $15,000 

Feb.  27,  1911 25,000 

Aug.  24,  1912 52,250 

Mar.  4,  1913  (emprgency  nllotmont  Aug  6, 1018) 6, 000 

June  5,  1920  (allotment  June  15,  1920) 4,000 

102,230 

Total  of  appropriations 1($2, 250 

Received  from  sales,  $3.30. 
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IT.  COLUMBIA  RIVER  BETWEEN  WENATCHEE  AND  KETTLE  FALLS, 

WASH.     (B13.) 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

There  were  no  operations  during  the  year  except  disposition  of 
plant  and  property.  The  sum  of  $13.15  was  expended  for  main- 
tenance. 

CONTRACTS  IN  EORCE. 

None. 


APPROPRIATIONS. 

Wenatchee  to  Bridgeport,  Wash.: 

Aug.  18,  1894  (allotment) $8,005.20 

Mar.  2,  1907 42, 000. 00 

June  25,  1910 25, 000. 00 

$75, 005.  20 

Bridgeport  to  Kettle  Falls,  Wash. : 

June  25,  1910 100,000.00 

July  25,  1912 25,000.00 

Mar.  4,  1913 40,000.00 

Oct.  2,  1914  (allotment  Oct  7,  1914) 35, 000. 00 

Mar.  4, 1915  (allotment  Apr.  19,  1916) 10, 000. 00 

Mar.  4,  1915  (allotment  June  3,  1918) 1,000.00 

Mar.  4,   1915    (allotment  Nov.   1,   1918) 2,500.00 

213, 500. 00 

Total  appropriations 288, 505.  20 

Receipts  from  sales,  etc.,  $9,208.53. 


18.  OPERATING  AND  CARE  OF  LAKE  WASHINGTON  SHIP  CANAL,  WASH. 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

The  locks  ivere  operated  in  three  8-hour  shifts  throughout  the  year. 
Maintenance  of  machinery,  buildings,  and  grounds  was  continued. 
The  following  paintii>g  was  done  by  hired  labor :  Spillway  gates,  re- 
flectors of  light  standards,  gate  latches,  railings,  cover  plates,  snub- 
bing buttons,  operating  machinery,  pumps  and  steel  beams  in  pump 
well,  windows  and  doors  of  warehouse  and  machine  shop.  The  out- 
side woodwork  of  office  building  was  varnished  and  some  painting 
was  done  at  the  residence.  New  work  and  repairs  to  machinery  and 
valves  were  done  as  follows :  Two  broken  gate  cable  sheaves  were  re- 
placed with  new  sheaves,  30  new  gate  operating  cables  were  installed, 
36  pins  for  gate  cable  sheaves  were  made,  1,150  pounds  bronze  bush- 
ings for  gate  cable  sheaves  and  roller  trains  was  made  and  installed, 
two  roller  trains  for  Stoney  gate  valves  were  repaired  and  two  new 
roller  trains  made,  six  Stoney  gate- valve  machines  were  overhauled, 
sump  pump  in  pump  well  was  repaired,  friction  blocks  on  two  gate 
machines  were  adjusted,  skylights  at  office  buildings  were  recalked, 
spillway  gate  operating  machine  was  overhauled  and  repaired,  ob- 
structions were  removed  from  the  entrance  to  salt-water  discharge 
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pipe,  minor  repairs  to  residence  were  made,  the  timber  guide  walls 
were  repaired,  and  six  concrete  benches  were  made  for  the  grounds. 
Necessary  painting  of  lock  gates  was  done  by  a  local  firm.  The  guard 
gates  were  removed  and  replaced  again  after  being  painted,  the 
cleaning  of  the  exterior  surfaces  and  work  of  removing  and  replacing 
being  done  by  hired  labor  and  Government  plant.  Two  acres  of 
gi'ound  at  the  Portage  was  graded  and  seeded.  Five  3-pile  dolphins 
were  constructed  below  the  locks  by  a  local  firm  for  log  rafts  to  tie  to 
while  waiting  to  be  locked  through. 

Navigation  through  the  large  lock  was  delayed  77  hours  and  5 
minutes  and  through  the  small  lock  192  hours,  due  to  the  following 
causes : 

Large  lock :  Hrs.    Mlns. 

Replacing  broken  cables 44.       25 

Painting  lock  gates  and  general  repairs  to  machinery 32        40 

Total 77  5 

Small  lock: 

Replacing  cables 24        45 

Painting  and  general  repairs  to  maclilnery 167        15 

Total 192 

CONTRACTS  IN  FORCE. 

None. 


EXPENDrrUBES. 

Summary  of  expenditures  during  the  fiscal  year. 

Salaries $43, 183. 32 

Electrical  current  for  power  and  light 4,409.62 

General  supplies,  Including  water,  fuel,  oils,  etc 2, 378. 41 

General  repairs  to  structures  and  machinery 13,549.05 

Care  of  grounds 3, 617. 75 

Twelve  dolphins,  etc 400. 00 

Contingencies,  etc 4, 394. 98 

Total '  71, 933. 13 

List  of  expenditures  since  the  work  was  placed  under  operating  and  care, 

1916 $664.00 

1917 53,  641.  53 

1918 94,258.57 

1919 71, 349.  58 

1920 71, 933. 13 

Total - •  291, 846.  81 

» Not  including  receipts  from  sales  amounting  to  S97.67. 
*  Not  including  receipts  from  sales  amounting  to  $105.67. 
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NOME  HAUBOK  AND  APOON  MOUTH  OF  YUKON  RIVER,  ALASKA. 

(GROUP  C.) 

19.  APOON  MOUTH  OF  YUKON  RIVER,  ALASKA.     (Gl.) 
OPERATIONS    DirRING    THE   FISCAL   TEAR. 

No  work  was  done  and  no  money  was  expended.    The  unexpended 
balance  of  $-13,950.13  was  transferred  to  Nome  Harbor,  Alaska. 

CONTRACTS    IN   FORCE. 

None. 


APPROPRIATIONS. 

July  26,  1912 i $130,000.00 

Aug.  8,  1917 45,000.00 

Total  of  appropriations 175,000.00 

Transferred  to  other  works ' 43,950.13 


Net  total 131, 049.  87 


20.  NOME  HARBOR,  ALASKA.     <C  2.) 
OPERATIONS    DURING    THE    FI.SCAL   YEAR. 

The  revetment  of  the  banks  of  the  Snake  River  was  completed 
under  contract,  and  the  east  jetty  was  constructed  by  hired  labor. 
About  75  per  cent  of  the  dredging  w^as  completed  under  contract. 
The  sum  of  $122,395. 05  was  expended  for  improvement. 

CONTRACTS    IN   FORCE. 
DREDGING. 

Contractor:  W.  .1.  Rowe,  Nome,  Alaska. 

Date  of  contract:  .Tune  18,  1919. 

Date  of  approval :  July  16,  1919. 

Date  fixe<I  for  oommenceiu(»nt :  June  20,  1919. 

Date  fixed  for  completion :  October  25,  1919. 

Amount  of  contract  (estiniated)  :  27,500  cubic  yards. 

Unit  price:  98  cents  per  cubic  yard,  place  measurement,' 

Completed  to  end  of  June,  1920:  75  per  cent. 

REVETMENT. 

Contractor :  Guinan  &  Ames,  Selah,  Wash. 
Date  of  contract:  April  11,  1919. 
Date  of  approval :  May  15,  1919. 
Date  fixed  for  commencement:  June  ^,  1919. 
Date  fixed  for  completion :  October  25,  1919. 
Amount  of  contract :  925  linear  feet  of  revetment. 
Contract  price  (estimated)  :  .$40,824.10. 
Completed  to  end  of  June,  1920 :  100  per  cent 
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APPROPRIATIONS. 

Aug.  8,  1917 $105,000.00 

Mar.  2, 1919  (allotment  May  19,  1919) 43, 000. 00 

Aug.  8,  1917  (allotment  Apr.  19,  1920) *  43, 950. 13 

Mar.  2,  1919  (allotment  Apr.  19,  1920) 60.000.00 

Total  appropriations 251, 950. 13 

Receipts  from  sales,  etc.,  $728.88. 

^  Transferred  from  Apoon  mouth  of  Yukon  River. 
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IMPROVEMENT    OF    RIVERS    AND    HARBORS    IN    THE    HONOLULU, 

HAWAII,  DISTRICT. 


REPORT  OF  COL.  H,  C.  NEWCOMER,  CORPS  OF  ENGINEERS. 


IMPBOVEMENTS. 


[The  letters  and  figures  in  parentheses  after  the  titles  indicate  the  group  and  the  numeri- 
cal order  In  the  group  to  which  the  respective  Improvements  belong  for  purposes  of 
appropriation.] 
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FOB    DESCBIPTION    OF    IMPBOVEMENTS    IN    THIS    DISTBICT,    SEE   PAGES    1033    TO    1944. 

HONOLULU,  KAHULUI,   HILO,  AND  NAWILIWILI  HARBORS.  HAWAII. 

(GROUP  A.) 

1.  HONOLULU  HARBOR,  HAWAII.     (Al.) 

OPERATIONS  DURTnO  THE  FISCAL  TEAR. 

June  26,  1916,  a  contract  had  been  entered  into  for  dredging  an 
area  near  the  Quarantine  Wharf;  this  contract  was  annuled  March 
8,  1918.  An  emergency  contract  was  entered  into  October  29,  1917, 
for  dredging  a  portion  of  the  area  included  in  the  annuled  contract 
and  was  completed  July  29,  1919.  A  contract  was  entered  into  Oc- 
tober 1,  1919,  for  completing  the  dredging  of  this  area  and  172,950 
cubic  yards  have  been  removed. 

A  contract  was  entered  into  October  1,  1919,  for  commencing  the 
dredging  in  "  Reserved  Channel " ;  54,819  cubic  yards  have  been  re- 
moved. 

CONTRACTS  IN   FORCE. 

contractor:  Hawaiian  Dredging  Co.  (Ltd.). 

Amount  of  work :  Approximately  247,000  cubic  yards. 

Character  of  work:  Dredging. 

Unit  price :  57  cents. 

Date  of  approval :  December  6, 1919. 

Date  for  beginning  work :  February  4,  1920. 

Date  of  expiration  :  March  31,  1921. 

Completed  June  30,  1920 :  70  per  cent. 

Contractor:  Hawaiian  Dredging  Co.  (Ltd.). 

Amount  of  work :  Approximately  105,000  cubic  yards. 

Character  of  work :  Dredging. 

Price  per  unit :  54^  cents. 

Date  of  approval :  December  6, 1919. 

Date  for  beginning  work :  February  20,  1920.  * 

Date  of  expiration  :  August  28, 1920. 

Completed  June  30,  1920:  52  per  cent. 
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APFB0FBIATI0N8. 

Mar.  3,  1905 |200,000.00 

June  30,  1906 200.000.00 

Mar.  2,  1907 ■- 200,000.00 

May  27,  1908 , 200,000.00 

Mar.  3. 1909  (allotted  Dec.  16,  1909) 25,000.00 

June  25,  1910 150,000.00 

Mar.  4,  1913 225,000.00 

Oct  2,  1914  (allotted  Nov.  2,  1914) 90,000.00 

Mar.  4,  1915  (allotted  Apr.  1,  1915) 25,000.00 

Mar.  4,  1915  (allotted  May  27,  1915) 37,500.00 

July  27,  1916 106.800.00 

Aug.  8,  1917 50,000.00 

Mar.  2,  1919 125,000.00 

Total 1, 634, 300. 00 

Receipts  from  sales,  etc.,  $31.50. 


2.  KAHULUI  HARBOR,  HAWAII.     (A2.) 
OPERATIONS  DURIXO  THE  FISCAL  YEAB. 

During  the  fiscal  year  the  dredged  basin  was  completed  to  the 
project  width,  which  avers^es  about  900  feet;  160,144:  cubic  yards 
were  removed. 

CONTRACTS  IN  FORCE. 

Name  of  contractor:  Hawaiian  Dredging  Co.  (Ltd.). 

Amount  of  work :  About  171,000  cubic  yards. 

Character  of  work :  Dredging. 

Unit  price :  $0,407  per  cubic  yard,  scow  measurement 

Date  of  approval :  July  21,  1919. 

Date  of  expiration :  June  30,  1920. 

Completed  November  17,  1919. 


APPROPRIATIONS. 

June  25,  1910 $150,000 

Feb.  27,  1911 150.000 

July  25.  1912 100, 000 

Oct  2,  1914  (allotted  Nov.  2.  1914) 10,000 

Mar.  4,  1915  (allotted  Apr.  2,  1915) .  10,000 

July  27,  1916 ilO,  000 

June  12,  1917 100,000 

Aug.  8, 1917  (allotted  Jan.  7, 1918) 10,000 

Mar.  2.  1919 94,300 

Mar.  2, 1919  (allotted  Apr.  19,  1919) 10, 000 

July  19,  1919 ^- 50,000 

Total 794, 300 

Receipts  from  sales,  etc.,  $1.50. 


3.  HILO  HARBOR,  HAWAII.     (A3.) 
OPERATIONS  J>I7RINO  THE  FISCAL  TEAR. 

None. 

CONTRACTS  IN  FORCE. 

None. 
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APPROPRIATIONS. 


Mar.  2,  1907 $200,000 

May  27,  1908 100,000 

Mar.  4,  1909 100,000 

Jon©  25,  1910 200, 000 

Feb.  27,   1911 250,000 

July  25.  1912 76,000 

Receipts  fntlh  sales,  etc.,  $18.25. 


Aug.  24,  1912 $100,000 

June  23,  1913 150,000 

Aug.  8,  1917 150,000 


Total 1,326,000 


4.  NAWILIWILI  HARBOR,  HAWAII.     (A4.) 
OPERATIONS  DURING  THE  FISCAL  YEAR. 

This  project  was  adopted  by  the  river  and  harbor  act  of  March  2, 
1919,  subject  to  certain  conditions  of  local  cooperation  which  have 
not  yet  been  met  and  consequently  no  work  has  been  done. 


APPROPRIATION. 
Mar.  2,  1919 $250,000 
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IMPKOVEMENT    OF    UIVERS    AND    HAKBOUS    IN    THE    PdUTO    KICO 

DISTRICT. 


REPORT  OF  COL.  J.  C.  8ANF0RD,  CORPS  OF  ENGINEERS. 


IMPROVEMENTS. 


Pag*. 
J.  San  JuKii  Harbor,  P.  R 2967 

FOR  DESC'BIPTION  OF  IMPRO\^MENTH   IN  THIS  DISTRICT,  SEE  PAGES    1944  TO   1949. 

1.  SAN  JUAN  HARBOR,  P.  R. 
OPERATIONS  DTJRING  THE  FISCAL  YEAH. 

After  the  unsuccessful  attempt  made  in  June,  1918,  to  obtain  rea- 
sonable bids  for  the  proposed  dredging,  the  work  was  advertised 
again  and  on  July  28,  1919,  five  bids  were  received  and  also  rejected 
as  excessive.  In  October  following  authority  was  given  to  purchase 
the  dredge  Captain  Huston  at  a  cost  of  $175,000  at  New  Orleans, 
La.,  with  the  view  of  doing  the  work  by  Government  plant  and  hired 
labor  as  approved  by  the  Chief  of  Engineers  October  27,  1919. 
Proposals  for  the  construction  of  a  steel  pontoon  line  were  opened 
on  January  30,  1920,  and  an  emergency  contract  was  entered  into 
with  the  lowest  bidder  on  February  4,  at  a  total  of  $46,000  for  the 
29  pontoons  required.  Two  steel  tanks  each  of  12,000  gallons  capacity 
were  ordered  in  April  at  a  cost  of  $2,372 ;  aTso  proposals  were  invited 
for  29  lengths  of  pontoon  pipe,  each  of  40  feet  length,  and  240  lengths 
of  shore  pipe,  each  16  feet  8  inches  long,  and  contract  made  for 
them  May  26  at  a  total  of  $24,733.19.  Thirty  flexible  joints  for  the 
pontoon  pipe  were  ordered  in  May  at  a  cost  of  $9,000.  After  exten- 
sive  repairs  were  made  to  the  dredge  in  the  dry  dock  at  Mobile, 
Ala.,  inchiding  the  construction  of  a  timber  bulkhead  around  the 
deck,  the  dredge  left  Mobile  on  April  10,  in  tow  of  the  tug  San 
Luvty  which  was  turned  over  to  the  Engineer  Department  by  the 
Army  Transport  Service,  arriving  at  San  Juan  on  May  5.  After  a 
few  davs'  delay  in  making  some  urgent  repairs  the  tug  returned  to 
Key  A\'est,  Fla.,  to  get  Moran  barge  No,  6^  purchased  m  New  York 
at  a  cost  of  $6,000,  and  two  small  navy  stevedore  barges  turned  over 
from  the  Navy  Department  without  charge,  and  arrived  at  San 
Juan  on  June  5.  'Since  that  date  the  floating  plant  has  received  ex- 
tensive overhauling. 

The  insular  government,  by  lease  extending  over  several  years  at 
a  cost  of  $1  per  year,  assigned  to  the  Engineer  Department  a  parcel 
of  land  situated  at  a  convenient  point  on  the  harbor  front  for  a 
temporary  general  storage  yard,  and  preparations  are  in  progress 
to  obtain  a  larger  piece  of  land  for  the  same  purpose,  after  it  is  re- 
claimed, at  the  upper  end  of  San  Antonio  Channel. 
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During  the  year  tidal  observations  and  investigations  for  a  correct 
establishment  of  the  mean  low-water  plane^  which  heretofore  differed 
slightly  from  that  established  in  Spanish  times,  were  continued.  Six 
permite  for  structures  in  the  navigable  waters  of  Porto  Rico  were 
granted.  Two  previously  authorized  structures  were  inspected  and 
reported  completed,  and  the  construction  of  such  as  were  still  incom- 
plete was  supervised.  The  new  mode  of  procedure  in  the  granting  of 
permits  for  any  works  in  the  navigable  waters  of  Porto  Kico,  made 
necessary  by  the  so-called  Jones  Act  passed  by  Congress  March  2, 
1917,  was,  upon  mutual  agreement  between  the  Engineer  Department 
and  Porto  Kican  Public  Service  Commission,  adopted  and  initiated 
during  the  year. 

.  The  total  expenditures  for  the  year  were  $275,749.67  for  new  work 
and  $6,932.13  for  maintenance,  a  total  of  $282,681.80. 

CONTRACTS  IN  FORCE. 

Contractor:  Greenlle-Halllday  Co. 

Onto  of  contract:  February  4,  1920. 

Date  of  approval :  Emergency  contract. 

Date  fixed  for  coniniencenient :  February  14,  1920. 

Date  fixed  for  completion :  July  4,  1920. 

Amount  of  contract:  29  steel  catamarans  complete. 

Unit  price :  Lump  sum.  $46,000. 

Completed  at  end  of  fiscal  year:  A  few  of  the  pontoons  are  completed,  but 
no  delivery  was  made. 

Contractor:  Thompson  Iron  AVorks. 

Date  of  contract :  May  2G,  1920. 

Date  of  approval :  Emergency  contract. 

Date  fixed  for  conunencement :  June  5,  1920. 

Date  fixed  for  completion :  July  25.  1920. 

Amount  of  contract :  240  leni^thR  of  shore  pipe  and  29  sections  of  pontoon  pipe. 

Unit  price:  Lump  sum,  $24,733.19. 

Completed  at  end  of  fiscal  year:  10  per  cent.  One  hundred  lengths  of  shore 
pipe  were  shipped  from  I*hil[(Tlelphia  to  the  Army  base  at  Brooklyn,  N.  Y. 


APPROPRIATIONS. 


Mar.  2,  1907 $157,500 

May  27,  1908 220. 000 

Mar.  4,  1909 300,000 

.Tune  25,  1910 100.000 

Mar.  4.  1915 8. 000 

July  27.  1916 10.000 

Receipts  from  sales,  etc.,  $3.15. 


Aug.  8,  1917 $410,000 

Mar.  2,  1919 10,000 

.Tune  5,  1920 200,000 

Total    of    appropria- 
tions   1. 415, 500 
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1.  REGULATION  OP  HYDRAULIC  MINING  AND  PREPARATION  OF 

PLANS. 

OPERATIONS  DURING  I'HE  FISCAL  YEAR. 

Regulation  of  hydraulic  mining, — One  hundred  inspections  of  hy- 
draulic mines  and  debris  restraining  barriers  were  made,  at  a  total 
cost  of  $1,238,  or  $12.38  per  inspection. 

Nine  applications  for  permits  to  mine  by  the  hydraulic  process 
were  received;  nine  authorizations  to  construct  impounding  works 
were  issued  and  two  annulled ;  seven  permits  were  issued  upon  com- 
'  pletion  of  impounding  works ;  six  permits  were  suspended  and  two 
permits  revoked,  because  of  failure  to  comply  with  rules  of  the  com- 
mission or  exhaustion  of  the  debris  restraining  capacity;  and  one 
permit  was  restored  after  complying  with  the  latter  requirements,  at 
a  total  cost  of  $2,250.60. 
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Preparation  of  flans, — ^The  survey  of  the  Sacramento  Kiver  from 
Chico  Landing  to  Red  Bluff  was  continued  from  August  to  Decem- 
ber, the  total  cost  being  $4,600  for  12  river  miles,  or  $383.33  per  mile. 
Cross  sections  of  the  American  River  were  made  in  July  irom  its 
mouth  upstream  for  a  distance  of  3  river  miles,  at  a  total  cost  of  $300, 
or  $100  per  mile. 

Miscellaneous  operations.^— The  commission  kept  in  touch  with  the 
work  of  ffold  dredges  operating  under  eight  permits  from  the  Secre- 
tary of  War  and  took  general  note  of  numerous  others  operating 
along  somewhat  similar  lines  but  whose  work  is  not  deemed  of  suf- 
ficient importance  to  require  such  permit.  Representatives  of  the 
commission  made  25  inspections  of  gold-dredging  plants. 

Sixty-three  inspections  of  quartz  mine  debris  restraining  barriers 
were  made,  and  five  such  barriers  were  constructed  under  plans  ap- 
proved by  the  conmiission. 

The  planning  and  execution  of  works  by  local  interests,  including 
the  State,  for  reclaiming  lands  from  floods,  and  the  relations  of  these 
works  to  the  flood-control  project  adopted  for  the  Sacramento  River 
and  to  their  effect  on  the  capacity  of  other  streams  of  the  Sacramento 
and  San  Joaquin  River  systems,  have  been  given  much  consideration 
by  the  commission.  Examination  of  critical  points  on  the  Sa<;ra- 
mento  and  San  Joaquin.  Rivers,  for  use  in  maturing  plans  for  im- 
proving navigability  and  for  relief  from  floods,  has  been  made.  Ad- 
ministrative work  to  a  certain  degree  overlaps  and  has  to  be  con- 
ducted with  that  of  improvements  No.  2  and  No.  3  hereunder,  and 
that  of  the  third  San  Francisco  engineer  district. 

The  total  cost  of  the  above  and  other  miscellaneous  operations  of 
the  commission  were  $6,611.40. 

The  total  cost  of  all  activities  of  the  commission  was  $15,000.  The 
total  expenditure  was  $15,363.01,  including  that  for  liabilities  of  the 
preceding  fiscal  year. 

CONTRACTS  IN  FORCE. 

None. 


APPROPRIATIONS. 

Oct.  1, 1888 *  $10, 000. 00 

Mar.  1,  1893  (California  D6bris  Commission) 15,000.00 

June  11,  1896  (sundry  civU) 15,000.00 

June  4,  1897   (sundry  civil) 15,000.00 

June  19,  1897  (urgent  deficiency)    (claims) Mil.  70 

July  1,  1898  (sundry  civil) 15.000.00 

June  7,  1898  (urgent  deficiency)   (claims) •.40 

Mar.  3,  1899  (sundry  civil) 15,000.00 

June  6,  1900   (sundry  civil) 15,000.00 

Mar.  3,  1901  (urgent  deficiency)   (claims) M.37 

Mar.  3,  1901  (sundry  civil) 15,000.00 

Feb.  14,  1902  (urgent  deficiency)   (claims) '1.52 

June  28,  1902  (sundry  civil) ,    .  15,000.00 

Mar.  3,  1903   (sundry  civil) 15,000.00 

Apr.  28,  1904   (sundry  civil) 15.000.00 

Mar.  3,  1905  (sundry  civil) 15.000.00 

June  30.  1906  (urgent  deficiency) "5,000.00 

June  30,  1906  (sundry  civil) 15,000.00 

^  For  preliminary  examination. 

"  Not  disbursed  thronxh  War  Department 

•  To  restore  property  and  records  destroyed  by  fire  In  April,  1906. 
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Mar.  4,  1907  (sundry  civil) $15,000.00 

May  27,  1908   (sundry  civil) 15,000.00 

Mar.  4,  1909  (sundry  civil) 15,000.00 

Feb.  25.  1910  (urgent  deficiency)   (claims) *6. 10 

June  25,  1910  (sundry  civil) 15. 000. 00 

Mar.  4,  1911  (sundry  civil) 15.000.00 

Aug.  24,  1912  (sundry  civil) 15.000.00 

June  23.  1913  (sundry  civil) 15,000.00 

Aug.  1.  1914  (sundry  civil) 15,000.00 

Mar.  3,  1915  (sundry  civil) 15,000.00 

July  1,  1916  (sundry  civil) 15.000.00 

Apr.  17,  1917  (general  deficiency)   (claims) a__  '.13 

June  12, 1917  (sundry  civil) 15, 000. 00 

July  1,  1918  (sundry  civil) 15,000.00 

July  19,  1919  (sundry  civil) 15.000.00 

June  5,  1920  (sundry  dvil) 15,000.00 

Total 405, 124. 22 

Less  reversions  to  Treasury  subsequent  to  1906 56,122.24 

Balance 349, 001. 98 


2.  TREATMENT  OF  THE  YUBA  RIVER  DEBRIS  SITIATION— RESTRAIN- 

ING    BARRIERS. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

yiork  on  emhankments  across  heads  of  old  channels, — An  embank- 
ment across  the  head  of  an  old  channel  below  the  training  walls  near 
Marigold  was  built  in  September  by  hired  labor,  teams  and  scrapers, 
filling  in  750  cubic  yards  of  earth,  at  a  total  cost  and  expenditure  of 
$246.65,  or  $0,329  per  cubic  yard. 

Clearing  of  channel  and  hanks. — A  shore  party  operated  from  Au- 
gust to  October,  inclusive,  in  flood  channel  and  on  banks  of  river  be- 
tween Marysville  and  Daguerre  Point,  removing  670  snags  from  the 
channel  by  blasting  and  383  logs  and  trees  from  the  banks  by  cutting 
and  burning,  at  a  total  cost  and  expenditure  of  $1,666.26  for  remov- 
ing 1,053  obstructions,  including  clearing  of  brush,  or  $1.58  per  ob- 
struction. 

Additions  to  training  avails  and  dredging  of  food  channels, — Under 
War  Department  permits  two  gold  dredging  companies  are  con- 
ducting their  operations  so  as  to  produce  stable  channels  of  sufficient 
capacity  for  maximum  floods,  confined  by  training  walls  and  extend- 
ing about  44  miles  upstream  from  Daguerre  Point.  About  25  per 
cent  of  this  work  was  done  during  the  year  free  of  cost  to  the  United 
States,  which,  it  is  estimated,  would  otherwise  have  cost  the  Govern- 
ment $125,000.  Other  cooperative  work  comprised  the  repairing  of 
the  Daguerre  Point  spillway  during  August  and  September  at  a  cost 
of  $1,658.16  to  one  of  the  above  gold  dredging  companies. 

CONTRACTS  IN  FORCE. 

None. 


*  Not  disbursed  through  War  Department. 

•  For  preliminary  examination. 
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APPROPRIATIONS. 

Unitetl  States  funds : 

June  3,  1896 $251),  0(X).  (K) 

June  13,  1902 150,000.00 

$400,000.00 

State  of  California: 

Mar.  17,  1S97 250,  000.  00 

Feb.  14,  1901 150,000.00 

400,000.00 

Total--' 800,000.00 

Receipts  from  sales,  etc.,  $24,114.04. 


3.  CONTU0»i  OF  FLOODS,  REMOVAL  OF  DfiBUIS,  AND  IMPROVEMENT 
OF  SACRAMENTO  RIVER,  CALIF. 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

Enlargement  of  tJie  Hver  cJiannel  heloio  the  mouth  of  Cache 
Slough. — The  two  20-inch  pipe-line  hydraulic  dredges  Sa<yram>ento 
and  San  Joaquin^  with  their  auxiliary  plant,  were  operated,  respec- 
tively, 3^  and  8^  months  on  project  work.  The  total  expenditure  was 
$305,850.43.  The  total  cost  was  $284,024.20  for  the  total  excavation 
of  5,321,100  cubic  yards,  or  $0,063  per  cubic  yard.  A  tabulation  of 
operations  follows  : 


Account  of  operations  of  V,  8.  hydt'oulic  dredges  "  Saeramento  "  and 
Joaquin"  during  the  fiscal  year  1920. 


'San 


Location. 


Dredpe  Sacramento: 

Sacramento  River,  riglit  bank, 

Horseshoe  Cut.' 

Mare  Island  Strait 

In  dry  dock 

New  York  Slourh  and  Suisun 

Bay  near  Pittsburg. 
Sacramento  Ri\  er,  right  bank, 

near  Lone  Tree  Cut." 
San    Joaquin    River,    near 

Stockton. 
Dredge  San  Joaquin: 

Sacramento  Ri\  er,  left  bank, 

Horseshoe  Cut .» 

Mare  Island  Strait 

In  dry  dock 

Sacramento  Ri\  er,  left  bank. 

Horseshoe  Cut.' 
Sacramen  to  Ri\  er ,  right  bank , 

Horseshoe  Cut.* 
Sacramento  River.rightbank, 

between    Rio    vista   and 

Three  MUe  Slough.' 


Total. 


Period. 


Julyl^. 


Material  dredged. 


Project 
work.i 


Cu.  yds. 
81,600 


July6-Fept.3..... 
Sept.4-()ct.2l.-..l 
Oct.22-Feb.  20....I 


Feb.  21-June  8 ....  |1 ,  148, 800 
June  9-30.. 


I 
Julyl-^'i 76,700 

July6-Sept.3 

Sept.  4-Oct.  22 

Oct.  23-Nov.  17 . . .     386, 400 

Nov.  18-May  5....  3,119,600 

May  6-June  30. ... '    50«,  000 


Work 
outside 
project. 


Cu.  yds. 


601,000 
*666*6o6" 


143,900 


.5,321,100 


385,000 


1,789,900 


Least  depth 
at  low  water. 


Before 
dredg- 
ing. 


Feet. 
3.0 


22.0 


16.0 
4.2 
3.0 

3.0 
24.0 


Aver- 
-    aee 
dls- 
Length  tance 


After,  °'^"*it^,\l 
^"*^-  I  rivir. 


Feet.  I  Feet.    MiUs. 
26.0;      470  I        7.0 

3aO  ,10,750  


ao 

0.0 
2.3 


20.0  j24,030 
20.5  I  5,630 
12.0  I  1,450  • 

i       . 

27.0  ;  600 
30.0  I  7,200 


26.0 
24.5 
2.'>.5 


1,905 
17,695 
1,385 


1,135  I 


3.0 


7.0 


7.0 
7.0 
11.5 


1  Was  all  new  work. 

*  Spoil  was  deposited  behind  retaining  embankment  on  right  bank,  opposite  excavation . 

•  Spoil  was  deposited  behind  retaining  embankment  on  Horseshoe  Island. 
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Under  contract  with  the  San  Francisco  Bridge  Co.  the  hydraulic 
pipe-line  dredge  John  McMullen  began  removing  part  of  the  point 
of  Lower  Sherman  Island  in  June,  and  by  the  end  of  the  month  and 
fiscal  year  had  advanced  700  feet  and  excavated  166,800  cubic  yards. 
Total  cost  under  the  contract  was  $10,791.96,  at  the  contract  rate  of 
6.47  cents  per  cubic  yard.  Additional  overhead  cost  for  inspection, 
surveys,  and  superintendence,  etc.,  was  $2,158.40.  Total  cost  of 
dredging  and  overhead  was  $12,950.36,  or  $0,078  per  cubic  yard. 
No  expenditure  for  this  work  has  yet  been  made. 

Under  contract  with  the  Olympian  Dredging  Co.,  on  an  hourly 
basis  of  payment,  the  clamshell  dredges  Neptune^  Thor^  and  Trojan 
were  used  as  needed  in  simultaneously  making  a  channel  cut  in  the 
river  and  building  or  reinforcing  retaining  embankments  or  on 
retaining  embankments  alone.  Total  expenditure  under  this  con- 
tract was  $110,665.61,  and  the  cost  was  $101,346.62  for  the  total  ex- 
cavation of  1,857,400  cubic  yards,  or  $0,055  per  cubic  yard.  Addi- 
tional overhead  expenditure  for  inspection,  surveys,  and  superintend- 
ence, etc.,  was  $20,857.89.  Additional  overhead  cost  was  $19,890.80. 
Total  cost  of  clamshell  dredging  and  additional  overhead  was 
$121,237.42,  or  $0,065  per  cubic  yard.  A  tabulation  of  operations 
follows : 

EXCAVATION. 

Section  of  project  chnnnel: 

Right  bank—  Cubic  yards. 

Rio  Vista  to  Three  Mile  Slough 507,300 

Horseshoe    Cut 209, 800 

Tolands  Landing  to  CollinsviUe 763, 200 

I^ft  banii — 

Horseshoe    Cut 274,500 

Total  in  project  channel 1,754,800 

Retaining  embankments  outside  of  project  channel 102,600 

(Jrand  total. 1,  857, 400 

Miscellaneous  channel  enlargement  work  included  planting  of 
willows  on  43,500  linear  feet  of  levees;  planting  grass  on  3  acres  of 
spoil  area  to  help  retain  sand  fills  from  dredging;  brush  revetment 
on  1,400  linear  feet  of  levees ;  completion  of  a  general  survey  of  the 
Sacramento  River  from  2  miles  below  its  mouth  to  Cache  Slough; 
detailed  surveys  of  portions  of  Sherman  Island,  Brannan  Island, 
Ryer  Island,  Grand  Island,  and  of  the  confluence  of  the  Sacramento 
and  San  Joaquin  Rivers ;  and  the  removal  of  the  Government  store- 
house from  its  former  location  near  Josephs  Cut  at  Rio  Vista  to  a 
point  about  one- fourth  mile  south  and  outside  of  the  project  channel 
line.  Total  expenditure  for  this  miscellaneous  work  was  $25,377.57, 
and  total  cost  was  $24,707.27. 

Constructhn  of  by-pass  iveirs. — At  Fremont  Weir  site  44  holes 
were  bored  during  September  and  October  to  an  average  depth  of 
about  49  feet  at  a  cost  and  expenditure  under  contract  of  $1,292.50 
for  a  total  of  2,146  linear  feet  of  holes  bored,  or  $0.60  per  linear  foot. 
Additional  overhead  cost  and  expenditure  was  $249.60  for  inspection, 
etc.    Total  cost  and  expenditure  was  $1,542,  or  $0.72  per  linear  foot. 
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TotaV  amount  of  cooperation  of  local  interests  in  complyinff  with  the  require' 
^nent  of  United  States  Congress  in  act  of  Mar,  1,  1917,  adopting  the  flood 
control  project,  Sacramento  River,  Calif. 


(a)  Enlargement  of  river  channel  below  nwuih  of  Caclu 

SUmgh. 
I^nd: 

For  increased  channel  section,  also  for  new  levees 

and  enlargement  of  existing  ones 

Earthwork: 

Enlargement  of  levees  and  channel  excavation — 


(6)  Corutruetion  of  weirs. 


Moul  ton  weir 

Tisdaleweir 

Fremont  weir 

Sacramento  weir. 


(c)  Reciifieation  and  enUugement  (tf  river  channels. 

Land:  . 

Steamboat  Slough  for  channel  enlargement 

Between  head  of  Steamboat  Slough  and  mouth  of 

Feather  River 

Cut-ofT  channel,  cutting  out  Orays  and  Wood 

Bends 

Three  cut-olTs  between  Knights  Landing  and 

Cruimore 

Earthwork: 

Excavation  of  cut-off  (Grays  and  Wood  Bends) . . 
Excavation  of  3  cut-offs  between  Knights  Land- 
ing and  Cranmore , 

Clearing  land  for  flood  channel 


(d)  The  Sacramento  River  levees. 

Land  and  earthworks: 

From  Cache  Slough  to  head  Steamboat  Slough. 
From  head  Steamboat  Slough  to  mouth  Feather 

River 

From  mouth  Feather  River  to  Stoney  Creek 

(«)  By-passes. 
Land: 

Yolo  Basin. 

Sutter  Basin 

Butte  Basin. 

Sacramento  Weir  by-pass 


Tisdale  Weir  by-pass. 

Clearing  land  along  Butte  Slough  between  Butte 

and  Sutter  Basins 

Earthwork: 

Yolo  Basin  levee 

Sutter  Basin  levees 

Butte  Basin  levees 

Sacramento  Weir  by-pass  levees 

Tisdale  Weir  by-pass  levees : 

Miscellaneous  (incluoing  clearing  of  land;  drainage 
roads): 

Yolo  Basin 

Sutter  Basin 

Sacramento  Weir  by-pass 


1.  Esti- 
mate of 
cost  of 

work  to  be 
done  by 
United 

States  (to 
be  paid 

for  equally 

by  United 
States 

andStote 
of  Cali- 
fornia), 

taken  from 
H.  Doc. 
No.  81, 

62d  Cong., 
1st  sess., 
andH. 

(^m.  Doc. 

No.  5,  63d 

Cong.,  1st 


2.  Esti- 
mate of 
coopera- 
tive ex- 
penditures 
to  be  made 
by  local 
interests 
alone,  and 
exclusive 
of  amounts 
in  column 
1  (obtahi£>d 
as  in  col- 
imin  1). 


to,  075,420 


284,000 

01,200 

1,074,000 

168,360 


73,250 
118,126 


$318,000 


3.  Expendi- 
tures made 
so  far  by 
local  inter- 
ests for  items 

hidicated 
in  column  2 
smce  1910, 
the  approxi- 
mate date 
of  estimate. 


$804,588.50 
3,028.13 


4.  Esti- 
mated 
cost  (oK 
tabled  as 
in  column 
1)  of  that 
portion  of 
work  cor- 
responding 
to  the  ex- 
penditures 
of  column 
3. 


$318,000 


.1. 


158,327.20 


39,600 
6,000 
9,200 

15,600 


9.797.30 
13,934.50 

9,200 
5,600 

57,500  I 


137,100  ,   161,094.90  ;    118,000 


607,600 
3,708,400 


1,904,186.46 
2,538,582.93 


1,413,625  200,957.21 

349,260  615,787.63 

189,250  '         1,268.88 

8,500  305,232.80 

5,750  

72,500  339.167.84 

1,268,820  1,318,213.76 

1,356,360  •  3,458,731.16 

345,600  I      134,000.00 

81,380  335,338.32 

67,320  433,823.71 


670,000 
2,472,200 


1,130,900 
349,280 


65,000 

687,000 

1,017,270 

09,130 

25,004 

81,000 


26,079.04  ' 
82,150.68 
77,568.70  ' 
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7'otal  amount  of  cooperation  of  local  interests  in  complying  toith  the  require- 
ment of  United  States  Congress  in  act  of  Mar.  i,  1917,  etc, — Continued.    ♦ 


1.  Esti- 
mate of 
cost  of 

work  to  be 
done  by 
United 

States  (to 
be  paid 

for  equally 

by  United 
States 

and  State 
ofCaU- 
fomia), 

taken  from 
H.  Doc. 
No.  81, 

62dCong., 
1st  sess., 
and  H. 

Com.  Doc. 

No.  5, 63d 

Cong.,  1st 
sess. 

2.  Esti- 
mate of 
coopera- 
tive ex- 
penditures 
to  be  made 
by  local 
Interests 
alone,  and 
exclusive 
of  amounts 
In  column 
1  (obtained 
as  in  col- 
umn 1). 

3.  Expendi- 
tures made 
so  far  by 
locallnter- 

ests  for  items 
indicated 

in  column  2 
since  1910, 

the  approxi- 
mate date 

of  estimate. 

4.  Esti- 
mated 
eost  (ob- 
telned  as 
in  column 
1)  of  that 
portion  of 
work  cor- 
responding 
to  the  ex- 
penditures 
of  column 
3. 

if)  Rtmvohrt. 

Not  made  a  part  of  project. 

(y)  Tributaria. 

Land  and  earthwork: 

American  River 

$270,325 

2,118,950 

273.750 

83,100 

33,750 

$229,  WO.  00 

915,538.95 

446,617.58 

7,500.00 

$162, 195 

Feather  River  and  Honcut  Creek 

890,000 

Bear  River 

258.300 

Yuba  River 

74,790 

Chico  Creek 

Stony  Creek 

10,250 
438,450 
418,300 
300,000 

932,000 

556,071 
184, 161 
120,653 

60,692 
140,000 

53,000 

30,000 
15,000 
7.500 

Dry  and  Butte  Creeks 

Cache  and  Putah  Creek  and  Willow  Slough 

133,666.66 
250,425u00 

661,278.97 

60,000 

Clecuring  lands  In  river  bottoms 

50,000 

(fc)  Coluta  Biuin  drainage  canal. 
Land  and  earthwork 

932,000 

ii)  BriOga. 

Double-track  railway  bridge  across  Yolo  Basin  by- 
pass  

Slnglo-track  railway  bridge  across  Sutter  Basin  by- 
pass  

Raising  railway  bridge  across  Sacramento  River  at 
Knights  Landing 

Raising  railway  bridge  across  Feather  River  between 
Marysvllle  and  Yuba  Cltv 

Raising  rallwav  bridge  across  Feather  River  l\  miles 

Single-track  railway  bridge  across  Colusa  Basin  drain- 
age canal  near  Knights  Landing 

•24,716.49 

53,000 

Raising  highway  bridges,  at  upper  end  of  Grand 
Island,  C'Olusa  and  Butte  City 

Riislng  two  highway  bridges  across  Butte  Slough 

Highway  bridge  across  ciolusa  Basin  drainage  canal. . . 

41,910.02 
202,222.00 

7,500 

Highway  and  electric  railway  bridges  across  Sacra- 
mento Weir  by-pass 

Total 

110,884,355 

16,063,207 

15,725,316.26 

9,365,329 

C50NTRACTS  IN  FORCE, 
HIRE  AND  OPERATION  OF  CLAMSHFLL  DREDOINO  PLANT. 

Name  of  contractor:  Olympian  Dredging  Co. 

Amount:  $200,000  (approximately). 

Price  per  unit:  Actual  work  or  time  "held  idle  for  periods  of  less  than  four 
hours,  per  hour,  $8.90,  $8.70,  $10.70,  $12.70,  $12.70 ;  towing  or  time  held  idle  for 
periods  in  excess  of  four  hours,  per  hour,  $6.85,  $6.70,  $8,20,  $10.20,  $10.20. 

Date  of  approval :   September  19,  1918. 
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Date  of  comiueuceiuent :  October  5,  1918. 

i)ate  of  expiration:  September  1.  1919  (approximately). 

Percentage  of  completion  at  end  of  fiscal  year :  100  per  cent. 

LEASE  OF  OIL  BABGE. 

Name  of  contractor :  B.  P.  Lanteri. 

Amomit:  $750. 

Price  per  unit:  $125  per  month. 

Date  of  approval :  Not  required ;  emergency  contract. 

Date  of  commencement:  May  1,  1919. 

Date  of  expiration :  October  30,  1919. 

Percentage  of  completion  at  end  of  fiscal  year:  100  per  cent 

CONSTRUCTION  OF  STEEL  BARGE. 

Name  of  contractor :  Dyer  Bros.  Golden  West  Iron  Works  (Inc.). 
Amount:  $14,960. 
Date  of  approval :  May  8,  1919. 
Date  of  commencement :  May  27,  1919. 

Date  of  expiration  (origlnall>'')  :  November  13,^  1919,  but  extended  for  reason- 
able period. 
Percentage  of  completion  at  end  of  fiscal  year :  100  per  cent. 

LEASE  OF  HOUSE  BOAT. 

Name  of  contractor:  San  Francisco  Bridge  Co. 

Amount:  $1,680. 

Price  per  unit :  $140  per  month. 

Date  of  approval :  Not  required ;  emergency  contract. 

Date  of  commencement:  .Tune  1,  1919. 

Date  of  expiration :  May  31,  1920. 

Percentage  of  completion  at  end  of  fiscal  year :  100  per  cent. 

HIRE  AND  OPERATION  OF  CLAMSHELL  imEDGTNG  PLANT. 

Name  of  contractor :  Olympian  Dredging  (^o. 

Amount:    $10(),000  (approximately). 

Price  per  unit :  Actual  work  or  time  lield  idle  for  |K»riods  of  less  than  four 
hours,  per  hour:  $8.9().  $9.17,  $11.02,  $13.08,  $13.0«,  $13.08:  towing  or  time  held 
Idle  for  i)eri<Kls  in  excess  of  four  hours,  per  hour:  $6.96,  $7.12,  $8.56,  $10.58, 
$10.58,  $10.58. 

Date  of  approval:  July  31,  1919. 

Date  of  commencement:  August  28,  1919. 

Date  of  expiration :  June  1,  1920. 

Percentage  of  completion  at  end  of  fiscal  year :  100  per  cent. 

DUEIMJING  OFF  PART  OF  POINT  FROM  DOS  RI08  ISLAND  AND  VICINITT. 

Name  of  contractor:  San  Francisco  Bridge  Co. 

Amount:  $388,200. 

Price  per  unit :  6.47  cents  i)er  cubic  yard. 

Date  of  approval :  April  9,  1920. 

Date  of  commencement :  June  2,  1920. 

Date  of  expiration:  October  31,  1921  (subject  to  6  months'  extension). 

Percentage  of  completion  at  end  of  fiscal  year :  2.8  per  cent. 

HIRE    AND    OPERATION    Ol-    CLAMSHELL   DREDGING   PLANT. 

Name  of  contractor :  Olympian  Dredging  Co. 

Amount:  $42,000  (approximately). 

Price  per  unit :  Actual  work  or  time  held  idle  for  periods  of  less  than  four 
hours,  per  hour,  $8.96.  $9.17,  $11.02.  $13,08,  $13.08,  $13.08 ;  towing  or  time  held 
Idle  for  periods  in  excess  of  four  hours,  per  hour,  $6.96,  $7.12,  $8.56,  $10.58, 
$10.58,  $10.58. 

Date  of  approval :  June  5,  1920. 

Date  of  commencement :  June  5,  1920. 

Date  of  expiration:  November  30,  1920. 

Percentage  of  completion  at  end  of  fiscal  year:   (Indeterminate). 
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APPROPRIATIONS. 
UNITED  STATES  FUNDS. 

Previous  projects   (acU  June  25,  1910,  to  Mar.  4, 
1915,  inclusive ;  see  H.  Doc.  No.  1491,  63d  Cong., 

3d  sess.,  p.  418 $600,000.00 

July  27,  1916 75,000.00 

Mar.  4, 1915  (allotted  May  10, 1917) 5, 000. 00 

1680.000.00 

Existing  project: 

June  12,  1917  (allotted  June  20,  1917) 340,000.00 

.Tuly  1,  1918 330,000.00 

July  19,  1019 600,000.00 

1,170,000.00 

Total  of  Ignited  States  funds 1,850,000.00 

STATE  OF  CALIFORNIA  FUNDS. 

Stale  of  California  appropriated  Mar.  1,  1909,  for 

use  with  this  appropriation,  and  deposited  the 

amount    in    the    United    States    Treasury    July 

1,  1911 400,000.00 

This  amount  and  any  further  sums  contributed 

were  accepted  and  reapproprlated  by  the  cited 

act  of  Congress. 

State  of  CaUfomin  appropriated  June  7,  1913 200,000.00 

Of  which  $(K),000  was  deposited  to  the  credit  of 

the  Ignited  States  on  May  20,  1915.  and  $140,000 

July  9,  1915. 
Stat^  of  California  appropriated  in  1915  for  use 

with  this  appropriation  and  deposited  the  amount 

in  the  United  States  Treasury 80,000.00 

680, 000. 00 

July  13,  1917 15,000.00 

Aug.  27,  1917 325.000.00 

Aug.  22,  1918 . 330,000.00 

Appropriated  by  State  of  California  but  not  yet 
made  available  to  the  United  States 500,000.00 

1,170,000.00 

Total  of  contributed  funds 1,850,000.00 

(irand  total 3, 700, 000. 00 

Receipts  from  sales,  etc. :  United  States  funds,  $102,564.29;  contributed  funds, 
$102,564.22 ;  total,  $205,128.51. 

908O— ENQ 1920— PT  2 67 


Digitized  by  VjOOQIC 


Digitized  by  VjOOQIC 


KXPKRIMKNTAL   TOWHOATS    Ki)U    MlSSISSlPri    ItlVEK    AM)    ITS 

TRIBT  TAUIES. 

FOR    ADDITIONAL    IXFOBMATIOX     HElJARDiNc;    THIS    WOKK     SKK    PA(Jl-:8     IS^TO    TO     \*M'2. 
OPERATIONS  DI'RTNG  THE  FISCAI.  YEAR. 

The  board  was  reorganized  bv  Special  Orders,  Xo.  207.  1919,  and 
Nos.  49  and  88,  1920,  Col.  Charles  L.  Potter,  Col.  Charles  Keller, 
Col.  Harry  Burgess,  and  Maj.  DeWitt  C.  Jones,  Corps  of  ISngineers, 
being  detailed  as  members,  vice  Col.  Curtis  ilcD.  Townsend  and 
Maj.  Wildurr  Willing,  Corps  of  Engineers,  relieved  as  members. 

Board  meetings  were  held  at  St.  Louis,  Mo.,  July  17,  1019,  and 
May  18,  1920,  all  members  being  present. 

The  equipment  on  the  V.  S.  towboat  A^ltif/  was  unchanged,  except 
that  the  feathering  paddle  wheel  was  replaced  .with  a  radial  fixed 
paddle  w  heel.  Of  the  20  steel  barges  l)elonging  to  the  St.  Louis 
engineer  district  which  were  loaned  to  the  Mississippi  River  Section. 
United  States  Railroad  Administration,  during  the  fall  of  1918. 
under  instructions  of  the  Chief  of  Engineers,  only  6  were  returned 
during  the  year,  and  these,  as  well  as  the  Khu/,  were  urgently  needed 
by  the  district,  hence  tests  could  not  be  made. 

In  August,  1919,  the  self-propelled  U.  S.  dredge  //.  S,  Taher  was 
secured  by  the  board  to  tow  for  experimental  purposes  two  or  more 
large  ste^l  barges  recently  designed  and  constructed  by  the  United 
States  for  use  under  lease  in  transportation  of  iron  ore,  coal,  and  oil 
between  St.  Louis  and  St.  Paul.  . 

The  Taher  left  St.  Ijouis  September  30,  1919,  bound  north,  picked 
up  steel  barge  No,  1o  at  Dubuque,  Iowa,  October  8,  and  landed  this 
barge  at  St.  Paul  on  the  15th:  picked  up  similar  steel  barge  Xo,  7 
at  Stillwater,  Minn.,  on  the  J.8th,  which  was  also  landed  at  St.  Paul. 
The^e  two  barges  were  loaded  with  610  and  658  tons  of  iron  ore  to 
drafts  of  about  3i  feet  and  left  St.  Paul  in  toAv  of  the  Taher  on  the 
24th,  St.  Paul  gage  1.3  feet.  The  tow  arrived  at  St.  Louis  November 
19,  having  encoimtered  no  serious  difficulties  en  route,  although  the 
river  stage  was  unusually  low.  During  the  trip  19  boiler  and  engine 
tests  were  of  the  steam  plant  and  propelling  engines  of  the  Taher 
wei'e  made,  and  in  the  still,  deep  water  of  the  lake  above  the  power 
<lam  at  Keokuk  there  were  made  23  wheel-thrust  tests,  including  16 
towing  tests  and  7  dock  tests,  with  feathering  paddle  wheel,  without 
variation  in  paddle  width  and  diameter  of  wheel. 

Proposed  operatiom, — The  preparation  of  a  report  embracing  the 
te,sts  and  investigations  of  the  board,  to  be  published  supplementary 
to  the  preliminary  report  of  1914,  has  been  begun  and  will  be  con- 
tinued. 

CX)NTRACTS  IN  FORCE. 

None. 


A  PPROPRIATTONS. 

Juue  25,  191U —    $500,000 

Receii>ts  from  sales,  etc.,  $4.LW.«i7. 
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AXXrAL  UKPOKT  OF  THE  MIlSSISSIPPI  ItlVER  COMMISSION  FOR  THE 
FISCAI.  YEAR  ENDIXO  JUNE  30,  1920. 

Office  Mississippi  River  Commission, 

JSt.  Louis,  Mo.,  July  12,  1920. 
From :  The  Mississippi  River  Commission. 
To:  The  Chief  of  Engineers,  United  States  Arrv 
Subject:  Annual  report  for  1920. 

The  act  of  June  28,  1879,  by  which  the  commission  was  created, 
defines  its  duties  in  part  as  follows : 

To  direct  and  coiiiiilele  such  surveys  of  said  river  between  tlie  He«d  of  the 
Passes  near  its  in<niHj  to  its  lietidwaters  as  niuy  now  be  in  progress  and  to 
make  such  additional  surveys,  examinations,  and  investigations,  topographical, 
hydi-ographical,  and  hydrometrical  of  said  river  and  its  tributaries  as  may 
be  deemeil  ne<'essary  Ijy  said  connnission  to  carry  out  the  objects  of  this 
act.  ♦  *  *  To  talve  into  consideration  and  mature  such  plan  or  plans 
and  estimates  as  will  correct,  permanently  locate,  and  doei)en  the  channel  and 
protect  the  banks  of  the  Mississippi  River;  Improve  and  give  safety  and  ease 
to  the  navigation  thercof;  prevent  destructive  floods;  promote  and  facilitate 
commerce,  trade,  and  the  Postal  Service;     *     *     * 

Under  the  authority  of  this  and  subsequent  acts  making  appro- 
priations and  relating  to  the  subject,  surveys  and  observations  have 
been  carried  on  and  works  of  improvement  under  the  authority  and 
direction  of  laws  making  appropriations  for  that  purpose  have  been 
undertaken  and  executed.  The  original  project  contained  in  the 
report  of  the  Mississippi  River  Commission,  dated  February  17, 
1880,  contemplated  the  permanent  fixing  and  improvement  of  the 
channel  to  a  depth  of  at  least  10  feet  at  extreme  low  water  by  the 
contraction  of  the  low-water  width  to  about  .3,000  feet,  the  pro- 
tection of  the  banks  against  caving,  and  the  control  of  the  flood 
waters  by  means  of  levees.  This  report  was  the  one  upon  which 
Congress  made  its  first  appropriation  for  the  improvement  of  the 
Mississippi  River  under  commission  plans,  thereby  officially  adopting 
such  plans  for  the  inauguration  of  this  work. 

When  the  Mississippi  River  Commission  began  the  work  of  im- 
provement there  were  few,  if  any,  precedents  of  practical  value  to 
serve  as  guides  in  a  project  of  such  magnitude.  But  very  meager 
data  as  to  the  regimen  of  the  river  were  available,  and  a  thorough 
knowledge  of  its  many  varying  phases  was  essential  before  satis- 
factory comprehensive  plans  of  improvement  could  be  developed. 
Exhaustive  surveys  and  observations  of  the  j)hysics  of  the  river  from 
the  headwaters  to  the  mouth  were  therefore  inaugurated  and  carried 
on  until  the  data  needed  were  secured,  and  expermients  with  various 
kinds  of  plant  and  material  were  also  made  in  order  to  develop  the 
equipment  and  type  of  construction  needed  for  efficient  work.  This 
work  occupied  several  yeai-s.  During  these  years  the  appropria- 
tions were  comparatively  small,  and  sometimes  failed  altogether  with 
disastrous  results  to  the  channel  works,  so  progress  was  necessarily 
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slow.  As  a  result  of  the  knowledge  of  the  regimen  of  the  river 
acquired  and  the  lessons  taught  by  the  experimental  work,  definite 
projects  are  now  entered  upon  with  confidence  of  success,  but  efforts 
looking  to  improved  methods  to  secure  greater  efficiency  and  economy 
must  te  continued. 

The  earlier  works  were  designed  primarily  for  the  rectification  and 
improvement  of  the  channel,  and  were  confined  to  the  Plum  Point 
Reach,  147  to  186  miles,  and  Lake  Providence  Beach.  617  to  550 
miles  below  Cairo.  These  reaches  were  selected  because  here  the 
shifting  sand  bars  and  deficient  depths  were  most  pronounced,  and 
the  low-water  navigation  was  most  difficult.  HigUy  oeneficial  results 
were  obtained  in  the  improvement  of  the  channel  depths  in  these 
reaches,  and  the  work  done  in  them  confirmed  the  soundness  of  the 
theory  upon  which  it  was  based,  but  also  demonstrated  that 
more  substantial  types  of  construction  were  needed  and  that 
the  permanent  improvement  of  the  chaimel  by  contraction  and 
revetment  works  would  consume  a  long  period  of  time,  while  the 
pressing  needs  of  commerce  called  for  immediate  relier.  The  de- 
velopment in  hydraulic  dredging  machinery  had  reached  such  a 
stage  at  this  time  as  to  hold  out  the  hope  that  an  immediate  and 
economical  solution  of  the  problem  of  temporarily  deepening  the 
channel  for  navigation  purposes  might  be  found  in  the  opening  and 
maintenance  of  channels  across  the  obstructing  bars  at  each  low- 
water  season  by  means  of  dredging.  After  extended  studies  and 
experiments  hydraulic  dredges  of  large  capacity,  adapted  to  the 
l)eculiar  service  required,  were  developed  by  the  commission,  and 
this  plan  of  temporary  improvement  of  the  low-water  channel,  with 
rt  view  to  maintaining  a  navigable  channel  not  less  than  250  f eet  iji 
Avidth  and  9  feet  in  depth  was  adopted  and  has  been  applied  with 
success. 

Since  the  adoption  of  dredging,  the  permanent  work  of  channel 
improvement  has  been  chiefly  confined  to  the  revetment  of  banks, 
and  a  type  of  brush  and  stone  revetment  with  stone  or  concrete  upper 
bank  2)aAing  has  been  developed  which  generally  withstands  the 
Hcouring  action  of  the  river. 

For  several  3'ears  the  commission  has  been  experimenting  with 
concrete,  not  onlv  as  a  substitute  for  the  riprap  stone  of  the  upper 
bank  re\'etment,  but  also  to  replace  the  subaqueous  brush  mat.  For 
the  upper  bank  revetment,  concrete  laid  in  sheets  is  now  substituted 
for  stone  where  the  material  for  its  construction  can  be  obtained 
economically. 

During  the  seasons  of  1917  and  1918,  4,300  feet  along  the  Yazoo 
Canal  in  front  of  the  city  of  Vicksburg  was  protected  by  a  mat  of 
reinforced  concrete  blocks  connected  by  wire  and  cables;  similar 
mats  4,000  feet  in  length  were  constructed  on  the  Arkansas  River  at 
Ked  Fork  and  in  the  Mississippi  River  at  Ashbrook  Neck  and 
I^'inceton,  Miss. 

During  the  season  of  1919  the  work  at  Ashbrook  Neck  was  ex- 
tended (lownstream  1,000  feet,  and  800  linear  feet  of  concrete  mat 
was  also  placed  opposite  Delta  Point,  La.  (602  L.).  On  the  Arkansas 
Kiver  at  Pendleton,  Ark.,  2,000  linear  feet  of  concrete  mat  is  under 
construction,  1,000  feet  of  which  has  been  completed.  In  Fitlers 
Hend  (551  L.)  841  squares  of  bank  were  paved  with  concrete. 
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Experiments  have  been  made,  and  a  plant  has  been  devised  for 
<:onstructing  and  placing  mattresses  composed  of  reinforced  concrete 
slabs,  50  by  250  feet,  of  a  thickness  of  about  4  inches.  Due  to  the 
war  and  to  the  difficulty  of  securing  labor  during  the  past  year,  there 
have  been  delays  in  construction  of  the  plant,  but  it  is  expected  that 
it  will  be  available  for  service  this  season. 

The  extent  of  caving  bank  recjuiring  revetment  is,  however,  rela- 
tively so  great  when  compared  to  the  funds  available  for  its  construc- 
tion that  it  has  Ihhmi  necessary  to  confine  the  work  to  cases  of  urgent 
necessity,  such  as  caving  banks  which  threaten  cut-offs  or  the  safety 
of  large  levees  which  could  be  replaced  only  at  excessive  cost,  and 
the  harbor  fronts  of  cities.  Substantial  revetment  for  the  purpose 
of  fixing  the  banks  of  the  river  is  essential  to  any  successful  scheme 
of  improvement  and  as  the  proje<'t  adopted  by  Congress  requires  that 
the  commission  shall  "correct,  permanently  locate,  and  deepen  the 
channel  and  protect  the  banks  of  the  Mississippi  River,"  large  in- 
crease in  expenditures  for  revetment  is  urgently  needed. 

An  important  item  in  the  operations  of  the  commission  is  the  con- 
struction and  general  repair  of  levees,  and  about  one-half  of  the 
appropriations  made  by  Congress  is  devoted  to  levee  purposes. 

KXTFXSrON  OF  J  linsDICrriON  OF    rilK  MISSISSIPPI  RIVKR  rOMMIHSTOK. 

The  river  and  haibor  act  approved  March  4, 1913,  approjjriated  the 
sura  of  $2(X),(XK)  for  the  i)urpose  of  making  an  examination  of  the 
Mississippi  River  from  ("ape  (lirardeau.  Mo.,  to  Rock  Island,  111., 
*'  with  a  view  to  such  improvements  as  will  at  the  same  time  promote 
navigation,  develop  water  power,  and  j)rotect  property  adjacent  to 
said  river  from  danmge  ))y  floods:  ♦  ♦  ♦  and  for  the  building 
of  such  levees  l)etween  said  points  upon  the  river  in  aid  of  naviga- 
tion, as  may  be  found  necessary  or  desirable  by  the  commission  and 
approved  by  the  Chief  of  Engineers.-- 

The  river  and  harlK)r  act  approved  July  27,  19I(>,  provides  that — 

aiii.v  fiiuds  which  a IV  hoivln.  or  luuy  heivnfier  be,  apiirojiriattnl  by  Congress  for 
improving  tiie  Mississippi  Hiver  iwl\ve(Mi  Head  of  Passes  aiul  tlie  mouth  of 
tiie  Oliio  Hiver,  and  wideli  may  l>e  aUottetl  to  levees,  may  be  exi)ended  mider 
tlie  (Unction  of  llie  Secretary  (»f  War.  in  ac<Hinlance  with  the  plans,  specifica- 
tions, and  recommendations  of  tiie  Mlssissi}»pi  River  ( 'onnnissicm,  as  appmved 
by  the  Cluef  of  Engineers,  f«)v  leve<»s  uikmi  any  part  of  said  river  iKMween 
Head  of  Passes  and  KcK'k  Island,  111.,  in  such  manner  as,  in  vhelr  opinion,  shall 
best  inipn»ve  navigation  and  promote  the  interests  of  commerce  at  all  stages 
of  the  river. 

The  flood-control  act  approved  March  1,  1917,  provides  in  para- 
graph (r)  of  section  1  that — 

any  funds  which  may  hereafter  be  appropriated  under  authority  of  this  act 
for  improving  the  Mississippi  River  between  the  Head  ot  the  Passes  and  the 
moutli  of  the  Ohio  River,  and  which  may  be  allotted  to  levees,  may  be  expende<l 
upon  any  i>art  of  said  river  between  the  Head  of  the  Passes  and  Rock  Island, 

in. 
The  river  and  harbor  act  approved  July  27, 1916,  provides — 

That  the  watercourses  connected  with  said  river  and  the  harbors  upon  it, 
ii<»w  under  the  control  of  the  Mississippi  River  Commission  and  under  Improve- 
ment* together  with  the  harbor  at  Vlcksburg,  Miss.,  and  the  Ohio  River  from 
its  mouth  to  the  mouth  of  the  Cache  River,  which  are  hereby  transferred  to 
and  place<l  under  tlie  control  and  Jurisdiction  of  such  commission,  may,  in  the 
discretion  of  said  commission,  \\\Hm  approval  by  the  Chief  of  Engineers,  re- 
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ceive  allotiuente  for  improvements  now  under  way  or  hereafter  to  be  under- 
taken, to  be  paid  for  from  the  amount  herein  appropriated. 

4  *  *  *  *  *  « 

Provided  further,  That  no  part  of  tlie  improvement  of  the  Ohio  River,  with  a 
view  to  the  construction  of  locks  and  dams,  shall  be  considered  as  transferred 
to  or  placed  under  the  control  and  jurisdiction  of  the  Mississippi  River  Com- 
mission. 

The  same  act  provides  that — 

The  Jurisdiction  of  the  Mississippi  River  Commission  is  liereby  extended  so 
as  to  include  that  part  of  the  Arkansas  River  between  its  mouth  and  the  inter- 
section thereof  with  the  division  line  between  Lincoln  and  Jefferson  Counties, 
and  any  funds  which  are  herein  or  may  be  hereafter  appropriated  by  Congress 
for  improving  the  Mississippi  River  between  Head  of  Passes  and  the  mouth 
of  the  Ohio  River,  and  which  may  be  allotted  to  levees  and  bank  revetment, 
may  be  expended  within  the  limits  of  said  extended  jurisdiction,  under  the 
direction  of  the  Secretary  of  War,  in  accordance  with  the  plans,  specifications^ 
and  recommendations  of  the  Mississippi  River  Commission,  as  approved  by  the 
Chief  of  Engineers,  and  upon  like  terms  and  conditions  for  levees  and  bank 
revetment  upon  any  part  of  the  Mississippi  River  now  under  the  jurisdiction 
of  said  commission,  and  in  such  manner  as  will  best  promote  and  accomplish 
the  purposes  for  which  the  commission  was  created,  in  so  far  as  the  territory 
hereby  added  to  its  said  jurisdiction  may  be  involved. 

The  flood-control  act  approved  March  1,  1917,  further  provides — 

That  the  watercourses  connected  with  the  Mississippi  River  to  such  extent - 
as  may  be  necessary  to  exclude  the  flood  waters  from  the  upper  limits  of  any 
delta  basin,  together  with  the  Ohio  River  from  its  mouth  to  the  mouth  of 
Cache  River,  may,  in  the  discretion  of  said  commission,  receive  allotments  for 
improvements  now  under  way  or  hereafter  to  be  undertaken. 

Briefly  stated  in  general  teniis  and  quoting  in  part  the  several 
acts  of  Congress  under  which  the  project  is  being  carried  out,  the 
work  now  in  progress  covere  the  Mississippi  Kiver  from  Eock  Island, 
111.,  to  the  Head  of  the  Passes,  1,571  miles,  "  the  Ohio  River  f  roni  its 
mouth  to  the  mouth  of  the  Cache  River,"  and  "  the  Arkansas  River 
between  its  mouth  and  the  intersection  thereof  with  the  division  line 
between  Lincoln  and  Jefferson  Counties,"  and  it  includes — 

1.  Flood  protection  by  construction,  extension,  and  repair  of  levees  from  Rock 
Island,  III.,  to  Head  of  the  Passes,  1,571  miles;  along  the  Ohio  River  below 
the  mouth  of  the  Cache  River  and  the  Arkansas  River  up  to  the  Lincoln-Jeflfer- 
son  County  line,  in  cooperation  with  the  several  States  and  levee  boards,  to 
*'  prevent  destructive  floods." 

2.  Continuation  of  improvement  below  the  mouth  of  the  Ohio  River  so  as  to 
"  give  safety  and  ease  to  navigation  "  of  the  Mississippi  River  at  flood  stages 
by  facilitating  the  interchange  of  traftic,  "commerce,  trade,  and  the  Postal 
Service,  with  a  view  to  secniring  a  i)ermanent  channel  depth  of  0  feet "  by 
means  of — 

(a)  Revet4nent  of  caving  banks  to  "correct,  permanently  locate,  and  deepen 
the  channel,  and  protect  the  banks  of  the  Mississippi  River,"  and  for  the  proser- 
N'atlon  of  harbors  and  the  security  of  levees. 

(6)  Dredging,  for  the  puiTX)se  of  maintaining  at  all  stages  a  "navigable 
channel  250  feet  in  width  and  9  feet  in  depth,"  including  construction,  opera- 
tion, and  maintenance  of  suitable  dredge  boats  and  auxiliary  devices  and  ap- 
pliances therefor. 

3.  The  maintenance  of  a  navigable  channel  betwtKMi  the  waters  of  the  Missl.s- 
sippi.  Red,  and  Atchafalaya  Rivers. 

4.  Physical  inveetigations ;  maintenance  of  gages,  and  discharge  measure- 
ments of  the  Mississippi  River  and  its  tributaries,  preparation  and  publication 
of  maps  and  physical  data;  surveys  and  investigations  covering  all  phases  of 
river  regimen  governing  the  work  of  channel  improvement  and  flood  control 
"  fi-om  the  headwaters  of  the  Mississippi  River  to  the  Head  of  the  Passes." 

5.  Other  misc(»llaneou8  details  incident  to  the  execution  of  the  general 
pro.1»^*t. 
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The  policy  adopted  by  the  MississiDpi  River  Commission  for  work 
under  the  flood-control  act  apijroved  March  1, 1917,  is  given  in  detail 
in  the  annual  report  of  the  Chief  of  Engineers  for  1918,  page  3462. 

APPROPRIATIONS  AND  AIJX)TMENTS. 

From  the  creation  of  the  Mississippi  River  Commission  to  «fune 
30, 1920,  the  total  specific  appropriations  made  for  expenditure  under 
it  on  the  Mississippi  River  and  tributaries  have  amounted  to 
$118,711,095.68.  (See  Table,  Recapitulation  of  Appropriations,  etc., 
pace  3017.) 

By  the  sundiy  civil  act  approved  July  19,  1919,  the  sum  of 
$6,670,000  was  appropriated  for  the  work  of  the  Mississippi  River 
Commission  in  carrying  out  the  provisions  of  the  flood-control  act  ap- 
proved March  1,  1917.  On  recommendation  of  the  commission, 
allotments  of  this  appropriation  were  made  during  the  year  as  fol- 
lows : 

SEl'KKTAKY  AND   NOKTHKRN   DISTRICT. 

Mississippi  River  Commission $60,000.00 

Surveys,  gages,  and  observations 25,000.00 

New  steamer 100, 000. 00 

T^evees,  Cape  Girardeau,  Mo.,  to  Rock  Island,  III. : 

Rock  Island  to  New  Boston,  111 26, 000. 00 

Grand  Tower  to  Gale,  111 42, 000. 00 

Warsaw  to  Quincy,  111 60, 000. 00 

Quincy  to  Hamburg  Bay,  III 100,000.00 

Kings  Lake  levee  and  drainage  district 40,000.00 

Foley  levee  and  drainage  district 5, 000. 00 

457,000.00 


DRKIXJINO    DISTRICT. 


Field  operations 

Care  and  repair  of  plant [    475,000.00 

Boilers  for  Zola  and  condensers  lor  Zeta  and  Kappa J 

Memphis  Harbor    _  76,000.00 


:) 


650, 000. 00 

FIRST    AND    .SECOND    DIS'IRK^TK. 

Revetment : 

Porter  Lake,  Ark __..    200,000.00 

Barfleld,  Ark 200,000.00 

Hopefield  Bend,  Ark 25,000.00 

Baiixippi,  Ark 60,000.00 

Wyanoke,  Ark 60,000.00 

Norfolk,  MIsa 100,000.00 

Sunflower,  Miss 100.000.00 

General  repairs  and  stone   150,000.00 

Care  and  repair  of  plant 100,000.00 

New  plant 100,000.00 

I^evees : 

Upper  St.  Francis  levee  district 150,000.00 

Lower  St.  Francis  levee  district 400. 000. 00 

White  River  levee  district 200,000.00 

1,  .845, 000. 00 
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THIBD   DISTRICT. 

Revetment  : 

Panther  Forest,  Ark $:{0,  (XX).  00 

Fitlcrs,  Miss 30,  OOO.  00 

Bolivar,  Miss 30,000.00 

Princeton,  Miss 30.000.00 

Valewood,  Miss 50,000.00 

Rlverton,  Miss :. 150, 000. 00 

Arkansas  City,  Ark 35. 444. 80 

Cottonwood,  Miss j. 50,000.00 

Ashbnx»k  Neck  and  Dike 50,000.00 

Opposite  Delta  Point,  La 64,555.20 

General  repairs  and  stone 130,000.00 

Care  and  repair  of  plant 80,000.00 

New  plant 140,000.00 

Levees: 

Ix)\yer   Yazoo,   Miss 600,000.00 

T"pi>or  Tensas.  Ark 400,000.00 

1, 870. 000. 00 


FOURTH    DISTRICT. 

Bevetment : 

Plaquemine,  La 78,000.00 

New  Orleans,  La 168, 000. 00 

Kempe  Bend,  La - 148,000.00 

MarenKo  Bend,  La 91,000.00 

Giles  Bend,  Miss 58, 000.  00 

Grand  Bay,  La 25,000.00 

Hard  Times  Bend,  La 45,000.00 

New  Orleans  Harbor 10,000.00 

Care  and  repair  of  plant 100,000.00 

New  plant - 174, 000. 00 

Kxperimental  work    26,000.00 

Levees : 

Tx)wer  Tensas,  La 420,000.  00 

Atchafalaya,    La 280,000.  00 

Lafourche,   La 50,000. 00 

Barataria,  La 40, 000. 00 

Pontchartrain,  La 150, 000.  00 

Lake  Borgne,  La 30, 000. 00 

IUmI  and  Atchafalaya  Rivers 55,000.00 

1,948,000.00 

RECAPITULATION. 


Disbursing  office. 


Revel- 
mentfl. 


Secretary  and  northern  district 

Dredging  district i 

First  and  second  dlstrict-s I  $1,0»5,000 

Third  district ,       870,000 

Fourth  district i       923,000 


Total 2,888,000 


lx»vees. 


I  Dredging 
,  andmis- 
i  cellaiieoos. 


J 


ToUl  bv 
district;;. 


$272,000  '  $185,000  $457,000 
;        560,000  550,000 

750,000  1,845,000 

1,000,000, 1,870,000 

970,000  '    55,000  i  1,948,000 


2,992,000    790,000   6,670,000 


By  the  sundry  civil  act  approved  June  5, 1920,  the  sum  of  $6,670,000 
was  appropriated  for  the  work  of  the  Mississippi  River  Commission 
in  carrying  out  the  provisions  of  the  flood-control  act  approved 
March  1, 1917.  On  recommendation  of  the  commission  allotments  of 
this  appropriation  were  made  during  the  year  as  follows : 
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NOKTHKRN    DISTRICT.    SK<'RK1ARY. 

Mississippi  River  Commission.  _    $0(»,  (KK) 

Surveys,  gaKes,  and  observations  ... .    .       .     __              ._     _     .     .  -M).  OfMi 

J>*vees : 

Rock  Island  to  New  Boston    ..      ._    .     15,  (K><» 

Muscatine  to  mouth  of  lowu  River. .    30,0(M» 

Warsaw  to  Qulncy 20,000 

Qulncy  to  Hamburg  Bay 200. 000 

IjaGrange  to  mouth  of  Missouri  River 12,000 

Prairie  du  Pont  to  Grand  Tower 26,000 

Grand  Tower  to  Gale 35.000 


Total.     _      .     _     .  _      437,000 


DKKiMilMi   in  STRUT. 

I>n*<lgiii^'  uiH'rations     ._     __                   _       _. .     . 2^X1,  OCK) 

•<>ire  and  repair  of  plant  _.           ...           .                                — .  . r>0, 000 

Memphis  Harbor           .    _.           .    ___                   __         _.  75.000 

Boilers — dredg«'s  Flad  and  (iamma .        .-  __  — SO,  (K>1) 

Dredge  depot,  warehouse,  quarters,  etc SO,  00<i 

New  cutter  dre<l^'e,  10-inch _.    -  150,000 

Refrigerating:  ] plant  fur  (iamma - 7,000 

642.000 

FIRST  AND  SECOND  DISTRICTS. 

Revetment : 

Porter  Lake,  Ark-      .__             ..     150.tKKi 

Barfleld,  Ark _ 50.000 

Trotters,  MIS.S 100,000 

Wyanoke.    Ark 100,00(» 

Menii>his  Harbor  and  Ho|»eflel<l  I'oint 100,  000 

Hickman.   Ky .__     .    .._-     ..     -. 25,(KXl 

<Jenenil  repairs  and  stone  —      100,  OOt) 

Care  and  repair  <>f  plant- .         ._-     .        -.                 _-- SO,00<i 

Kxi>erltiiental  concrete  revetment —     2.5, 00^> 

New  plant  (steel  nuiterlal  barges.  2  quarter  boats,  1  survey  boat, 

rebuilding  steamer  Vhinca) -_ _-     _                    -~-  J^^XKCMH) 

1>»'\  tvs : 

TpiKM-  St.  Francis...     _       .                         _. .        .          .              1(K>,  000 

Ret-lfiMK.        ...                    --       -  50,tK)'> 

Lower  St.   Francis.  _     __     .    .     .    __                 4<K),000 

White   Ulver                 _.  ..      _    .      .       -.     —    150,  OU) 


1,730,000 

THIRD    l»lsTRt<T. 

Revetment : 

Riverton,  Miss  .  ._       ._      ._- 120.000 

Panther  }*\)rest.  Ark. _. _.      .         _.                S5,000 

Opposite  I>e]ta  Point,  T^i.. ISO.OOO 

(V)ttonwood,    Miss. .       -_       -    -.    00,000 

Arkansas  (^Ity,  Ark -  120.000 

Valewood.  Miss ..    .      60,000 

Graml  I^ike,  Ark .    60,000 

General  repairs  and  stone 120,000 

Care  and  repair  of  plant 80,000 

New  plant  (steel-hull  towboat.  6  steel  material  barg<*s) .  _.  190,000 

Levees : 

Lower  Yazoo _-.  ..    500.000 

ITpi>er  Tensas 500,000 

2,075.000 
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FOURTH    l>lSTUlCr. 

Revetment : 

Kempe  Bead,  La ;^150,u00 

Plaquemine,  La 100, 000 

Grand  Bay,  La 100,000 

Marengo  Bend,  La 90,000 

New  Orleans,  La 150,000 

(Jeneral  repairs  and  stone 150,000 

Care  and  repair  of  plant 180,000 

lievees : 

Lower    Tensas 275,000 

Atchafalaya 245,000 

Lafourche 79,000 

Barataria __    ..  .  50,000 

Pontchartrain 175,000 

Lake  Borgne 31,000 

Hed  Mnd  Atclmfalaya    Rivers    15,000 


3,786,000 


RECAriTrLATION. 


Disbursing  oflin'. 


Rcvet- 
mem». 


Secretary  and  northern  distnt-t 

Dredging  district i 

First  and  second  districts $1,080,000 

Third  district 1,075,000 

Fourth  district |       920, 000 

Total '    a,025,000 


I  Dredging 
Leveos.    '   and  mis- 
cellaneous. 


$337,000 


700,000 

1.000,000 

861,000 


2,888,000 


$100,000 
643,000 


15,000 


757,000 


Total  by 
districi>. 


$437, OUO 

&I2,000 

1,730,0» 

2,O75,00U 

1,786,000 


6,670.000 


The  following  reallotments  of  funds  from  prior  appropriations 
have  been  made  during  the  year : 

SvvreUiry. 

Kruui  1917  aliotuieiit  for  new  steamer  to  surveys,  gages,  and  obser- 
vations  1 $10,  iXHUii) 

Dvedfjing  district. 

From  1918  allotment  for  ilreilging  and  miscellaneous,  first  and  sec- 
ond districts,  to  dnnlglng  and  miscellaneous,  dredging  district 25, 001>.  «>•) 

First  anil  scrovd  distrivts. 

From  191 H  allotment  for  Helena,  Ark.,  to  revetment  Porter  Lake, 
Ark    _.      .-     _ :i.7t51.o| 

Third  district. 

From  1917  alloiment  for  new  steamer,  Secretai*y,  to- 

Revetment.  RIverton,  Miss . .. 25,000.(10 

Revetment.  Panther  Forest,  Ark 25,000.00 

Revetment,  (■ottonvvood,  Miss ..       25,000.1M) 

Revetment,  opposite  Delta  Point,  T.J1       __....,       ....  25,000.00 

In  a<l(lition  to  the  above  allotments,  the  sum  of  $9,1()()  was  allotted 
by  the  Chief  of  Engineers  for  the  fiscal  year  ending  June  30,  lO^O^ 
from  the  i)ennanent  indefinite  appropriation  made  by  act  of  August 
11,  1888,  as  amended  l)v  act  of  June  13,  1902,  for  gauging  the  waters 
of  the  Mississii)pi  Kiver  and  its  tributaries,  which  is  applied  to  the 
maintenance  of  certnin  river  gauges. 
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MISSISSIPPI  RIVER  COMMISSION. 

Co?mniss^U>ner8, — The  commissionei-s  during  the  fiscal  year  were 
Col.  C.  McD.  Townsend,  Corps  of  Engineers,  United  States  Army, 
president  to  February  15,  1920 ;  Col.  Mason  M.  Patrick,  Corps  of 
Engineers,  United  States  Army,  from  November  22,  1919,  to  March 
1,  1920,  acting  president  from  February  16,  1920,  to  March  1,  1920; 
Col.  Charles  L.  hotter,  Corps  of  Engineers,  United  States  Army,  from 
March  1,  1920,  president  from  March  2,  1920;  J.  A.  Ockerson,  civil 
engineer ;  Col.  James  G.  Warren,  Corps  of  Engineers,  United  States 
ArmVj  to  November  22,  1919;  Charles  H.  West,  civil  engineer;  Maj. 
Gen.  Lansing  H.  Beach,  Chief  of  Engineers,  United  States  Army,  to 
March  1, 1920]  Edward  A.  Glenn;  Robert  L.  Faris,  Assistant  Super- 
intendent, United  States  Coast  and  Geodetic  Survey,  from  August 
23,  1919 ;  Col.  Herbert  Deakyne,  Corps  of  Engineers,  United  States 
Army,  from  March  1,  1920;  and  Lieut.  Col.  Harry  Burgess,  Corps 
of  Engineers,  United  States  Army,  from  March  1, 1920. 

Secretm^  and  dishn^t  engineers. — ^The  following  engineers  were 
on  duty  under  the  commission  during  the  year :  Secretary  and  north- 
ern district  engineer.  E.  J.  Thomas,  assistant  engineer,  to  July  22, 
1919 ;  Col.  Jarvis  J.  6ain^  Engineers,  United  States  Armv,  from  July 
22, 1919,  to  October  13,  1919;  Maj.  Wildurr  Willing,  Corps  of  Engi- 
neers, United  States  Army,  from  October  13, 1919,  to  April  20, 1920; 
and  Maj.  Albert  K.  B.  Lyman,  Corps  of  Engineers,  United  States 
Army,  irom  April  20,  1920.  Dredging  district  engineer,  Maj.  A.  E. 
Waldron,  Corps  of  Engineers,  United  States  Army,  to  March  15, 
1920;  F.  H.  HiUiard,  assistant  engineer,  from  March  i5,  1920.  First 
and  second  districts  engineer,  Alaj.  J.  N.  Hodges,  Corps  of  Engi- 
neers.  United  States  Army.  Third  district  engineer,  Mai.  Curtis  W. 
Otwell,  Corps  of  Engineers,  United  States  Army,  to  January  10, 
1920;  Capt.  John  W.  Stewart,  Corps  of  Engineers,  United  States 
Army,  from  January  10,  1920,  to  May  27,  1920;  Maj.  B.  P.  Howell, 
Corps  of  Engineers,  United  States  Army,  from  May  27,  1920. 
Fourth  district  engineer.  Col.  G.  McC.  Derby,  United  States  Army, 
retired,  to  August  12,  1919;  Maj.  H.  S.  Hetrick,  Corps  of  Engineers, 
United  States  Army,  from  August  12,  1919,  to  January  3,  1920; 
Maj.  Elliott  J.  Dent,  Corps  of  Engineers,  United  States  Army,  from 
January  6,  1920,  to  March  1,  1920;  Maj.  J.  Franklin  Bell,  Corps  of 
Engineers,  United  States  Army,  from  March  1, 1920. 

Sessians. — Four  sessions  of  the  commission  were  held  during  the 
fiscal  year.  The  one  hundred  and  forty-seventh  and  the  one  hun- 
dred and  fiftieth  sessions  were  held  in  the  offices  of  the  commission. 
International  Life  Building,  St.  Louis,  Mo.,  eTuly  14  to  17, 1919,  and 
June  10  to  12,  1920,  respectively.  The  one  hundred  and  forty-eighth 
and  the  one  hundred  and  forty-ninth  sessions  were,  held  on  board 
the  steamer  Mississippi  during  inspections  of  the  river  from  St. 
Ix)uis,  Mo.,  to  Xew  Orleans,  La.,  Xovember  14  to  22, 1919,  and  April 
8  to  15, 1920,  respectively. 

At  these  sessions  public  hearings  were  given  to  representatives  of 
navigation,  levee,  commercial,  and  other  interests  of  the  river. 

SURVEYS,   GAGES,   AND   OBSERVATIONS. 

The  general  survey  of  the  Mississippi  River  from  Head  of  Passes 
to'its  headwaters  has  been  completecf,  and  a  resurvey  from  Cairo 
to  the  mouth  of  Red  River,  a  distance  of  772  miles,  was  completed 
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in  1914.    Maps  and  charts  of  the  survey  and  of  the  resurvey  have 
been  published.     Special  surveys  have  been  made  for  various  pur- 


Discharge  observations  of  the  river  and  many  of  its  tributaries 
have  been  made  at  high  and  low  water,  river  and  tide  gages  have 
been  maintained,  and  other  physical  data  have  been  collectea.  (For 
details  see  Appendix  1.) 

DREDGES  AND  DREDGING. 

P^or  the  purpose  of  maintaining  a  channel  at  least  9  feet  deep  and 
250  feet  in  width  at  all  stages  of  the  river  10  dredges  have  been 
.  constructed.  A  navigable  channel  has  beeft  maintained  since  1895 
and  a  channel  of  project  dimensions  has  been  maintained  since 
1902,  except  as  follows :  For  18  days  in  1903  and  a  few  days  in  1904 
the  depths  at  one  bar  were  8  and  8J  feet.  For  a  few  days  there  was  a 
depth  of  between  8  and  9  feet  at  five  bars  in  1908,  seven  bars  in 
1910,  five  bars  in  1914,  two  bars  in  1916,  and  one  bar  in  1917.  For 
a  few  days  there  was  a  depth  of  between  7  and  8  feet  at  one  bar  in 
1908.  For  a  few  days  at  one  bar  in  1913,  four  bars  in  1916,  and 
three  bars  in  1918  the  required  width  was  not  maintained. 

During  the  dredging  season  of  1919  three  dredges  maintained  a 
channel  of  project  dimensions,  except  that  during  the  latter  part  of 
September  for  a  few  days 'there  was  a  depth  of  SJ  feet  at  Point 
Pleasant,  and  that  the  least  width  of  9-foot  channel  at  Wrights 
Point  was  150  feet. 

A  navigable  channel  at  low  water  was  dredged  from  the  channel 
below  Lake  Providence  to  the  steamboat  landing  in  front  of  the 
town.  The  operation  of  dredg;es  was  interfered  with  by  labor  con- 
ditions, which  made  it  impossible  to  secure  the  necessary  crews  at 
all  times.  Dredges  were  in  the  field  from  July  14  to  December  1. 
(For  details  see  Appendix  2.)  • 

Navigation  below  Cairo  was  not  interfered  with  by  ice  during 
the  winter  of  1919-20.  Between  St.  Louis  and  Cairo'  running  ice 
was  sufficient  to  interfere  with  navigation  10  days  in  December,  11 
days  in  January,  5  days  in  February,  and  2  days  in  March.  No 
steamboats  departed  from  or  arrived  in  the  St.  Louis  Harbor  from 
December  10,  1919,  to  February  10, 1920,  inclusive. 

OENEIL\L  STACJES  OY  THE  RIVEK  DURING  THE  YEAR.. 

The  stage  of  the  Mississippi  River  remained  above  20  feet  on  the 
Cairo  gage  until  July  13.  After  that  date,  with  the  exception  of  a 
rise  of  0.8  foot  during  the  latter  part  of  July,  of  1.6  feet  during 
August,  and  of  2.9  feet  early  in  September,  the  stage  at  Cairo  de- 
clined gradually  until  September  19,  when  the  gage  read  7  feet,  the 
lowest  reading  on  that  gage  during  the  year.  Stages  at  Cairo  varied 
between  10  feet  and  30.6  feet  in  Octobler,  between  19.2  feet  and  39 
feet  in  November,  and  between  21.5  feet  and  42.1  feet  in  December. 
A  rise  during  January  crested  at  Cairo  at  40.8  feet  February  3.  A 
second  rise  crested  at  Cairo  March  31,  reaching  a  stage  of  51.4  feet, 
the  highest  during  the  year.  A  third  rise  crested  at  Cairo  May  1. 
reaching  a  stage  of  49.5  feet.  Continued  rains  maintained  the  stage 
at  Cairo  above  33  feet  in  May  and  above  20  feet  in  June. 

Continued  high  stages  at  t!airo,  combined  with  high  stages  in  the 
White  and  Yazoo  Rivers,  maintained  high  stages  at  Vicksburg  for 
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an  unusual  length  of  time.  The  Vicksburg  gage  reading  was  above 
48  feet  59  days,  April  8  to  June  5,  and  was  above  50  ftet  40  davs, 
April  12  to  aiay  21. 

REVETMENT  WORK. 

There  is  summarized  in  the  following  table  the  total  lengths  of  the 
existing  revetments  and  the  amounts  constructed  during  the  year. 
(For  details  see  Appendixes  3,  4.  and  5.) 
Effective  length  of  bank  protection,  June,  1920,  and  length  built  during  the  year. 


I/ocality. 


Below  Cache  River,  HI.  (on  Ohio  River) . 


Columbus,  Ky 

Hickman,  Ky 

Slough  Landing  Neok,  Tenn 

NewMadrid.Mo 

Oayoso  Bend,  Mo 

Caruthersvllle,  Mo T. 

Baiileld,  Ark 

Plum  Point  Reach: 

Daniels  Point,  Ark 

Ashport,  Tenn 

Fletchers  Bend,  Ark 

Osoeola,  Ark 

Bullerton  Bar,  Ark 

Oolden  Lake,  Ark 

Robinson  Crusoe  Island 

Hopefield  Bend,  Ark 

Memphis,  Tonn 

Wyanoke,  Ark 

Tennessee  Chute,  Tenn 

Norfolk,  Miss.... 

Star  Landing,  Miss 

Porter  Lake,  Ark 

Walnut  Bend,  Ark 

Trotters  Lcmding,  Miss 

Helena,  Ark 

Delta.  Miss 

OM  Town  Bend,  Ark 

Sunflower,  Miss 

Rivcrton,  Miss 

Pendleton,  Ark.  (Arkansas  River). 
Red  Fork,  Ark.  (Arkansas  River). . 

Lake  Bolivar  Front,  Miss 

Ashbrook  Neck,  Miss 

Panther  Forest,  Ark 

Lelaud  Neck.  Ark 

Oreenvllle,  Miss 

Vaucluse,  Ark 

Longwood,  Miss 

Grand  Lake,  Ark 

Princeton,  Miss 

Lake  Providence  Reach: 

Louisiana  Bend 

Lake  Providence,  La 

Valewood,  Miss , . . . 

FltlersBend,  Miss 

Cottonwood,  Miss 

Albermarle  Bend,  Miss 

Delta  Point,  La 

opposite  Delta  Point 

vicksburg.  Miss 

Reid-Bediord  Bend,  La 

Hard  Times  Bend,  La 

Bondurant  Chute,  La 

Kempe  Bend,  La 

Giles  Bend,  Miss 

Marengo  Bend,  La 

Natchez  Front,  Miss 

Grand  Bay,  La 

Plaquemine,  La 

Avondale,  La 

New  Orleans  Harbor 


MUes 
from 
Cairo. 


Above. 

2 

Below. 

21 

«       36 

60 

71 

106 

110 

141 


152 

155-lSO 

15»-161 

163-166 

168 

192 

225 

227-230 

230-232 

233 

237 

254 

257 

261 

281 

304 

306 

315 

324 

355 


414 
448 
450 
471 
480 
488 
503 
511 
515 

522 
542 
528 
551 
557 
509 
601 
601 
602 
607 
645 
657 
673 

687-601 
093 
700 
808 
854 
953 

960^70 


Total ; I   U6,617 


Bank  of 
river. 


Right. 

Loft... 
..do.. 
..do.. 
RiRht. 
..do... 
..do.. 
..do.. 

..do.. 
Left... 
Right. 


..do.. 
..do.. 
..do.. 
..do.. 
Left... 
Right. 
Left... 
..do.. 
..do.. 

"r: 

Left... 
Right. 


Right 

Left.. 

Right.. 

Left.... 

...do... 

Right.. 

iift.*.'.*. 
...do... 
Right.. 


Left... 
Rieht. 
Left... 


Built 

during 

the  year. 


Revet- 
ment in 
place. 


Linear/L   Linearft. 
1,120 

2,200 
1,400 
16,364 
4,450 
6,280 
2,342 
894  8,394 


Ri£ht. 

Left.'.*. 

..do.. 

..do.. 

..do.... 

Right... 

Left 

..do.... 

!!r::: 

..do 

..do.... 

liCft I 

Rieht...! 

Left 

Right...' 

iidS;;!! 

Right 
and  left.  I 


744 


1,043 
'2,'i36 


2,600 
2,000 


3,600 
900 


1,100 


1,800 


800 


I  3.15  miles. 
noaO  -KNO  1920— PT  2 5S 


1 08.56  mOes. 


57,290 


3,000 
744 

14,800 

14,800 
1,043 
1,000 
1,900 
7,635 

12,486 
7,160 
6,125 
5,000 
7,195 
9,910 
8,770 
2,600 
2,000 
4,200 

10,640 

13,150 
7,500 
5,000 

23,000 
4,075 
4,200 

10,000 
3,500 

11,300 

12,600 

1,800 

13,200 

9,900 

13,720 

5,900 

800 

4,200 

8,700 

7,389 

4,150 

28,175 

20,917 

12,844 

3,536 

3,180 

6,370 

1,615 

68,817 


s  520,380 
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MEMFinS  HARBOR. 

During  recent  years  there  have  been  enormous  changes  in  the  regi- 
men of  the  river  at  and  above  Memphis.  The  channel  has  moved 
eastward  over  2  miles  out  of  Hopefield  Bend^  where  bank  erosion  was 
formerly  so  active  that  revetment  was  required  to  check  it,  and  the 
river  now  leads  almost  directly  from  the  loot  of  Island  40  to  Hope- 
field  Point.  It  is  still  in  a  transitional  state  with  a  tendency  to  move 
eastward  into  the  bank  of  Old  Hen  Island,  and  this  has  l)een  some- 
what accelerated  by  the  construction  of  a  series  of  dikes  from  Kobin- 
son  Crusoe  Island  eastward.  These  dikes  have  not  proved  as  effi- 
cient as  had  been  expected,  mainly  because  of  the  very  long  dela^  in 
their  construction  due  to  difficulty  in  securing  labor  and  materials 
during  the  war  period,  and  last  year  on  account  of  continued  high 
stages  of  river  leaving  the  project  of  1916  still  incomplete,  but  work 
thereon  will  be  continue^  during  the  present  low-water  season. 

The  sand  bar  which  for  several  years  has  masked  the  harbor  front 
still  remains  a  serious  menace  and  prevents  easy  access  to  the  paved 
wharf  during  low  and  medium  stages  of  the  river  which  cover  about 
five  months  of  each  year.  To  mitigate  this  evil  In  a  measure  pend- 
ing the  possible  removal  of  the  bar  a  navigable  channel  is  maintained 
along  the  paved  wharf  by  dredging,  which  enables  steamboats  to 
land  at  any  part  of  the  wharf  at  all  stages  of  river.  The  maintenance 
of  this  channel  will  require  annual  dredging  so  long  as  the  sand  bar 
in  front  of  the  harbor  remains. 

Dredging  in  Memphis  Harbor  was  transferred  from  the  first  and 
second  districts  to  the  dredging  district  August  1,  1919.  At  various 
times  during  the  year  four  hydraulic  dredges  and  one  dipper  dredge 
were  operated  in  the  harbor,  and  a  channel  of  width  and  depth  suffi- 
cient to  accommodate  river  traffic  was  maintained. 

A  further  menace  to  the  harbor  facilities  of  Memphis  has  de- 
veloped from  the  foot  of  Calhoun  Street  downstream  to  near  the 
Rock  Island  Railway  bridge,  where  the  high  bluff  bank  is  attacked 
by  serious  caving.  The  city  terminal  warehouses,  connected  by 
inclined  railway  with  the  barge  landing  at  the  foot  of  the  bluff, 
are  located  on  top  of  and  near  to  the  edge  of  the  steep  bluffs.  Caving 
occurred  in  April  which  encroached  on  the  Frisco  Railroad  yards 
for  a  depth  of  80  feet  and  threatened  to  cut  off  the  track  approach 
to  the  city  terminal  and  also  carried  away  a  portion  of  the  terminal 
warehouse.  A  special  committee  of  the  commission  viewed  the  situ- 
ation and  conferred  with  citizens  of  Memphis  as  to  practicable  pro- 
tection measures.  Remedial  measures  will  have  further  consideration 
when  the  river  reaches  a  stage  which  will  permit  of  an  examination 
of  the  lower  strata  of  the  bank. 

Memphis  is  the  largest  and  most  important  shipping  point  between 
St.  Louis  and  New  Orleans,  and  the  tonnage  handled  there  has 
grown  to  such  proportions  as  to  necessitate  better  facilities  for  the 
ready  interchange  of  traffic  between  river  and  rail,  and  the  city  has 
undertaken  to  establish  terminals  on  the  bluff  below  the  paved  wharf, 
but  wider  landing  facilities  are  needed. 

The  removal  or  the  sand  bar  would  at  once  largely  increase  the 
landing  capacity  of  the  port  and  greatljr  simplify  the  terminal 
problem  which  must  be  satisfactorily  met  in  the  interests  of  navi- 
gation. 

For  details  see  api>endix  2,  page  :^098,  and  appendix  H,  i)ago  i^l-i.^. 
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LEV-EES. 

For  convenience  in  administration  and  allotment  of  funds  for  levee 
purposes,  the  river  front  below  Rock  Island,  111.,  has  been  divided  by 
the  commission  into  levee  districts.  The  names  and  locations  of  the 
districts  as  now  established  by  the  commission  above  Cape  Girardeau, 
Mo^  are  as  given  on  page  3470  of  the  annual  report  of  the  Chief 
of  Engineers  for  1918,  and  telow  Cape  Girardeau  are  as  given  on 
pages  3718-3719  of  the  annual  report  of  the  Chief  of  Engineers  for 
1912,  except  that  the  Upper  Tensas  district  was  extended  by  the  river 
and  harbor  act  approved  July  27,  1916,  to  include  that  part  of  the 
Arkansas  River  uetween  its  mouth  and  its  iiUei'section  with  the 
division  line  between  Lincoln  and  Jefferson  Counties.  The  work 
above  Cape  Girardeau,  restricted  by  law  to  the  construction  of 
levees  and  the  protection  thereof,  is  under  the  charge  of  the  secre- 
tary of  the  Mississippi  River  Commission,  and  the  district  within 
which  the  work  lies  was  designated  as  the  "northern  district"  by 
resolution  of  the  commission  fJiily  16,  1919. 

The  following  table,  which  is  similar  to  that  given  in  previous 
reports,  has  been  brought  up  to  date  and  shows  the  present  condi- 
tion of  levees  below  Rock  Island  and  levee  operations  during  the 
past  year,  as  compiled  from  the  reports  of  the  district  engineers. 


I. evco  district. 


Rock  Island  to  New  Boston,  111 

Muscatine  to  mouth  of  Iowa  River, 

Iowa 

Mouth  of  Pes  Moines  River  to  La 

Grange,  Mo 

Warsaw  to  Quiucy,  111 

Quincy  to  HambiirR  Bay,  III 

La    Orange   to  mouth  of    Missouri 

River,  Mo 

Uead  oi  (houtoau  Island  to  Prairie 

duPont,  111 

Grand  Tower  to  Gale,  111 

Upper  St.  Francis 

I^wor  St.  Francis 

White  River 

Reellbot 

Upper  Ya«x) 

Lower  Yazoo 

tapper  Tensas 

Lower  Tensas 

AtcbafiUaya 

Lafourche 

Barataria 

Pontchortrain 

Lake  Borgne 


In 
system. 


Milf*. 


13, 

1?! 

:>3  ; 


Built. 


Contents, 
:       1919. 


.\nfef.         <"u.  yds. 
S  '        o6.>,307 


18 


32S,5>K 


5  285,ti55 

17       1,070,240 
53  '    3,S48,176 


16.50  ' 


Total. 


21 

21 

22  1 

22 

S7  , 

74.10 

21S 

218 

74 

74 

21 

21 

97 

97 

206.30  , 

IS5.20 

241 

>  240. 80 

laH.H] 

151.56 

127.49  , 

127.49 

S2.34  ' 

82.34 

71.91  1 

71.91 

125  3.')  : 

125.35 

78.38 

78.38 

1,746.58  j  1,702.63   350,23.5,312 


907,018 

2,632,23.3 

1,194,581 

8,151.723 

47,069,171 

16,966,645 

2,921,749 

39,457,314 

56,298,244 

57,934,947 

32,280.906 

28,417,283 

14,913,628 

4,991,702 

24,037,031 

5,963,189 


I 


Built  since 

by  United 

States. 


Built  Total 

since  by  built 

local  au-  since 

thorities.  1919. 


Cu.yds.    I  Cv.ffdt.  Cv.yda. 

3<X),864  ; :iO(),864 

159,949! 159,949 

I 

197,404    197,404 

626,211  1 626,211 

105,3,'52    ia5,3r.2 

88,676  \  .........  S><,6n 

70i).189  I I  709, 1N» 

1,357,046  I    228,259  '  l,.5Kn,30o 

477,  S93    477,893 

111,916    :  111.916 

630,342'  530,342 

>  I,021,2>»3  '    131,719  l,lP3,0tr2 

1,373,865  '    664,782  2,<'3>«,647 

633,998  '      62,911  696,909 

.)93,635           6.448  600,0s:i 

602,581       335,  (»39  '  937,620 

265,910  ,       18,719  i  284,629 

1,560,480  ;    204.446  1,764,925 

121,323        47,325  ,  168,648 

10,307.575   2,229,9J'9  12,£37,.t6-J 


<  290,232  cubic  yards  placed  in  Ash  brook  Dike  not  included. 

5 176.7  miles  along  .MLssis»ippl  Uivcr  and  64.1  miles  along  Arkansas  Biver. 


Digitized  by 


Google 


2998 


KKPORT   OF   THK    CHIEF    OV    KNGINEKRS,    I'.    S.    ARMY. 


Levee  district. 


Lost  or 
aban- 
doned 
during 
!  the  year. 


Cu.  yd*. 

Rock  Island  to  Boston.lli |     10,000 

Muscatine  to  Mouth  of  Iowa  River.  Iowa .  i      53, 100 
Mouth  of  Des  Moines  Rlvor  to  La  Ct range, i 

Mo , 

Warsaw  to  Quincy,  111 i      19,500 

Quincy  to  Hambure  Bay.  Ill \ 

La  Grange  to  moutn  of  Missouri  River,  i 

Mo !. 

Head  of  Chouteau  Island  to  Prairie  du 

Pont,  111 

Orand  Tower  to  Gale,  III 

Upper  St.  Francis 

Lower  St .  Francis 

White  River 

Reelfoot 

Upper  Yazoo 

Lower  Yazoo., 


Contents 
1920. 


Cu.  yds. 
856,171 
435,437 

285,655  , 
1,248,144  , 
4,474,387  I 


Kequire<l  i  Estimated 
to  com-  '  final  com- 
plete, tents. 


Ap- 

I'er      proxi- 

cent   .  mate 

now       area 

built.      pro- 

.  tected. 


_       ..    . 

Cu.  yds.    !  Cu.  yds. 

202.189  1,058,360 

305,813  741,250 


285,655 
1,822,240 
7,771,200 


574,096 
3,296,813 


80.9 
58.7 

100.0 
68.5 
57.6 


I  Sq.  mi. 


1,012,370  I        229,630  '    1,242,000        8L5 


52,000 


- ,  100,000 

h  ppper  Tensas i  35, 000 

Lower  Tensas I 

Atchafalaya '  6, 448 

Lafourche I  i56, 725 

Barataria 114,270 

Pontchartrain i  435, 926 

Lf»ko  Borgne I  98, 557 


2,632, 
1.231, 
8,860, 
48,654, 
17,444, 
3,033, 
39,987, 
57,351, 
59,938, 
32,977, 
29,010, 
15,694, 
5,162, 
25,366, 
6,033, 


4 

1, 
29, 
23, 
12, 
10, 

1 


MS 
127 
04 
62 
i35 
44 
131 
160 
(74 
45 
95 
00 
82 
00 


100.0 
86.5 
61.9 
90.2 
61.2 
75.4 
96.0 
65.9 
71.9 
73.0 
73.2 


1^ 
46 
172 

39 

9G 

45 

700 

3,500 

910 

310 

3,281 

3,367 

2,675 

2,080 

6,035 

2,020 

1,816 


Total '1,081,526:361,691,350   114,219,277:475,910,627        760  1    27,146 

^  Includes  extension  toward  mouth  of  Ht.  Francis  River. 

The  column  "  Estimated  final  contents  "  of  the  levees  given  above 
i.s  based  on  grades  and  sections  provisionally  established  by  the  com- 
mission in  April,  1914.  Levees  in  the  several  districts  that  have  been 
completed  to  full  commission  grade  and  section  are  as  follows: 
Northern  district,  72.20  miles;  first  and  second  districts,  142.93  miles; 
third  district,  61.2  miles;  and  fourth  district,  172.09  miles. 

LF.\T.K  building;  m.vchines. 

Levee  machines  of  large  capacity  adapted  to  the  peculiar  service 
rtHpiired  have  been  developed  in  the  various  districts  under  the  com- 
mission in  lieu  of  the  teams  formerly  used.  Twenty-six  such  ma- 
chines have  been  purchased  and  the  amount  of  levee  work  that  can  be 
done  annually  with  a  suitable  numl>er  of  levee  machines,  is  practi- 
calh'  limited  only  by  the  amount  of  funds  available.  (For  details 
see  appendixes  8,  4,  and  5.) 

FIX)01)  EFB'KC'TS   ON    LJ-IVEES. 

Iti  the  northern  t/istrlrt — Roek  hland^  III,^  to  Cape  Girardtau^ 
Mo, — On  April  9  the  Hood  reached  a  stage  of  17.1  feet  at  Davenport, 
Iowa,  gage,  or  2.3  feet  below  the  maximum  recorded  stage  at  that 
point.  Four  crevasses  occurred  in  the  levees,  three  in  the  Muscatine 
Island  district,  right  bank,  aggregating  780  feet  in  width,  flooding 
about  25  sfjuarc  miles  of  land,  and  one  in  the  Drury  district,  left 
bank,  625  feet  wide,  Hooding  about  45  square  miles.  None  of  these 
(;reva.sses  occurred  in  levees  built  by  the  commission.  (For  details 
see  Appendix  1,  pages  3057  and  3058. 

Reloic  Cape  (rirardeau^  Mo, — Although  a  stage  of  51.4  feet  was 
reached  at  Cairo  and  the  flood  stage  was  unusually  prolonged  at 
Vicksburg  and  below,  no  serious  damage  was  done  to  the  levees  by 
the  flood  waters.     In  April  a  cave  in  the  river  bank  at  the  upper 
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end  of  the  Fort  Jackson  reservation  (1043  K.)  destroyed  435  feet 
of  levee  and  flooded  a  limited  area  of  cultivated  land.  The  break 
was  promptly  closed  by  the  Buras  Levee  Board  aided  by  the  fourth 
district  engineer. 

A  small  break  occurred  in  the  levee  (998  L.)  Lake  Borgne  levee 
district,  which  was  promptly  closed  by  the  combined  forces  of  the 
State  Board  of  Engineers  and  the  fourth  district.  But  slight 
damage  was  done. 

But  little  was  expended  in  high  water  defense  operations  and  the 
stability  of  the  levees  throughout  the  long  flood  exposure  should  give 
added  confidence  in  the  levee  system. 

However,  a  gap  1,200  feet  lonff,  in  the  cross  levee  at  Cypress  Creek, 
Ark.,  under  construction  by  the  Louisiana  State  Board  of  Engineers, 
which  could  not  be  finished  last  season  due  to  the  continued  high 
stage  of  river,  overflowed  an  area  of  687  square  miles  in  the  Tensas 
Basin.  The  closure  of  this  gap  will  be  made  as  soon  as  the  stage  of 
river  will  permit  and  further  damage  from  this  source  will  be 
eliminated. 

WORK  HAMPERED  BY  SHORTAGE  OF  LABOR.. 

All  classes  of  work  were  hampered  and  delayed  by  shortage  of 
labor  due  to  labor  conditions.  The  great  increase  in  prices  of  both 
labor  and  material  increased  the  cost  of  work  accomplished  about 
50  per  cent  above  that  of  normal  times.  This  renders  it  impossible 
to  maintain  the  normal  rate  of  progress  with  the  present  appropria- 
tions. 

FUEL  FOR  TOWBOAT,  DREDGES,  AND  OTHER  CRAFT. 

In  1917  the  commission  took  up  the  question  of  using  fuel  oil  on 
the  operating  plant  instead  of  coal  which  had  become  scarce  and 
difficult  to  obtain  owing  to  lack  of  transportation  and  the  Govern- 
ment demand  for  coal  for  war  purposes.  At  that  time  oil  was  by 
far  the  cheapest  fuel  and  was  attractive  on  account  of  the  elimination 
of  stokers  who  were  difficult  to  obtain.  Four  towboats  loaned  to 
the  Federal  barge  line  and  one  hydraulic  dredge  have  been  equipped 
with  oil  burners,  but  further  work  in  this  direction  has  been  sus- 
pended owing  to  greatly  increased  prices  and  limited  supply  of  fuel 
oil. 

MISSISSIPPI-WARRIOR  RIVERS  BARGE  LINE. 

The  commission  has  cordially  cooperated  with  the  Federal  barge 
line  in  the  interests  of  navigation  by  loaning  thereto  towboats  and 
other  plant,  together  with  the  use  of  repair  plant  at  West  Memphis, 
Ark.  Dredged  channels  have  been  buoyed  and  other  aids  to  navi- 
gation have  been  furnished. 

TERMINAL  FACILITIES. 

A  report  on  water  terminal  and  transfer  facilities  in  harbors  and 
on  waterways  under  improvement  or  maintained  by  the  United  States 
is  contained  in  House  Document  No.  662,  66th  Congress,  second  ses- 
sion. Terminal  facilities  on  the  Mississippi  River  below  Cairo  were 
discussed  in  the  report  of  the  Chief  of  Engineers  for  1919,  pages 
3588-3540.     See  also  appendixes  3,  4,  and  5  of  this  report. 

CONDITION   OF  CHANNEL  AT  END  OF  FISCAL  YEAR. 

Except  when  blocked  by  ice  and  during  other  rare  and  brief 
periods,  there  is  now  in  the  Mississippi  River  a  good  continuous 
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navigable  channel  at  all  stages  of  the  river  and  at  all  times  of  the 
year,  with  a  depth  of  9  feet  or  more  and  a  width  of  at  least  250  feet 
for  a  distance  of  841  miles  below  Cairo,  with  a  depth  of  not  less 
than  HO  feet  and  a  width  of  several  hundred  feet  at  all  times  for  the 
remaining  226  miles  to  the  Head  of  Passes.  This  navigable  channel 
is  also  of  ample  width  and  of  at  least  14  feet  depth  from  Cairo  to 
the  (iiilf  of  Mexico  during  five  to  eight  months  of  each  year  when 
higli  stages  of  river  prevail. 

The  following  are  depths  and  widths  for  the  different  stretches  of 
the  river  below  Cairo  that  can  usually  be  relied  upon  during  the 
lowerest  stages: 

Cairo  to  Memphis,  Tenn.,  227  miles,  least  depth  9  feet  for  width 
of  250  feet.     Ijow-water  channel  maintained  by  dredging. 

Memphis  to  Vicksburg,  Miss.,  875  miles,  least  depth  9  feet  for 
width  of  250  feet.  Low-water  channel  maintained"  by  limited 
amount  of  dredging. 

Vicksburg  to  liaton  Kouge,  La.,  239  miles;  least  depth,  11  feet  for 
widtl)  of  250  feet  or  more.  Ix)w-water  channel  maintained  by  a 
limited  amoiuit  of  dredging  at  rare  intervals. 

Baton  Rouge  to  New  Orleans,  La.,  132  miles:  least  depth,  35  feet 
for  width  of  several  hundred  feet.     No  dredging. 

New  Orleans  to  Quarantine  Station.  La.,  90  miles:  least  depth,  62 
feet  for  width  of  several  huudred  feet.     No  dredging. 

At  mean  low  water  there  is  an  available  depth  of  32  feet  to  the 
Gulf  through  South  Pass  and  19  feet  through  Southwest  Pass,  as 
reported  by  the  district  engineer,  New  Orleans,  La. 

Estimate  of  funds  required. — The  flood-control  act  provides  '"  that 
not  more  than  $1(),(K)0,()00  shall  be  expended  therefor  during  any  one 
fiscal  year.''  The  full  amount  can  be  profitably  expended  in  the 
fiscal  year  ending  June  30,  1922,  provided  it  is  made  available  by 
Congress  prior  to  the  commencement  of  such  year,  and  exclusive  of 
the  balance  unexpended  July  1,  1921,  all  balances  being  needed  at 
the  end  of  each  year  as  a  reserve  from  which  to  pay  outstanding  lia- 
bilities, to  cover  contracts,  and  to  meet  local  contributions  in  the 
manner  provided  for  by  the  flood-control  act.  With  the  greatly 
increased  cost  of  labor  and  material,  the  necessity  for  larger  appro- 

S nations  must  be  recognized  if  the  progress  contemplated  in  the 
ood -control  act  a])proved  March  1, 1917,  is  to  be  realized. 

Chas.  L.  Potter, 
Colonel^  Corps  of  Engineers^  U,  S.  Army^ 

r resident  Mississippi  River  Coinmnijision, 

J.    A.    OCKERSON, 

Civil  Engineer, 
Charles  H.  West, 

CivU  Engineer, 
Edward  A.  Glenn. 
R.  L.  Faris, 
Assistant  Director^  V,  S.  Coast  and  Geodetic  Survey. 

Herbert  Deaktne, 
Colonel^  Corps  of  Engineers^  U,  S,  Army, 
H.  Burgess, 
Lieutenant  Colonel,  Corps  of  Engineers,  V,  S,  Army, 
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Money  state'tnents. 

APPUOPKIATIONS    EXPENDED   UNDER  MISSISSIPPI    RIVER   COM- 
MISSION. 

Appropriation  for  Mississippi  River. 

July  1,  1919,  balance  unexi)emle<i *$391,564.55 

Miscellaneous  receipts  from  sales  of  Engineer  property,  rentals, 
etc 26,944.92 

418, 509. 47 
June  30,  1920,  aniouut  expended  during  fiscal  year 273,248.73 

July  1,  1920,  balance  unexpende<l 145,260.74 

July  1,  1920,  outstanding  liabilities .$13,218.98 

July  1,  1920,  amount  covered  bv  unc<mipleted  contracts      1,124.93 

14, 343. 91 

July  1,  1920,  balamt*  available 130,. 916. 83 

Distributed  as  follows: 

levees,  Head  of  the  Passes  to  Rock  Island,  111 77,447.21 

Revetment  and  contraction  works,  permanent  channel 

improvement  and  protection 45,888.55 

Dredges  and  <lredging 7,581.07 

130, 916. 83 


APPKOMKIATIOX     KOK     MAINTKNANCE     AM)     IMPROVKMliNT     OK     EXISTING     RIVER     AND 

HARBOR   WORKS. 

July  1,  1919,  balance  unexpended — 

Under  act  of  Oct.  2,  1914 $76,356.33 

Under  act  of  Mar.  4,  1915 220,258.40 

$290,614.73 

June  30,  1920,  amount  expended  during  fiscal  year — 

Under  act  of  Oct.  2,  1914 65, 967. 63 

Under  act  of  Mar.  4,  1915 168,424.13 

234,  391 .  76 

July  1,  1920,  balance  unexpended — 

rnder  act  of  Oct.  2,  1914 10,388.  70 

Under  act  of  Mar.  4,  1915 51, 834.  27 

^ 62,  222. 97 

July    1,   1920,   amount   covei*ed   by    uncomi>leted   con- 
tracts— 

Under  act  of  Oct.  2,  1914 10,888.  70 

Underact  of  Mar.  4,  191.5 85,266.12 

95,  654.  82 

July  1,  1920,  balance  available —33,431.85 

*  The  amount,   $392,006.28,  reported  In  annual  report   for   1919,   has   been   increased 
$02.00,  and  reduced  $593.73,  as  follows: 
Increased  by  refundment  of  overpayment  by  the  dredging  district — 

December,  1919,  voucher  47,  September,  1918  (to  dredges  and  dredging) $2.00 

Increased  by  correction  of  error : 
By  the  fourth  district — 

June,  1920.  Correction  of  error  on  financial  statement  for  May.  1918,  in 
dropping  amount  of  Treasury  Settlement  No.  81279  as  $1,107.28, 
which  should  have  been  $1,017.23  (allotment  for  Lower  Tensas  levee 
dlBtrict) ^ 90.00 

92.00 
Decreased  account  amount  received  from  rental  erroneously  taken  up  In  June, 
1919,'  by  the  dredging  district  under  this  appropriation  when  It  pertained  to 
flood-control  funds  :  ^^  ^^ 

September,  1919  (allotment  for  dredges  and  dredging) 698.78 
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APPBOPRIATION    lOK    FLOOD    CONTUOl.,    Ml«SiSSIl»l»l    KIVEK,    AKD    SACRAMENTO    UIVKK, 

CALIF. 

July  1, 1919,  balance  uuexpeuded '$4,337,967. 12 

Allotment  July  16,  1919,  from  appropriation  by  sundry  civil  act 

Of  July  19,  1919 6, 670, 000. 0( 

Allotment  June  11,  1920,  from  appropriation  by  simdi-y  civil  act 
of  June  5,  1920 6,670,000.00 

Keallotted  August,  1919,  from  unexpended  balance,  allotment  for 
"  Memphis  Harbor,"  first  and  second  districts,  to  allotment  for 
•*  dredging  and  miscellaneous,"  dredging  district 25, 000.  oo 

Reallotted  April,  1920,  from  unexpended  balance  allotment  for 
**  new  steamer,"  Secretary's  office,  sundry  civil  act  of  June  12, 
1917,  to  allotment  for  "  surveys,  gages,  and  observations,"  Sec- 
retary's office,  $10,000,  and  to  '*  revetment,"  third  district, 
$100,000 110. 000. 00 

Miscellaneous  receipts  from  sales,  rentals,  depreciation  of  plant, 
etc 24, 262. 15 


17,837,229.27 
June  30, 1920,  amount  expended  during  fiscal  year 6, 744, 821. 23 

July  1, 1920,  balance  unexpended 11,092,408.04 

^The  amount,  $4,462,195.32.  reported  in  annual  report  for  1919,  has  been  Increased 

$11,845.84,  and  decreased  $185,574.04,  as  follows : 

Increased  by  refundments : 

By  the  first  and  second  districts — 

February,  1920,  voucher  1,  August,  1918  (to  Barfleld,  Ark.)_  $2.00 
By  the  fourth  district- 
July,  1919  (to  Atchafalaya  levee  district) .40 

February,    1920,   voucher   121,    August,    1918    (to   Marengo 

Bend) 2.  00 

$4. 40 

Increased  bv  reimbursement  in  July,  1919,  from  Secretary,  for  repairs  and 
supplies  furnished  steamers  Mississippi  and  John  Ewens,  credited  to  allot- 
ment for  "  dred^res  and  dredging."  dredging  district 6,  162.  25 

Increased  by  reimbursement  in  July,  1919,  from  Secretary,  for  repairs  and 
supplies  furnished  steamer  John  Awens,  credited  to  allotment  for  '*  dredges 
and  dredging,"  dredging  district 841.  la 

Increased  account  amount  received  from  rental  erroneously  taken  up  in 
June,  1919,  by  the  dredging  district  (allotment  for  dredges  and  dredging) 
under  appropriation  for  Mississippi  River  when  it  pertained  to  flood-control 
funds 693.  7S 

Increased  by  reimbursement  in  July,  1919,  from  first  and  second  districts 
for  docking  hull  of  steamer  Augustus  J.  Nolte,  credited  to  allotment  for 
**  dredges  and  dredging,"  dredging  district 101.  01 

Increased  by  reimbursement  in  July,  1919,  from  U.  S.  Railroad  Administra- 
tion for  repairs  to  steamers  Choctaw  and  Nokomls,  credited  to  allotment 
for  *•  dredges  and  dredging,"  dredging  district 182.  65 

Increased  bv  reimbursement  in  August,  1919,  from  Secretary,  for  repairs 
and  supplies  furnished  steamer  Mississippi,  credited  to  allotment  for 
'*  dredges  and  dredging,"  rtredging  district 1,691.74 

Increased  by  reimbursement  in  August,  1919,  from  U.  S.  Railroad  Administra- 
tion for  repairs,  etc.,  to  steamers  A.  M.  Scott,  Choctaw,  Advance,  and  In- 
spector, credited  to  allotment  for  "dredges  and  dredging,"  dredging  dis- 
trict   - 1,  478.  C8 

Increased  by  reimbursement  in  October,  1919,  from  New  Orleans,  La.,  engi- 
neer district  for  towing,  credited  to  allotment  for  "  Harbor  at  New  Orleans, 
La.,"    fourth   district 300.  OO 

increased  by  reimbursement  in  October,  1919.  from  third  district,  for  han- 
dling and  loading  provisions,  credited  to  allotment  for  "  Harbor  at  New 
Orleans.    I^.,"    fourth   district 39.65 

11,845.84 
t-nexpcnded   balance,   allotment   for   "  new   steamer,"    Secretary's   ofBce,   de- 
creased in  April,  1920,  by  reallotment  of  $10,000  to  "surveys,  gages,  and 
observations,'*  Secretary's  office,  and  $100,000   (to  revetment),  third  dis- 
trict   - 110,  000.  00 

Unexi)ended  balance,  allotment  for  "  Memphis  Harbor,"  first  and  second  dis- 
tricts, decreased  In  August,  1919,  by  reallotment  (to  dredging  and  mis- 
cellaneous),   dredging    district 25,000.00 

Allotment  for  "  Memphis  Harbor,"  first  and  second  districts,  decreased  In 
August.  1919,  to  correct  error  In  previously  taking  up  this  amount  as 
reimbursement  In  April,  1919,  which  should  have  been  credited  to  allot- 
ment for  "  dredges  and  dredging,"  dredging  district,  as  received  for  rental. 
Taken  up  on  this  report  under  *'  Miscellaneous  receipts  "  from  sales,  rentals, 
etc 574.  04 

'  185, 674.  04 


Digitized  by  VjOOQIC 


MISSISSIPPI  RIVER  COMMISSION.  3003- 

July  1,  1920,  outstaiidiug  liabilities $858, 736.  31 

July  1,  1920,  amount  covered  by  uncompleted  con- 
tracts  2,498,020.84 

$3, 350, 757. 15 

July  1,  1920,  balance  available 7, 735, 650.  80 

Distributed  as  follows : 

Mississippi  Rivey  Commission 07,399.89 

Sui-veys,  gages,  and  observations 46,347.38 

Levees,  Head  of  the  Passes  to  Rock  Island,  111.  2, 944, 784.  87 
Revetment  and*  contraction  works,  permanent 

channel  improvement  and  protection 2, 647,014. 35 

Dredges  and  dredging 661,919.84 

Plant 1, 015, 950. 24 

Improving    harbors    and    tributaries    except 

Memphis  Harbor 196, 057. 01 

Improving  Memphis  Harbor -_ 156,177.81 

,    7,785,660.89 

AMOUNT  THAT  CAN  BE  PKOFITAHl.Y  EXVKNllED  IN  FISCAL  YEAR  ENDING  JITNE  30,  1022. 

The  flood-control  act  provides  "that  not  more  than  $10,000,000  shall  be  ex- 
pended therefor  during  any  one  fiscal  year."  The  full  amount  can  be  profitably 
expended  in  the  fiscal  year  ending  June  30,  1922,  provided  it  is  made  available 
by  CJongress  prior  to  the  commencemtmt  of  such  year  and  exclusive  of  the 
balan^  unexpended  July  1,  1921.^ 

MODIFICATIONS     AND    KKAD.M'STMI.NTS    OF    CONTKACTS,     KTVEK     AND     HAHBOK     ACT     OF 

JULY  18,   1918. 

July  1,  1919,  balance  unoxiHjnded '  $18,  597.95 

Amount  received  during  fiscal  year  for  expenditure  in — 

White  River  lovee  district 20,  700.  00 

39, 297. 95 
June  30,  1920,  amount  expended  durinj^  lisoal  year 32,850.96 

July  1,  1920,  balance  unexpended 6,446.99 

July  1,  1920,  amount  (»ovore<l  by  uncompleted  contracts 6,446.99 

July  1,  1920,  balance  available 0.00 

ADDITIONAL    TAYMENT    TO    WAJ.TER    H.    DENISON,    CONTRACT    FOR    MISSISSIPPI    RIVER 
1MPR0VEMP:NT,    suction    G,   RIVEU   and  HARDOR  act   of   mar.    2,    1910. 

July  1,  1919,  balance  unexpended ' $0. 00 

Amount  received  during  fls<'nl  year  for  expenditure  in  Lower  Yazoo 

levee  district 18,  000. 00 

June  30,  1920,  nnwnint  exponded  during  fiscal  year 18,.000.00 

July  1,  1920,  balance  unexpondcsl 0.00 

July  1,  1920,  balance  available 0.00 

APPROPRIATION  1"0U  G\(;iN(J  WATERS  OF  THE  M1SSISSI1»PI  RIVFJl  AND  ITS  TKIHUl' ARIES.* 

July  1,  1919,  balance  unexpended --    -  J«8S0.  50 

Amount  allotted  by  Chief  of  Engineers,  from  permanent  annual  ap- 
propriation made  by  section  6  of  river  and  harbor  act  of  Aug. 
11,  1888,  as  amtMided  by  senicm  9  of  river  and  harbor  act  of  June 
1.S,    1901> 9,100.00 

9,989.50 

^  The  amount,  $18,612.04,  reported  in  annual  report  for  1019,  has  been  increased  $66.86 
and  reduced  $80.45  in  December,  1019,  by  readjustment  of  original  allotment  to  "  Upper 
St.  Francis  levee  district  '*  from  $2,800  to  $2,866.86,  and  "  Lower  St.  Francis  levee,  dls- 
trlct "  from  $7,025  to  $7,844.65,  In  office  Chief  of  Engineers  in  accordance  with  completed 
expenditure  of  funds.  .  ^. 

«The  custody  and  care  of  the  gages  maintained  under  this  appropriation  were  assumed 
by  the  Mississippi  Biver  Commission  Feb.  11,  1001,  on  which  date  they  were  transferred 
to  the  secretary,  Mississippi  River  Commission,  under  authority  of  Secretary  of  War  dated 
Jan.    25.    1001. 
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June  30, 1920,  amount  expended  during  fiscal  year $9, 989. 50 

June  30,  1920,  amount  reverted  to  Treasury  during  ftgcal 

year 0.00 

$9, 989.  50 

July  1,  1920,  balance  unexpended 0.00 

July  1,  1920,  outstandiner  liabilities 0.00 

July  1,  1920,  balance  available 0.00 

Amount  that  can  be  profitably  expended  in  fiscnl  year  endinjr  June 

30,  1922 9, 100.  00 

ITEMIZED  STATEMENT  OF  EXPENDITURES  DURING  THE  FISCAL  YEAR  ENDING  JUNE  30. 
1920,  SUBMITTED  IN  COMPLIANCE  WITH  REQUIREMrNT  OV  SECTION  0  OF  KIVER  AND 
HABUOR  ACT  OF  AUG.   11,  18«.S. 

Observations : 

Pay  of  perniunent  gage  observers s?4,  639.  5<> 

Inspections  and  repairs :  » 

Inspection  of  gages  on  Mississippi  Kivcr  by  junl<»r 

engineers  and  parties  on  steamers $1,417.36 

Inspection  of  gag€»s  on  tributaries 257.02 

Renewals  and  repairs  of  gages  and  bulletins 60. 39 

Repairs  to  steamer 262.20 

2.001.07 

Office  expenses  and  contingeiu-ies : 

Pay  of  as.««istant  and  junior  engineers,   ^^ineyors. 

and  clerks 2,558.37 

Stationery,  printing,  office  ront,  etc 789.  6(» 

3,348.03 

Total -> - 9,989.50 

FUNDS    CONTRIBUIED    BY    TX>CAL    LEVEE    DISTRKrPS    FOR    Fr/K)D    CONTROL.    MISSISSIPPI 

RIVER. 

July  1,  1919,  balance  unexpended $1,719,824.39 

Contributed  by  local  levee  districts  during  fiscal  year *  1,  531,  760.  44 

3,  251,  584.  83 
June  30,  1920,  amount  expended  during  fiscal  year 1,648,041.26 

July  1,  1920,  balance  unexpended l,6as,543.  57 

July  1,  1920,  outstanding  liabilities $193,787.35 

July  1,  1920,  amount  covered  by  uncompleted  con- 
tracts  1,151,772.96 

1,345.560.31 

July  1.  1920,  balance  available --        257,983.26 


FiLTNDS  CONTRIBUTED  FOR  IMPROVEMENT  OF  MISSISSIPPI  RIVER. 

For  improvement  of  Mississippi  River  at  Norfolk,  Sunflower,  and 

Trotters  Point,  Miss $75.000.0(» 

Contributed  during  fiscal  year 25,000.00 

100, 000.  0(> 
June  30,  1920,  expended  to  end  of  last  fiscal  year__      $71, 841. 91 
June  30,  1920,  expended  during  fiscal  year 28, 158. 09 

100, 000. 00 
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For  improvement  of  Mississippi  River  in  the  Yazoo-Mississippi 

Delta  levee  district,  contributed  during  fiscal  year ^50,00(K  <X) 

June  30,  1f>20.  expended  during  flscal  year 50,000.00 

For  Impn^vement  of  Mississippi  River  at  Wyanoke  Lauding,  Ark., 

contributed  during  fiscal  year 60,  OOt).  (K) 

June  30,  1920.  expended  during  fiscal  year 41,140.36 

June  30,  1920,  balance  unexpende<! 18,8r>9.  64 

July  1.  1920,  outstanding  linbilitles 18,859.64 

fONh^OlJDATEI)     STA'TOMKNT     OF    AIJ.     APPROPRIATIONS    EXPENDED     TNDER 
THE    MlSSISvSIPPI    KIVER    TOM  MISSION    TO   JFNE    .'»0,    1920. 

APPROPKIATIONS    VOK    MISSIHHIPIM    KIVER. 

Act  of  June  28.  1879  (organic) $175,000.00 

Act  of  Jime  16.  1880  (sundry  civil) 150,000.00 

Act  of  Mar.  3,  1881  (river  and  harbor) 1,000,000.00 

Act  of  Mar.  3,  1881   (sundry  civil) 150,000.00 

Act  of  Aug.  2,  1882  (river  and  harbor) 4,123,000.00 

Act  of  Aug.  7,  1882  (sundry  civil) 150,000.00 

Act  of  Mar.  3.  1883  (sundry  civil) -  150,000.00 

Act  of  Jan.  19,  1884__     1,000,000.00 

Act  .»f  .Inly  5,  1884  (river  and  l^arlwr) 75,000.00 

Act  of  .luly  Ti,  1S84  (river  and  hnrlwr),  less  ^'>,000  transferred  to 

.snagboat    s<m-v!cc ..  _ 2,065,000.00 

Act  of  July  7,  1884  (sundry  civil) 75,000.00 

Act  of  Aug.  r»,  188(5   (river  and  harbor),  less  $.^),942.()0  for  ex- 
penses, Oflice  Chief  of  Engineers 1,994,057.40 

.\ct  of  Aug.  5,  1886  (river  and  harbor),  less  .$47.30  for  exijenses, 

OlUce  (^hief  of  Engineers 29,952.70 

Act  of  Aug.  11.  1888  (river  and  harbor),  le.^s  $4,859  for  expenses, 

Office*  Chief  of  Engineers 2,  vS40, 141. 00 

Act  of  .\ug.  11,  1888  (river  and  harbor)    75,000.00 

Act  of  Oct.  2,  1888  (sundry  civil) 35,000.00 

A<'t  of  Oct.  19,  188S   (deficiency),  less  $4,214.39  reverte<l  to  the 

Treasury    20,785.61 

Act  of  Sept.  19,  181K)  (river  and  harbor) 3,200,000.00 

Act  of  Sept.  30,  1890   (deficiency).    5,625.00 

Act  of  Mar.  3,  1891   (deficiency) 1.950.00 

Joint  resolution  approved  Mar.  3,  1891    (Public,  No.  19) 1,000,000.00 

Act  of  Julv  13,  1892   (river  and  harbor) 2,470.000.00 

Act  Julv  28,  1892  (deficiency) 44.80 

Act  of  Mar.  3.  1893  (sundry  civil) 2,665,000.00 

Act  of  Aug.  18,  1894  (river  luid  harbor) 485,000.00 

Act  of  Aug.  18,  1894   (sundry  civil) 2,665.000.00 

Act  of  Mar.  2,  1895   (sundry  civil) 2,665,000.00 

A<t  of  Jime  3,  1896  (river  and  harbor) 909,000.00 

Joint  resc^ution  api>roved  Mar.  31.  1897  (Public.  No.  6) 250,000.00 

Act  of  June  4,  1897  (sundry  civil) 2,933,333.00 

Act  of  July  19,  1897  (deficiency) 625.  000. 00 

Act  of  July  1.  1898  (sundry  civil) 1,983.333.00 

Act  of  Mar.  3,  1899  (sundry  civil) 2,583,333.00 

Act  of  Mar.  3.  1899  (river  and  harbor) 185,000.00 

Act  of  June  6,  1900   (sundry  civil),  less  $5,000  for  expenses, 

Office  Chief  of  Engineers «  «S'25SS2 

Act  of  June  13,  1902  (river  and  harbor) r^'XXxSS 

Act  of  Mar.  3,  19a3  (sundry  civil) ?'52x'SxxSa 

Act  of  Apr.  28,  1904  (sundry  civil) rxZJ'ASxXS 

Act  of  Mar.  3.  1905  (river  and  harbor) J' 2x2' !w!' Sa 

Act  of  Mar.  3,  1905  (sundr>-  civil) «'x22'2xX'2x 

A**t  of  .Tun^  .30,  1906  (sundry  civil) 2,000.000.00 
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Act  of  Mar.  2,  1907  (river  and  liarl)or) ^^,  000, 000.  iH> 

Act  of  May  27,  1908  (sundry  civil) 2,000,000,00 

Act  of  Mar.  4.  1909  (sundry  civil) 2,000,000.00 

Act  of  June  25,  1910  (sundry  dvil) 2,000,000.00- 

Act  of  June  25,  1910  (river  and  harbor) 2,000,000.00 

Act  of  Feb.  27, 1911  (river  and  harbor) 3,000,000.00- 

Act  of  July  25.  1912  (river  and  harbor),  less  $1,443,944.83  ex- 
pended for  rebuilding  levee.s,  under  joint  resolution  of  Apr. 

30,   1912 4,  556, 055.  IT 

Act  of  July  25,  1912  (river  and  harbor) 30,000.00 

Act  of  Mnr.  4,  1913  (river  and  harbor) 6,000,000.00 

Act  of  Mar.  4,  1913  (river  and  harbor) 200,000. 00 

Act  of  July  27,  1916  (river  and  harbor) 6,000,000.00 

Total   si)ecinc   appropriations 82, 965, 610.  6S- 

Balances  from  former  appropriations  applied  to 
works  below  (^airo  under  act  of  Aug.  2,  1882, 
less  $12,S.42  reverted  to  Treasury ___    $272,504.96 

Same  for  works  above  Cairo,  under  act  of  July  5, 

1«,S4 22,632.53 

Total  balances 295,137.40 

Amount,  $15.76,  arising  from  refundments  pertaining  to  extinct 
or  unknown  allotments,  less  debit  of  Treasury  settlement  No. 
13704,  De<».  26,  19(X),  as  reported  by  the  Chief  of  Engineers, 
U.  S.  Army,  June  23,  1916,  and  credited  to  allotment  for 
"Mississippi  River  Commls.sion  "  December,  1916 14.02 


83, 260, 762. 10 
Miscellaneous  receipts: 

Previously   reported *$209,846.08 

Amounts  received  from  sales  of  Engineer  prop- 
erty and  stores,  under  the  provisions  of  sec- 
tion 5  of  river  and  harbor  act  of  June  13, 
1902,  by  the  dredging  district  and  credited  to 
allotment  for  "  Dredges  and  dredging "  In 
months  named — 

March.  1920 4, 648.  55 

June,  1920 491.87 

Amounts  received  for  rental,  by  the  dredging 
district     and     cre<llted     to     allotment     for 
*•  Dredges  and  dredging,"  as  follows — 
July.  1919,  rental  of  marine  railway  dry 

dock 700.00 

August,  1919,  lease  of  steamers  Choctaw, 

Nokomls.  and  Inspector 6, 985. 00 

March,  1920.  rental  of  floating  derrick—  375.00 

April,   1920,   lease   of  steamers   Choctaw, 

Nokomis,  and  Inspector 11,015.00 

.Tune,  1920,  lease  of  .steamer  Choctaw 2,730.00 

Total  ml.scellaneous  receipts 236,791.00 

Total 83,497,553.10 

1  Amount,  $210,439.81,  previously  reported  decreased  $698.78  account  erroneeusly  taking 
up  In  June,  1919.  $683.10  and  $10.68  under  appropriation  for  "  MlsslBslppi  River,"  when 
It  pertained  to  flood-control  appropriation.  The  amonnt  la  taken  up  thle  fiscal  jpat 
undor  tho  proper  appropriation. 
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Expended  (MisMasifypi  River). 


Location  and  objtH-t.  ^o  June  30, 


MLihissippi  RivtT  Commission Il,0e8,47l.91 

Surveya,  Sttgcs^  and^obscrvationi v ;  *  •  v  -;.•.•  •      ^'  ^^'  11*-  ^"^ 


During  year  , 

cndmg  Total. 

June  30, 1920. 1 


$1,098,471.91 

I    3,106,474.17 

I  10,000.00 

$213,618.35  I  34, 802, 858.  .V 


Kxamlnatlon  from  Cape  (Jirardeau,  Mo.,  to  Rock  Island,  111. .  >  10, 000. 00 

Ivcvees,  Head  of  the  Passes,  to  Rock  Island,  111 j  134,689,240.21 

K<>vetmpnt  and  contraction  workx,  permanent  channel  im-  • 

provement  and  protection ,  19,266,730.65!       27,440.07.  19,284,170.72 

Dredges  and  dredging !  «  7,082,453.10         32,190.81    '  7,114,643.41 

Kxperimentol <ike« 100,000.00   100,000.00 

i'lant  and  mi8«cellaneous 0,832,497.35   1  6,832,497.35 

Impronng  harbors  and  tributaries,  ex(«ptVick.<«biirgHartK)r.  9,  .'i52, 562. 82   '  9,552,562.82 

Improving  Vlckaburg  Harbor fi82,980.tf8    682,980.98 

Kxamination  of  lands  subject  to  overflow,  east  bank,  Mis- 
sissippi River 22,401.94  ' I  22,401.94 

Works  above  Cairo 737,632.53  | 737,(^32.53 

Total  expended I    83,071,445.66  '      2r3,248.73  !  83,344,694.39 

To  surplu.s  fund l I        »  7, 598. 06 

Malancc  imexpended  June  30,  1920 | I       145,260. 74 

Total  appropriated,  etc ! ; I  83,497,553. 19 


1  The  amount,  $34,589,330.21,  reported  in  annual  report  for  1919  has  been  decreased  $90  by  correction  of 
<^rror,  by  fourth  district,  allotment  for  "Lower  Tenaas  levee  district,"  account  error  in  dropping  $1,107.33 
^n  Treasury  settlement  No.  31279,  May.  1918,  correct  amount  of  settlement  being  $1,017.23. 

a  Ttie  amount,  $7,082,455.10,  reported  in  annual  report  for  1919,  has  been  decreased  $2  by  refundment, 
by  dredgmg  district,  to  allotment  for  "Dredges  and  Dredging'^  account  overpayment  on  voucher  47, 
.September,  1918. 

3  Unexpi>nded  l)alanoe  of  the  speciQc  appropriation  by  act  of  July  25.  1912,  for  examination  and  survey 
■of  lands  subject  to  overflow,  ea^t  bank,  Mississippi  River,  carried  to  .surplus  fund  June  30,  1911.  (ED 
15927-414,  Sec.  MRC  2000-1.) 

APPROPRIATION     FOR     M.XINTENANCK    AND     IMPBOVEMKNT    OF     EXISTING     RIVKR     AND 

HABBOB  W0BK8. 

Act  Of  Oct.  2,  1914  (allotment  Oct.  7,  1914) $3,750,000.00 

Art  of  Mar.  4,  1915  (allotment  Apr.  2,  1915) 4,000,000,00 

Total  specific  appropriations 7, 750, 000. 00 

Miscellaneous  receipts : 

Previously  reported $11,505.73 


Total  miscellaneous  receipts 11,  505.  73 


Total 7,761,505.73 

Expended  (maintenance  acts,  Oct.  2,  19 J 4,  and  Mar.  4i  1915). 

To  lune  TO  'during  vear 

I.o<-jUion  and  object.                                     ,         hYio      '  ending  June.      Toial. 

;         *"*^-  30,  1920. 

1 

MLssLssippi  River  Commission $69,751.29  ■ $69,751.29 

Surveys,  gages,  and  observations I      124,411.85   124,411.85 

Levees,  Head  of  ihc  Pasaeh  to  ( 'ape  ( Jirardcau,  Mo j  3, 591, 866. 86  $234, 391 .  70  3, 826, 258. 62 

Revetment  and  contraction  works,  permanent  channel  improve-  i  \ 

ment  and  protection I  2, 122, 716. 09  2, 122, 716. 09 

Dredges  and  dredging ;      605,662.06  i 605,662.06 

Experimental  revetment I       32,701.39   32,701.39 

Plant  and  miscellaneous.. 571.109.57  j 571,109.57 

Improving  harbors  and  tributaries,  except  VIcksbiu-g  Harbor . . . '      346,  (i71. 89  ' 346, 671. 89 

Total  expended !  7,464,891.00     234,391.76     7,699,282.76 

H jilanoe  unexpended  June  30,  1920 ' [ 62, 222. 97 

Total  appropriated,  etc i 7, 761.505. 73 


Digitized  by 


Google 


3008        REPORT   OF   THE  CHIEF   OF  ENGINEERS,  U.   S.   ARMY. 

APPROPRIATION    FOR    FLOOD    CONTROL,    MISSISSIPPI    RIVER,    AND    SACRAMENTO    RIVEB,. 

CALIF. 

Act  of  June  12, 1917  (sundry  civil) $5,860,000.00' 

Act  of  July  1,  1918  (sundry  civil) 6,670,000.00 

Act  of  July  19,  1919  (sundry  civil) 6,670,000.00- 

Act  of  June  5,  1920  (sundry  civil) 6,670,000.00 

Total  specific  appropriations 25,670,000.00' 

Miscellaneous  receipts: 

Previously    reported ^$32, 198.90 

Amounts  received  from  sales  of  Engineer  prop- 
erty and  stores,  etc.,  under  the  provisions  of 
section  5  of  river  an(i  harbor  act  of  June  18, 
1902— 
By  the  secretary — 

From  sale  of  blue  prints  in  Munrli, 
1920,  credited  to  allotment  for 
"Mississippi   River  Coiumisslon  "- -  .55<».  (H> 

Hy  the  first  and  second  districts — 

From  sale  of  Enjylneer  property  in 
September,  1919,  credited  to  allot- 
ment for  "Plant" 2,  .'»22.  ^.^ 

From  sale  of  blue  prints  in  January, 
1920,  creditt^d  to  allotment  for 
"  Ix)wer  St.  Frauds  levee  district  "  2.  (H» 

By  the  thinl  district— 

From  sale  of  Engineer  proi>erty  in 
months  namnl,  cnnlitefl  to  following 
allotments : 

Septtnnber,   1919.   **  TpptM*  Tensas 

levee  district "    .     16. 2<5 

September,    1019,    "  Lower   Yaz<»o 

levee  district" .  1(5.20 

September,   1910,  -Plant" .  32.  o.*} 

November,  1919.  "Ashbrcwk  Neck, 

Miss."_   _    2,177.75 

November,  1019,  "Plant" _  685.00 

December,  1019,  "AshbnK)k  Neck, 

Miss."--  -    403.00 

February,  1920,  "  n»vetmeiit  op[)o- 

site  I>elta  Point,  La." 679.45 

March,  1020,  "  revetment  opposite 

Delta  Point,  La." __  1,082,24 

April,  1020,  "  Plant  " 3,  399.  50 

May,   1920,   "  repairs   to   existing? 

works  and  stone" (J58.  40 

June,    1920,   *•  rt^ve.tment    oppo.site 

Delta  Point,  La." ($58.75 

By  the  fourth  district— 

F'rom  sale  of  Engineer  proi)erly  in 
months  uaniiMl,  credited  to  follow- 
ing allotments: 

September,  1010,  "  Plant  "  L  252. 10 

January,  102(»,  "Plant" 820.00 

From  sale  of  gnivel  in  April,  1920, 
credlte<l  to  allotment  for  "  Plaque- 
mine,  La.,  revetment" 472.50 


I  Amount,  S3I.e05.17,  previously  rpported  incn'a«»d  sr>93.7:i,  nocount  orroncoiwly  taken  ap  in  June,  IMO, 
$583.10 and  $10.fi3  under  iippropritition  for  "  Missi^^ilppi  River."  \vh  »n  it  ])orti»lnw  to  flood  rontrol  fund^. 
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Miscellaneous  receipts — Continued. 

Amounts  received  from  sales  of  Engines  prop- 
erty and  stores,  etc. — Continued. 
By  the  fourth  district — Continued. 

From  sale  of  empty  sacks  In  months 
named    and   credited    to   following 
allotments :  ^ 
May.  1020,  "  Kempe  Bend  revet- 
ment " $1, 097. 00 

May,  1920,  "  ISIarengo  Bend  " 400. 00 

June,  1920,  "  Plant " 28.  70 

Kn)m  sale  of  blue  prints  in  months 
named,    and   credited   to   following 
allotments : 
January,  1920,  "  Lafourche  levee 

district  " .  50 

January,     1920,     "  Pontchartraln 

levee  district " 2.  75 

January,  1920,  'Harbor  at  New 

Orleans,  La." 2L  50 

Amounts  received  in  months  named  for  rental 
of  floating  plant,  and  credited  to  allotment     * 
for  "Plant,"  excei)t  where  otherwise  indi- 
cated : 

By  the  dredging  district,  October,  1919  (to 

dredges  and  dredging) 574.04 

By  the  first  and  second  districts — 

September,    1919 1,070.40 

December,  1919 536.06 

January,   1920 18.18 

June,  1920 l,aS0.10 

By  the  third  district- 
September,    1919 780.00 

December,  1919 720.00 

January,   1920 1,235.00 

March,  1920 285.00 

By  the  fourth  district- 
July,   1919 1.50 

February,     1920,     to     allotment     for 

"Sanitaria  levee  district" 131.63 

Febniary,  1920  (towing),  to  allotment 

for  "  Kempe  Bend  revetment  " 312.  48 

April,  1920,  to  allotment  for  "  Kempe 

Bend  revetment" 360.00 

Amounts  received  by  the  fourth  district  for 
property  lost.  In  months  named,  and  credited 
to  following  allotments : 
July,     1919,     "  Pontchartraln    levee    dis- 
trict"   1.43 

February,  1920,  "  I^wer  Tensas  levee  dis- 
trict"   36.32 

February,  1920,  "  Harbor  at  New  Orleans, 

La:' 1.71 

March,   1920,   "  Ix)wer  Tensas   levee   dis- 
trict " 37. 93 

March,  1920,  "  Kempe  Bend  revetment  "__  51. 93 

Total  miscellaneous  receipts $56,461. 0& 

Total - 25,726,461.05 
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Expended  (flood  control j  MisHsnippi  River  and  Htwramcnto  Riv&r^  Calif,). 


Location  and  object.  '    '^^iSS*^^'  endf^"  Total. 

^^^'  June30TM0. 


Mississippi  River  Commission 1  183,868.78  $67,934.63  $161,803.41 

SurveyStjagraand-obseriratioDS 90,877.03!  62,031.73  153,966.76. 

Tie^-ees,  Head  of  the  Passes  to  Rock  Island,  111 :  ^2,807,486.52  2,960,097.44.  .5,767,S83.W 

Revetment  and  contraction  works,  permanent  channel  i 

Improvement  and  protection «2,824,4W7.10  I  1,712,379.62  4,537,3».72 

Dredges  and  dredging I  » 594,771. 09  '  528,243.14  1,123,014.23 

Plant  and  misoellaneous '  820,830.68  1,068,119.02  1,888,949.70 

Impro\inc  harbors  and  tributaries i  *  248, 310. 95  :  235,333. 09  483,644.04 

Memphis  harbor 6  408,139.63,  110,682.56;  518,822.19 

Total  e.xpended ;  7,889,231.78  1  6,744,821.23  i  14,634,053.01 

Balance  unexpended  June  30, 1920 •  11,092,408.04 


Total  appropriated,  etc 25,726,461.65 


1  The  amount,  $2307,480.92,  reported  in  annual  report  for  1919.  has  been  decreased  $0.40  by  rofnndmen  f 
by  the  fourth  district  (to  Atchalalaya  levee  district)  In  July,  1919,  account  overpa-vnnent. 

t  The  amount,  $2,824,951.10,  reported  in  annual  report  for  1919,  h  vi  been  decreased  $4.00  by  refundments 
as  follows: 

By  the  first  and  second  districts- 
February,  1920,  refundment  of  o.-erpaymsnt  on  voucher  1,  August,  1918  (to  Barfleld, 

Ark.) $3.00 

By  the  fourth  district- 
February,  1920,  refundment  of  overpayment  on  vouchor  121,  .lugust,  1913  (to  Marengo 
Bend) 2.00 

Too 
'  The  amount,  $J35,179.15.  reported  in  annual  report  for  1919,  hiS  b3en  decreased  $ia,4J8.0j  by 
reimbursements  to  the  dredglnk  district,  as  follows: 

July,  1919,  reimbursement  from  secretary  for  ropiiirs  and  supplies  furnished  steamers  Missis- 
sippi and  John  Ewens $6. 162  25 

July,  1919,  reimbursement  from  secretary  for  repairs  and  supplies  furnished  steamer  John 
Ewens ^1.73 

July.  1919.  reimbursement  ftom  first  and  second  districts  for  doo';ing  hull,  steamer  Augustus 
J.  Noltc .: 101.01 

July,  1919,  reimbursement  from  (J.  S.  Railroad  Administration  for  repairs  to  steamers  Choc- 
taw and  Xo'comis 132. 6-5 

Augast,  1919,  reimbursement  from  secretory,  for  repairs  anl  supplies  furnished  steamer 
Mississippi 1,691.74 

.Vugust,  1919.  reimbursement  f^om  U.  S.  Railroad  Administration  for  repairs,  etc.,  furnished 
steamers  \.  M.  Scott,  Choctaw.  Ad\Tince,and  Inspector 1,478.68 

10.4OS.06 
*  The  amount,  r2lS,650.60,  reported  in  annua  Ireport  for  1910.  has  Immju  dccri^setl  $'VW.6.'>  by  n* 
imbursements  as  follows: 
By  the  fourth  district- 
October,  191 9,  reimbursement  firom  New  Orleans,  La. ,  engineer  district  for  towing  (to  Har- 
bor at  New  Orleans,  La.) $300.00 

October,  1919, reimbursement  from  third  district  for  handling  and  loading  provisions  (to 

Harbor  at  New  Orleans,  La.) 39.65 


339.66 

b  The  amount.  $407 ,.565.59,  reported  in  annual  report  for  1919,  has  been  increased  $574.04.  by  the  first  and 

second  districts,  in  August,  1919,  account  error  in  decreasing  expenditures  for  fiscal  year  1918,  In  April.  1919. 

allotment  for  Memphis  Harbor,  by  reimbursement  from  appropriation  "Engineer  operations  In  the  field ." 

which  was  actually  a  reimbursement  to  allotment  for  "Dredges  and  dredging."  dredging  dlctrict. 

APl»KOrurATl(»N  yOR    MOniFU'ATIONS   AND  KEADJVSTMENTS   OF  CONTRACTS,   KH'SB  ANI» 

HARBOR  IMPRO>T.MEN'TS. 

Act  of  July  18,  3918  (allotment  In  fiscal  year  1919) $35,  725.00 

Readjustment  of  original  allotments  In  fiscal  year  1919,  in  ofliee, 
Chief  of  Kngineers,  in  accordance  with  completed  expenditure  of 
funds,  December,  1919,  by  liicreaslncr  allotment  for  "Upper  St. 
Fran<*ls  levee  district,"  $0(5.36,  and  decreasing  allotment  for 
"  Lower  St.  Francis  levee  district,"  $80.45,  both  in  third  district, 
making  a  net  decrease  of  allotment  in  fiscal  year  of  1919 14.09 


85. 710. 91 
Act  of  July  18,  1918  (allotment  In  fiscal  year  1920) ■ 20,700.00 

56,410.91 
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Location  and  object. 


To  June  30, 
19I». 


Durii 
year  endl 
June  30, 

loao. 


Total. 


Exi>eiidltures  (levees) 

Unexpended  balance,  June  30, 1020. . 


$17,112.06 


$32,850.06 


$40,963.02 
6,446.00 


Total  appropriated,  etc. . 


56,410.01 


ADDITIONAL    PAYMENT   TO    WALTEB    H.    DENISOV,    CONTBACT    FOB    MISSISSIPPI   BIVEB 

IMPROVEMENT. 

Act  of  Mar.  2,  1919  (sec.  5,  river  and  harbor) $18,000.00 

Expended  {additional  payment  to  Walter  H.  Denison), 


Location  and  object. 


Expenditures  (levees) 

Unexpended  balance,  June  30, 1020. 


Total  appropriated ,  etc . 


To  June  30, 
1010. 


year  endl 
June  30, 
1020. 


$18,000.00 


Total. 


$18,000.00 


18,000.00 


APPROPRIATION    FOR    GAGING    WATERS    OF    THE '  MISSISSIPPI    RIVER    AND    ITS    TRIBU- 
TARIES. 

Allotments  from  general  appropriations  for  examinations,  surveys, 
and  contingencies  of  rivers  and  harbors  by  acts  of — 

Mar.  3,  1871  [allotment  Apr.  11,  1871] $5,000.00 

June  10,  1872  [allotment  July  11,  1872] 5,000.00 

Mar.  3,  1873  [allotment  May  17, 1878] 5, 000. 00 

June  23,  1874  [allotment  July  29.  1874] 5, 000. 00 

Mar.  3,  1875  [allotment  Mar.  22,  1875] ,5.000. 00 

Specific  appropriations  by  river  and  harbor  acts  of — 

Aug.  14,  1876 5,000.00 

June  18,   1878 5, 000. 00 

Mar.  3,  1879 5,000.00 

June  14,   1880 5.000.00 

Mar.  3,  1881 5, 000. 00 

Aug.  2,  1882  5.000.00 

Deficiency  act  of  Mar.  12,  1884 , 2,100.00 

Specific  appropriations  by  river  and  harbor  acts  of — 

July  5.  1884^ 5,000.00 

Aug.  5,  1886 5.000.00 

Allotted  from  specific  appropriation  by  river  and  harbor  act  of  Aug. 
11,  1888  [allotment  Oct.  17,  1888] 8,700.00 

Deficiency  act  of  Oct.  19,  1888 3, 600. 00 

Allotments  from  permanent  indefinite  appropriation  made  by  sec- 
tion 6  of  river  and  harbor  act  of  Aug.  11.  1888,  for  fiscal  years, 
viz: 

1890  [allotment  Aug.  23,  1889] 9,000.00 

1891  [allotment  Aug.  19,  1890,  $8,700.  less  $3,518.34  withheld 
in   United  States  Treasury  under  ruling  that  only  $6,000 

can  be  expended  each  fiscal  year] 5,181.66 

1892  [allotment  July  17,  1891] 5,100.00 

1893  [allotment  July  15,  1892] 5,500.00 

1894  [allotment  July  18,  1893] 5,500.00 

1895  [allotment  June  5,  1894] 5,500.00 
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Allotments  from  permanent  indefinite  appropriation,  etc. — Con. 

1896  [allotment  Jmie  4,  1895] ^»52JJ"22 

1897  [allotment  May  13,  1896] ^™S2 

1898  [allotment  June  16,  1897] 5'5xX'S^ 

1899  [allotmente  May  27,  1898,  $5,500.  July  12,  1898,  $500] — -  6.000.00 

1900  [allotment  June  1,  1899] 5' ^-52 

1901  [allotment  July  2.  1900] S'Sx^'SS 

1902  [allotment  July  81,  1901] 6,000.00 

Allotments  from  permanent  annual  appropriation  made  by  section 

6  of  river  and  harbor  act  of  Aug.  11,  1888,  as  amended  by  section 
9  of  river  and  harbor  act  of  June  13, 1902,  for  fiscal  years,  viz : 

1903  [allotment  July  23.  1902.  $9,600,  less  $500  allotted  Aug. 

2,  1902,  to  St  Paul,  Minn.,  district] 9.100.00 

1904  [allotment  Apr.  18,  1903] 9,100.00 

1905  [allotment  Aug.  11,  19041 9, 100. 00 

1906  [allotment  June  30,  1905] 9,100.00 

1907  [allotment  July  2,  1906] 9, 100. 00 

1908  [allotment  July  24,  1907] 9, 100. 00 

1909  [allotment  July  3,  1908] 9,100.00 

1910  [allotment  July  13,  1909] 9,100.00 

1911  [aUotment  July  27,  1910] —  9,600.00 

1912  [aUotment  Feb.  7.  1911] 9.100.00 

1913  [allotment  May  29,  1912] 9,100.00 

1914 9, 100. 00 

1915  [allotment  Sept.  2,  1914] 9,100.00 

1916  [allotment  July  28,  1915] 9,100.00 

1917  [allotment  Aug.  3,  1916] 9, 100. 00 

1918  [allotment  June  27,  1917] 9,100.00 

1919  [allotment  June  20,  1918] 9,100.00 

1920  [allotment  June  12,  1919] 9,100.00 

Total - 319, 481. 66 


Expended  {gaging  toaters  Mississippi  River  and  tributaries). 


Expenditures 

Unexi)ende<fbal8nce8  reverted  to  Treasury. . 

Total 

Unexpended  balance  June  30, 1920 


Total  appropriated,  etc. 


To  June  30, 
1919. 


1290,632.38 
18,969.78 


309,492.16 


Daring  year 

ending 
June  30, 1920. 


$9,969.60 


9,989.50 


TotaL 


1300,621.88 
18,959.78 


319,481.06 


319,481.60 


APPBOPBIATION  FOB  BEBUILDING  LEVEES  OF  THE  MISSISSIPPI  RIMSB  AND  TBIBUTARIE8 

DAMAGED  BT  FLOODS. 

Joint  resolution  of  Apr.  30,  1912 -—  $1,600,000,00 

Allotments : 

Surveys,  Ohio  and  Mississippi  Rivers  (allot- 
ment May  8,  1912) $1,000.00 

Cairo  Drainage  District  (allotment  May  21, 
1912) 45, 000. 00 

Upper  St.  Francis  levee  district  (allotments 
May  21,  1912,  $65,000,  and  June  18,  1912, 
$15,000) 80, 000. 00 

Reelfoot   levee   district    (aflotment    May   21, 

1912) 60, 000. 00 

Lower  St  Francis  levee  district  (allotments 
May  21,  1912,  $200,000,  June  18,  1912. 
$60, 000) 260, 000. 00 

White  River  levee  district  (allotment  May  21, 
1912) 175. 000. 00 
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Allotments — Continued.    . 

Lower  Yazoo  levee  district  (allotment  May  21, 

1912) $173, 000. 00 

Upper  Tensas  levee  district  (allotment  May  21, 
1912 ) 2e9. 000. 00 

Red  River  levees  (allotment  May  21,  1912) 10,000.00 

Atchafalaya  levee  district  (allotment  May  21, 
1912) 150,000. 00 

I^fourche  levee  district  (allotment  May  21, 
1912) 100, 000. 00 

Lake  Borgne  levee  district  (allotment  May  21, 
1912) 10, 000. 00 

East  bank  Mississippi  River  from  Vicksburg 
to  Bayou  Sara,  previously  r^iorted  as  allot- 
ments to  Gum  Ridge  drainage  district, 
Mississippi,  Fort  Adams  to  Tunica,  La.,  and 
Bayou  Sara,  La.  (approved  May  21,  1912)—        50,000.00 

Ix)wer  Tensas  levee  district.  Palmyra  (allot- 
ment June  18,  1912) 11,000.00 

Lower  Tensas  levee  district,  Bougere  (allot- 
ment June  18.  1912) 9,000.00 

Bayou  des  Glalses,  Atchafalaya,  Red  River, 
etc.   (allotment  June  18,  1912) 80,000.00 

Lower  Yazoo  levee  district  (allotment  July  22, 
1912) 37, 000. 00 

Upper  Tensas  levee  district  (allotment  July  22, 
1912 ) 30, 000. 00 


Miscellaneous  receipts,  previously  reporteil___ 

Expended  (rebuilding  levees). 


1,500,000.00 


$1, 169.  06 


1,601,169.66 


Expenditures 

Unexpended  balance,  carried  to  iiurplus  fund  June  30, 
1014 


To  June  30, 
1919. 


$1,445,114.49 


Total  appropriated,  etc . 


Dtuing  year 

ending 
June  3M920. 


i 


Total. 


$1,445,114.40 
56,056.17 


l,iS01,169.66 


Appropri4nion  for  improving  Yazoo  River  and  tributaries,  Miss,^ 

Act  of  .July  13,  lS0!i $75,000.00 

Act  of  Aug.  18,  1894 225,000.00 

Act  of  Aug.  18,  1804 40. 000. 00 

Act  of  .Tuiio  4,  1897 350. 000. 00 

Act  of  Mar.  3.  1901 510,000.00 

Act  of  Mar.  3,  1909  (allotment  Mar.  29,  1909) 44,000.00 

Act  of  June  25,  1910 4, 000. 00 

Act  of  July  2.^,  1912 5,  000. 00 

Act  of  Mar.  4,  1913 10,000.00 


Miscellaneous  receipts,  previously  reported- 


1, 263,  (X)0. 00 
.30 


Total 1, 263, 000. 30 

^  Funds  under  this  appropriation  were  transferred  to  the  control  of  the  district  engineer 
officer,  YicksburK,  MIrs..  district,  Oct.  9,  1916,  under  proTlslon  of  riyer  and  harbor  act 
July  27,  1916.    (Bd.  7716>88.) 


Digitized  by  VjOOQIC 


3014        REPORT  OF  THE  CHIEF   OF   ENGINEERS,   U.   S.   ARMY. 
Expended  (improving  Yazoo  River), 


To  JQne  30, 
1919. 


During  3rear 

enc 
June  30, 


Total. 


Expenlitures 

Unexpended  balance . 


$1,248,277.78 


Total  appropriated,  etc. 


$1,248,277.78 
14,732.52 


i,2fi3,ooaao 


APPBOPBIATION    FOR    MATNTAININQ    AND    PROTECTING   LEVEES    OF    MISBTS8IPPT   BIVEB 
AND  TRIBUTARIES   AGAINST  FIjO'DDS. 

Act  Of  Apr.  3,  1912 « $350,000.00 

Act  Of  Apr.  16.  1912 300. 000. 00 


Total  specific  appropriations 650,000.00 

Miscellaneous  receipts;  previously  reported 490.80 


Total 650, 490. 80 


Expended  to  June  30,  1914 454.124.21 

Amount  carried  to  surplus  fund  June  30,  1913 195, 850.  59 

Unexpended  balance  carried  to  surplus  fund  June  30,  1914 516. 00 


650,490.80 

APPROPRIATION    FOR  EXAMINATIONS,    SITJVETS,    AND   CONTINGENCTES    OF   RIVRR8    AND 

HARBORS. 

Allotments  from  appropriation  by  river  and  harbor  act  of  Mar.  3, 
190r>— 

For  Ashi)ort.  Tenn,  (allotments  Mar.  29, 1905,  $25,  and  May  8, 

1905,  $460) $485.00 

Allotment  from  appropriation  by  river  and  harbor  act  of  Mar.  4, 
1913— 
For  canal  leading  from  Centennial  Lake  at  Vicksburg,  Miss.,  to 

the  Mississippi  River 2, 000.  00 


Expended  during  fiscal  year  1906 $485.  00 

Expended  during  fiscal  year  1914 2, 000. 00 


2,485.00 


APPROPRTATIOX   FOR  REilOVING   SUNKEN   VESSELS   OR  CRAFT  OBSTRUCTING   OR  ENDAN- 
GERING NAVIGATION INDEFINITE. 

Allotment  for  removing  wreck  of  barkentine  Rachel  Emery $1, 500. 00 

Exi)enrte<l  In  fiscal  year  1913 1,500.00 


Allotment  for  removing  wreck  of  bark  Santoa  Amarol 

June  30,  1916,  expended  In  fiscal  year $6. 11 

Expended  during  fiscal  year  1917 7,993.89 


8.000.00 


8,000.00 


APPROPRIATION    FOR   R£PAIRIN(i    GOVERNMENT    IJSVEE   AT   WALNUT  BEND,   ARK.* 

Act  of  June  13,  1902  (river  and  harbor) $90,000.  00 

Expended  to  June  30.  1906 90,000.00 


*  Prior  to  June  SO,  1906,  was  reported  nnder  appropriation  for  "  MlMissippl  River.* 
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APPROPRIATION  FOR  WATERWAY  FROM  LOCKPORT,  ILL.,  TO  8T.  LOUIS,  MO. 

Act  Of  June  13,  1902  (river  and  harbor) $25,000.00 

Expended  to  June  30,  1906 $22,291.23 

Amount  transferred  from  allotment  for  "  Survey  of  Illi- 
nois and  Des  Plaines  Rivers,  111.,*'  as  reimbursement-       1, 093. 40 

Net  expenditures '21,197.83 

Unexi)ended  balance  carried  to  surplus  fund  on  June 
30,  1909,  under  the  provisions  of  section  10  of  sundry 
civil  act  of  Mar.  4,  1909 3,802. 17 

"25,000.00 

APPROPRlAnoX    FOR  EMKROENCIES  IN  RIVKR  AND   HARBOR   WORKS. 

Allotments  from  approiniation  by  act  of  Apr.  2S,  1904 — 

For  Wolf  Uiver  (allotment  July  t>,  IJKH) $8,(KX).  00 

For  Giles  Hend,  Mis.s.  (allotment  July  6,  1904) 40,000.00 

48, 000. 00 
Kxpend(Hl  in  tt.scHl  year  1905 48,  000.  00 

Allotments  from  approi)rlation  by  act  of  ^far.  3,  190;") — 

For  Old  River  (allotments  Oct.  5,  1908,  $6,000  and  Nov.  12, 

1908,  $4,000) 10,000.00 

Kxi»ended  in  fiscal  year  1909 10,000.00 

APPROPRIATION   fXJR  CLAIMS  FOR  DAMAGES  BY   COLLISION,  RIVER  AND   HARBOR   WORKS. 

Act  of  Apr.  6, 1914  (urgent  deticiency) $73.  84 

Expended  in  fiscal  year  1914 73.  84 

Act  of  Sept.  8,  1916  (general  deficiency) 475.  28 

Expendetl  in  fiscal  year  1917 475.  28 

CONTRIBUTED   FX'NDS    (IMPROVEMENT   MISSISSIPPI   RIVER).      ' 

For  improvement  of  Mississippi  River  at  Trotters  Point,  Miss $100,000.00 

June  30.  1914,  expende<l  in  fiscal  year 100,000.00 

For  improvement  of  Mississippi  River  near  Memphis,  Tenn $1,  800.  00 

June  30,  1914,  exi)ended  in  fiscal  year $1,066.61 

ITnexi>ended  balance  refunded  to  contributor 733.  39 

1,  800.  00 

For  improvement  of  Mississippi  River  at  Star  Landing  Bend,  Miss.     210,  000. 00 

June  30,  1914,  expended  in  fiscal  year $35,009.30 

June  80,  1915,  expended  in  fiscal  year 174,990.70 

210,000.00 

For  Improvement  of  Mississippi  River  near  Laconia  Circle,  Ark—  -     8, 000. 00 
June  30,  1915,  expended  in  fiscal  year 8,000.00 

For  improvement  of  Mississippi  River  at  Delta,  Miss 160, 000. 00 

June  30,  1915,  expended  in  fiscal  year $24.  871. 79 

June  30, 1916.  expended  in  fiscal  year 135, 128. 21 

160,000.00 

'  ExpenditurcB  were  previously  carried  as  $22,291.23,  and  total  to  be  accnanted  for  as 
$26,098.40. 
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For   Improvement   of   Mississippi    River   in    Upper    St. 

JYancls  levee  district $284,000.00 

June  30,  1917,  expended  iu  fiscal  year $26,734.69 

June  30,  1918,  expended  in  fiscal  year 78,919.31 

June  30,  1919.  expended  In  fiscal  year 128,346.00 

234,000.00 


For  improvement  of  Mississippi  River  at  Gayoso  Bend,  Mo 150, 000. 00 

June  30,  1917,  expended  in  fiscal  year 150,000.00 

For  improvement  of  Mississippi  River  in  the  Reelfoot  levee  district 

(Kentucky) 25, 000. 00 

June  30,  1917,  expended  in  fiscal  year 25, 000. 00 

For  improvement  of  Mississippi  River  at  Norfolk,  Miss 100,000.00 

June  30,  1918,  expended  in  fiscal  year $50,  000. 00 

June  30,  1919,  expended  in  fiscal  year 50,000.00 

100, 000. 00 


For  improvement  of  Mississippi  River  at  Norfolk,  Sunflower,  and 

Trotters  Point,  Miss 100, 000. 00 

June  30,  1919,  expended  in  fiscal  year $71,841.91 

June  30,  1920,  expended  during  year 28, 158. 09 

100, 000. 00 


For  improvement  of  Mississippi  River  at  Avondale,  La 45,000.00 

June  30,  1914,  expended  in  fiscal  year $32, 467. 28 

Unexpended  balance  refunded  to  contributor 12, 532.  72 


45,000.00 

For  improvement  of  Mississippi  at  Torras,  La 3,000.00 

June  30,  1914.  expended  in  fiscal  year $2, 453. 74 

Unexpended  balance  refunded  to  contributor , 546.26 

3.000.00 


For  improvement  of  Mississippi  River  at  Greenville,  Miss ^35,500.00 

June  30,  1918,  expended  in  fiscal  year 35,500.00 


FUNDS  CONTBIBITTED  BY  rX)CAL  TJEVEE  DISTRICTS  FOB  FLOOD  CONTROL,  MISSISSIPPI 

RIVER. 

Contributed  for  fiood  control,  Mississippi  River: 

Fiscal  year  ending  June  30,  1918 '$1,337,701.67 

Fiscal  year  ending  June  30,  1919 1,  478,  500. 00 

Fiscal  year  ending  June  30,  1920 1. 531, 760. 44 

Total 4, 347, 962. 11 

Edpetuied  {contnbuted  funds,  flood  control). 


Location  and  object. 


'^^*-  '  Jime30,1930. 


Levees,  Head  of  the  Passes  to  Rock  Island,  111 II,  090, 377. 28      II,  648, 041. 26 

Balance  ixnezpenlod  June  30, 1920 ' 


Total  contributed . 


I 


Total. 


12,744,418.54 
1,603,543.57 


4,347,962.11 


1  This  amount  was  previously  Incorrectly  included  in  funds  contributed  for  flood  control 
(third  district),  but  the  contribution  was  for  revetment  at  Greenville,  Miss.,  by  city  of 
Greenville,  Miss.  ($18,000),  and  by  Mississippi  levee  commissioners  ($22,500). 

*  Amount,  $1,878,201.67,  previously  reported  decreased  $35,500  for  reasons  stated  In 
footnote  '. 
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Recapitulation  of  appropriations,  expenditures,  etc,  under  direction  of  the 
Mississippi  River  Commission  to  June  SO,  1920, 


Appropriation  far- 


Expended 
diirmg  fiscal 
year  endiiu; 
June  30, 192a 


Total  ex- 
pended to 
June  30, 1920. 


Deductions. 


Balance  un- 
expended 
June  30,19201 


SPECmC  APPBOnUATIONB. 


Mississippi  River. 

Maintenance  and  improvement  of  existing 
river  and  harbor  works 

Flood  control,  Mississippi  River,  and  Sacra- 
mento River,  Calif 

Rebuilding  levees  of  the  Mississippi  River  and 
its  tributaries  damaged  by  floods 

Maintaining  and  protectix^  levees  of  Missis- 
sippi River  and  tributaries  against  floods 

Examinations,  surveys,  and  contingencies  of 
rivers  and  harbors 

Repairing  Qovemment  levee  at  Walnut  Bend, 

Waterway  from  Lockport,  111.,  to  St.  Louis,  Mo. 
Emergencies  in  river  and  harbor  works 


$873,248.73 

234,391.76 

6,744,821.23 


$83,344,694.39 

7,699,282.76 

14,634,053.01 

1,445,114.49 

454,124.11 

2,485.00 

90,000.00 

5  21,197.83 

58,000.00 


1  $7,596.06 


Total.. 


7,252,461.72 


107,748,951.59 


$145, 26a  74 

62,222.97 

11,092,408.04 


166,055.17 
1196,366.69 


13,802.17 


1263,822.09 


11,299,891.75 


CONTRIBUTED  FUNDS. 

Contributed  funds,  improvement  Mississippi 

River 

Contributed  funds,  flood-control  act 


Total.. 


Consolidated 
tributed  funds 


c  appropriations  and  con- 


PERMANEMT  ▲PFROPBIATIONS,  ETC. 

Gaging  waters  of  the  Mississippi  River  and  its 
tributaries 

Improving  Yazoo  River  and  tributaries.  Miss., 

Removing  sunken  vessels  or  craft  obstructing 
or  endangering  navigation,  indefinite 

Claims  for  damages  by  collision,  river  and  har- 
bor works 

Modifications  and  readjustments  of  contracts, 
river  and  harbor  improvements  " 

Additional  payment  to  Walter  H.  Denison, 
contract  for  improvement,  Mississippi  River.. 

Total 

Orand  total  of  appropriations  and  con- 
tributed funds 


119,296.45 
1,648,041.26 


1,767,339.71 


9,019,801.43 


« 1,249,627.99 
»  2,744, 418. 54 


3,994,046.53 


111,742,998.12 


9,989.50 


32,850.96 
18,000.00 


60,840.46 


9,080,641.89 


•160,714.11 
•4,442.29 

9,600.00 

549.12 

49,963.92 

'    18,000.00 


243,169.44 


M3,812.87 


18,859.64 
1,603,543.57 


M3,812.37     1,622,403.21 


277,634.46 


'12,018.98 
•14,772.52 


26,791.45 


111,986,167.56 


304,42&91 


12,922,294.96 


6,446.99 


6,446.90 


12,928,741.96 


1  Carried  to  surplus  fund. 

s  Amount.  $22,291.23,  previously  reported,  decreased  $1,093.40  account  reimbursement  of  that  amount 
not  having  been  deducted  from  total  expenditures  in  former  statements. 

•  Amount,  $1,094,829.54,  previously  reported  increa.«(ed  $35,500,  which  was  incorrectly  carried  under 
flood  control  appropriation. 

•  Returned  to  contributors. 

» Amount,  $1,131,877.28,  previously  reported,  decreased  $35,500,  as  explained  in  footnote  •. 
•Sine©  Fe\).  11.1901.  .^      t-       , 

'  Unexpended  balance  reverted  to  Treasury. 

•  Since  Mar.  4, 1913. 

•  Transferred  to  control  of  district  engineer  office,  Vicksburg,  Miss.,  dL<ttrict,  Oct.  9,  1916,  under  pro- 
Wsion  of  river  and  harbor  act  July  27,  1916.    (ED  T71ft-38.) 

!•  Previously  carried  under  "Specific  appropriatioas.^' 
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Recapitulation  of  appropriations,  expenditures,  etc, — Ck>ntinuecl. 


Appropriation  for— 

Total  to  be 
accounted  for 

including 
receipts  from 

sales,  etc. 

Balance 
received  from 
former  ap- 
propriations. 

"^~':s&' 

SPECIFIC  APPROPRIATIONS. 

Mississippi  River     

$83,497,553.19 

7,761,505.73 

25,726,46L05 

1,501,189.66 

660, 49a  80 

2,485.00 

90,000.00 
25,000.00 
58,000.00 

1295,151.51 

1236,791.00 

11,605.73 

56,461.05 

1,169.66 

49a  80 

882,965,Cia6S 

7,750,  OOa  00 

25,670,OQaOO 

i,5oo,ooaoo 

Maintenance  and  ixaprovement  of  existing  river 
and  harbor  worlrs ,^.-.^,,-,,^t ■„■ 

Flood  control,  Mississippi  River,  and  Sacra- 
mento River,  Calif 

Rebuilding  levees  of  the  Mississippi  River  and 
its  tributEuies  damaged  bv  floods 

Maintaining  and  protecting  levees  of  Mississippi 
River  and  tributaries  agahist  floods 

Examinations,  surveys,  and  contingencies  of 
rivers  and  harbors   ......... .......^Trr ^-i- 

660,ooaoo 

2,485.00 

90,ooaoo 

Repairing  Government  levee  at  Walnut  Bend, 

Waterway  from  Lockport.  III.,  to  St.  Louis,  Mo. 
Enu^r^pncles  in  river  and  narbor  works    

25,0Qa00 

58,ooaoo 

Total      :. 

"U9,312,665.43 

296,151.51 

806,418.24 

118,711,005.68 

CONTRIBUTED  PUNDS. 

Contributed  funds,  improvement  Mississippi 
River 

l,282,30a00 
4,347,962.11 

Contributed  funds  flood-cooitrol  act 

Total       

"5,630,262.11 

Ccosolldated  specific  appropriations  and  con- 
tribut4^  funis  -r----,, . 

»124,942,927.54 

PERMANENT  APPROPRIATIONS,  ETC. 

Oagbig  waters  of  the  Mfeslssippl  River  and  its 
tributaries .\ 

172,733.04 
19,214.81 
9,500.00 
549.12 
56,410.91 
18,000.00 

Improving  Yaxoo  River  and  tributaries.  Miss.. 

Removing  sunken  vessels  or  craft  obstructing 
or  endangering  navigation,  indefinite 

Claims  for  damages  by  collision,  river  and  har- 
bor works 

..............  ...../........ 

Modifications  and  readjustments  of  contracts, 
river  and  harbor  Improvements  *• . .  x , , » 

Additional  payment  to  Walter  H.Denison,  con- 
tract tor  improvement,  Mississippi  River 

Total      

276,407.88 

Qrand  total  of  appropriations  and  con- 
tributed funds 

125,219,335.42 

"  To  reduce  to  net  appropriations  as  shown  on  line  6  of  the  finrmcial  summary,  deduct  $863,607.96  acooont 
balances  received  from  other  appropriations  $295,028.09  ($295,151.51  less  $123.42  reverted  to  Treasury);  re- 
ceived from  sales,  etc.  $304,757.78  ($306,418.24  less  $1,660.46  carried  to  surplus  ftmd);  and  total  amount 
carried  to  surplus  ftmd  $263,822.09. 

^  To  reduce  to  net  appropriations  as  shown  on  line  6  of  the  financial  summary,  deduct  $18,812.37  acooont 
amount  returned  to  contributors. 

u  See  notes  >i  and  u. 
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Consolidated  statement  of  condition  of  appropriations  and  allotments  under 
Mississippi  River  Commission  on  June  30,  1920. 

SECRETARY  MISSISSIPPI  RIVER  COMMISSION. 

[Appropriations:  Mississippi  River;  flood  control,  Mississippi  River,  and  Sacramento  River.  Calif.;  funds 
contributed  for  flood  control,  Mississippi  River;  maintenance  and  improvement  of  existing  river  and 
harbor  works;  gaging  waters  of  the  Mississippi  River  and  its  ti  ibutarles;  increase  of  compensation, 
rivers  and  harbors.  1918, 1919,  and  1920;  waterway  from  Lockport,  111.,  to  St.  Louis,  Mo.:  for  claims  for 
damages  by  collision,  river  and  harbor  works.] 


Appropriat 
Si 

Dredgin 

ion  for  flood  control,  Mississippi 'River,  and 
u:ramento  River,  Calif.,  allotment  for— 

g  and  miscellaneous. 

Levoes. 

Mississippi 
River  Com- 
mission. 

Surveys, 
gaces,  and 
observa- 
tions. 

New 
steamer. 

• 

Rock  Island 

to  New 
Boston,  111. 

Muscatine 

to  mouth  of 

Iowa  River, 

Iowa. 

Amount  expended  on  present  project  to 
flnd  of  lant  ft.scal  vear  

193,868.78 

175.806. 78 

$18,860.82 

$7,530.48 

Balance  unexpended  at  end  of  last  fiscal 
year -  r r-. 

X  16, 131. 22 
'  120,050.00 

83,733.22 

«  75,000.00 

986,000.00 
100,000.00 

36, 139. 18 
•40,000.00 

54,469.52 

Amount  appropriated  or  allotted  this  fiscal 
year 

30,000.00 

136,181.22 

108,733.22 

186,000.00 

76,139.18 

84,469.52 

Amount   expended   from    beginning   of 
present  fiscal  year  to  end  of  previous 
month    .          

61,116.17 
»  6, 818. 46 

51,640.65 
10,391.06 

49.76 

<  31, 730. 43 
4,602.67 

7,990.96 

Amount  expended  during  the  month 

1,993.67 

67,934.63 

62,031.73 

49.76 

36,333.00 

9,964.63 

Balance  unexpended  at  end  of  month. 

'  68,246.59 

46,701,49 

185,950.24 

39,806.18 

29,500.00 
10,306.18 

74,484.89 

In  Tre^surv  United  Stcktes.  . 

63,916.42 
.    4,330.17 

40,000.00 
6,701.49 

184,000.00 
1,950.24 

66,000.00 
8,484.89 

In  hand 

^- 68,246.59 

46,701.49 

185,960.24 

39,806.18 

74,484.80 

Outs,tanding  liabilities  at  end  of  month .... 
Amount  covered  by  existing  Contracts  at 
end  of  month 

846. 70 

3.W.  11 

4,  (382. 5{> 

2  .123-71 

33,335.44        62.332.11 

' 

846.70 

354.11 

3S,018.00 

64,657.82 

Balance  available  at  end  of  month . . . 

67,399.89 

46,347.38 

185,950.24 

1,788.18 

9,827.07 

1  Amount,  $60,050,  previously  reported  increased  $60,000.    Allotment  from  appropriations  by  sundry 

civil  act,  approved  June  6, 1920,  by  resolution  of  the  Mississippi  River  C-ommission,  June  11, 1920  ( Proc. 

p.  3058),  approved  by  Chief  of  Engineers,  Jime  25. 1920  (ED  15827-655,  Sec.  MRC  230-86). 
s  Amount,  $35,000,  previously  reported  increased  $40,000.    Allotment  from  appropriations  by  sundry 

civil  act,  approved  Jime  5, 1920,  by  resolution  of  the  Mississippi  River  Commission,  June  11, 1920  (Proc. 

p.  3058),  approved  by  Chief  of  Engineers,  June  26, 1920  (ED  16927-665,  Sec.  MRC  230^). 
I  Amount,  $25,000,  ptievionsly  reported  Increased  $15,000.    Allotment  from  appropriations  by  sundry 

dvU  act,  approved  June  6, 1020,  by  resolution  of  the  Mississippi  River  Commission,  June  11, 1920  (Proc. 

p.  3068)2approved  by  Chief  of  Engineers,  June  26, 192U  (ED  15927-655,  Fee.  MRC  230-86). 

*  Amount,  $31,727.98,  previously  reported  increa.sed  $2.45,  account  reimbursement  to  appropriation  for 

increase  of  compensation,  R.  &  H.  1920,  of  deduction  on  payment  made  to  contractor  (La  Crosse  Dredg- 
ing Co.)  of  costs  of  inspection  and  superintendence. 

•  Includes  $19.26  in  Treasury  settlements  (No.  66226,  June  4. 192ri.  with  Missouri  Pacific  RaUroad  $11.16,  and 

No.  56652,  June  10, 1920,  with  Illinois  Central  Railroad  $8.10)  for  passenger  transportation  in  January, 
1920. 
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Consolidated  statement  of  condition  of  appropriations  and  allotments  under 
Mississippi  River  Commission  on  June  SO,  idiSO— OontinuecL 
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Appropriation  for  flood  control,  Mississippi  Rlvor,  and 
Sacramento  River,  Calif.,  allotment  for— 


Levees. 


Warsaw  to  Quincy.  111. 


Hunt 

drainaf^ 

district, 

111. 


Amount  expended  on  present  project  to  [ 
end  of  last  fiscal  year 


9385.59 


Lima  Lake 

drainage 

district. 

111. 


La  Grange  to  mouth  of  Missouri 
River,  Mo. 


Riverland 

levee 

district. 

Mo. 


I 


1245.86  I  134.917.90 


Balance  unexpended  at  end  of  last  fiscal 
year 54,614.41 

Amoimt  appropriated  or  allotted  this  fiscal  ' 
year ,«  70, 000. 00 


124,614.41 


Amoimt  expended  from  beginning  of 
present  fiscal  year  to  end  of  previous 
month 

Amount  expended  during  the  month 


Balance  unexpended  at  end  of  month. 


In  Treasiu-y  United  States.. 
In  hand 


7  81,064.24 
9,026.29 


40,090.53 


84,523.88 


54,000.00 
30.523.88 


,  84,528.88 

Outstanding  liabilities  at  end  of  month ,  8, 970. 83 

Amoimt  covered  by  existing  contracts  at  " 

end  of  month 48, 629. 64 


57,600.47 


Balance  available  at  end  of  month . 


26,923.41 


59,754.14  I    41,082.10 

10,000.00;    12,000.00 


69,754.14  ;    53,062.10 


108.78 


106.78 


22,528.64 
2,696.86 


25,225.50 


69,645.36      27,856.60 


69,000.00 
645.36 


25,000.00 
2,856.60 


69,645.30       27,&56.60 
r.T~~  .TT|  '  ~1~  899.(3 


58,900.00  I    24,843.64 


58,900.00  !     26,743.27 


10,715.36 


1,113.33 


Kings  Lake 

drainage 

district, 

Mo. 


Foley 

drainage 

district. 

Mo. 


$40,000.00 


40,000.00 


10,000.00 


15,000.00 


5,000.00 


5,000.00 


40,000.00  5,000.00 


40,000.00  5,000.00 


40,000.00 


5,000.00 


•Amount,  S60,QOO,  prnvlooslv  reported  increased  S20,000.  Allotment  from  appropriations  bv  sundry 
civil  act  approved  June  5, 1920,  by  resolution  of  the  Mississippi  River  Commission,  Jime  11, 1920  (Proe. 
p  3058),  approved  by  Chief  of  Engineers.  June  25, 1920  (ED  16927-655,  Sec.  MRC  230-86). 

» Amount,  131,058.45,  previously  reported  increased  S5.79,  account  reimbursement  to  appropriation  for 
increase  of  compensation,  R.  A-  H.  1920,  of  deduction  on  payments  to  contractors  (Cameron,  Joyce  A 
Co.,  S3.66,  and  Harry  Merritt,  $2.23)  of  costs  of  Inspection  and  superintendence. 
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Consolidated  stateniefit  of  condition  of  appt'opriations  and  allotments  under 
Mississippi  River  Commission  on  June  SO,  1920 — Continued. 

SECRETARY  MISSISSIPPI  RIVER  COMMISSION^Con tinned. 


Appropriation  for  flood  control,  Mississippi  River  and  Sacramento  River, 
Cam.,  allotment  for- 

levees. 

Expended 
allotments. 

Quincy  to 
Hamburg 
Bay.  IH. 

Prairie  du 
Pont  to 
Grand 

Tower,  111. 

Grand  Tower  to 
Gale,  111. 

Clear  Creek- 
drainage 
and  levee 

district.  111. 

East  C'dpe 
Gimrdeau 
and  Clear 

Creek 

drainage 

dIstrictTlll. 

Total. 

Amoimt  expended  on  present 
project  to  end  of  last  fiscal 
year 

$167.71 

$43,798.45 

♦$14,400.00 

$280,042.37 

Balance  unexpended  at  end  of 
last  fiscal  year 

99,832.29 
«  300,000.00 

$23,000.00 
•24,000.00 

6,201.66 
w  53, 000. 00 

510, 957.  b3 

Amount  appropriated  or  al- 
lotted this  fiscal  year 

92-5,000.00 

904,050.00 

399,832.29 

25,000.00 

47,000.00 

59,201.55 

1,415,007.68 

Amount  expended  from  begin- 
ning of  present  fiscal  yeax  to 
end  of  previous  month 

59,159.30 
14,806.47 

8,992.90 
1,314.04 

13,662.01 

288,043.84 
61,650.04 

Amount  expended  dming  the 
month 

73,965.77 

10,307.54 

13,662.01 

339,693.88 

Balance  unexpended  at 
end  of  montii 

32.5,8t».52 

25,000.00 

36,692.46 

45,539.54 

1,075,313.76 

In  Treasury  United  States 

290,000.00 
35,866.52 

25,000.00 

29,994.02 
6,698.44 

43,000.00 
2,539.54 

964,410.44 

In  hand. .  /. 

110,903.81 

325,866.52 

25,000.00 

36,692.46 

45,539.54 

1,075,313.76 

Outst-mding  liabilities  at  end 
of  month 

1«,C00.42 
61,524.88 

3,175.35 
25,870.43 

4.1? 
21,953.71 

38,859.44 
337,396.85 

Amount  covered  by  existing 
contracts  at  end  of  month . . . 

78,125.30 

29,051.78 

21,957.84 

376,256.29 

Balance  available  at  end 
of  month 

247,741.22 

25,000.00 

7,640.C8 

23,581.70 

699,058.46 

•  Levees,  mouth  of  Des  Moines  River  to  La  Grange,  Mo. 

"Amount,  $100,000,  previously  reported  increasea  $200,000.    Allotment  from  appropriations  by  sundry 

civil  act  approved  June  5, 1920,  by  resolution  of  the  Mississippi  River  Commission,  June  11, 1920  (I'roc. 

p.  3058),  approved  by  Chief  of  Engineers,  June  25, 1920  (ED  15927-655,  Sec.  MKC  230^). 
'Amount,  $12,000,  previously  reported  increased  $12,000.    Allotment  from  appropriations  bv  sundry 

civil  act  approved  June  5, 1920,  bv  resolution  of  the  Mississippi  River  Commission,  June  11, 1920  (Proc. 

p.  3058),  approved  by  Chief  of  Engineers,  June  25, 1920  (Elf  16927-655,  Sec.  MKC  230-88). 
»  Amoimt,  $30,000,  previously  reported  increased  $23,000.   AUottment  from  appropriations  by  sundry  civil 

act  approved  June  5, 1920,  by  resolution  of  the  Mississippi  River  Commission,  June  11,  1920  (Proc. 

p.  3058),  approved  by  Chief  of  Engineers,  June  26,  1920  (ED  15927-655,  Sec.  MRC  230^). 
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Funds  contributed  for  flood  control,  ML<islssippi  River 
(special  fund). 

Levee  Rock 

Island  to 

New  Boston, 

III.  fDrury 

Drainage 

District, 

Ill.>> 

Levee  Mus- 
catineto 
month  of 

Iowa  River, 
la.  (Musca- 

tlne-LouLsa 

Island  Levee 
Dist..  Ia.)» 

Levee  Warwiw  to  Quincy. 
111. 

Hunt  drain- 
age District 
Ill.» 

Lima  Lake 

Drainage 

District 

111.* 

Amount  expended  on  present  project  to  end  of 
last  flscjal  year .      .      . 

•9,430.47 

•3,759.77 

•143.33 

•123.95 

Balance  unexpended  at  end  of  last  fiscal  year. . . 
Amount  appropriated  or  allotted  this  fiscal  year. 

18,069.53 
12,500.00 

27,240.23 

27,356.67 
25,000.00 

29,877.05 
5,000.00 

30,669.53 

27,240.23 

62,356.67 

34,877.05 

Amount  expended  from  beginning  of  present 

•  15,852.94  1         3,963.88 
2,301.26  1             997.00 

•15,535.20 
4,513.15 

54.43 

Amount  expended  during  the  month 

18,154.20           4,960.88 

20,(M8.35 

54.43 

Balance  unexpended  at  end  of  month .... 

12,415.33          22,279.35 

32,308.32 

34,822.62 

In  Treasury  United  States 

7  250.00         19  nnn  nn 

10,000.00 

"13,000.00 

9,308.32 

14,500.00 

•  20,000.00 

322.62 

In  other  depositories 

'6,000.00 

A  97Q  9J( 

Inhand...:. 

5  165  33  ' 

12,415.33  1        22.279.35 

32,308.32 

34,822.62 

Outstanding  liabilities  at  end  of  month 

2,341.27 
10,074.06 

1,162.85 

91    lift  »> 

4,485.39 
24,314.81 

Amount  covered  by  existing  contracts  at  end  of 
month 

29,460.00 

Balance  available  at  end  of  month ■ 

12,415.33          22,279.35  i 

28,800.20 

29,450.00 

• 

3,508. 12 

5,372.62 

1 

» Contributed  by  the  Drury  drainage  district,  Illinois,  •27,500  (act  June  12,  1917)  on  Apr.  19,  1918,  and 
•12,600  (act  July  19,  1919)  on  Aug.  30,  1919.    (Sec.  MRC  2681-168.) 

*  Contributed  by  the  Muscatine-Loui<«  Island  levee  district,  Iowa,  •15,000  (act  June  1?,  1917)  on  Mar. 
16,  1918.    (Sec.  MRC  2461-21),  and  •16,000  (act  July  1.  1918)  on  Dec.  28,  1918.    (Sec.  MRC  2680-73.) 

*  Contributed  by  the  Hunt  drainage  district,  Illinois,  •27.500  (act  June  12,  1917)  on  Apr.  10,  1918,  and 
•25,000  (act  July  19,  1919)  on  Nov.  1,  1919  (Sec.  MRC  2637-143). 

*  Contributed  by  the  Lima  Lake  drainage  district,  Illinois,  ^30,000  (act  July  1,  1918)  on  Jan.  10.  1919. 
(Sec.  MRC  2680-16),  and  •5,000  (act  July  19,  1919)  on  Nov.  4,  1919.    (Sec.  MRC  2680-85.) 

•Amount,  •15,851.72,  previously  reported  increased  •1.22  account  reimbursement  to  appropriation  for 
Increase  of  Compensation,  Rivers  and  Harbors,  1920,  of  deductions  on  payments  made  to  contractor  (La 
Crosse  Dredging  Co.)  of  costs  of  inspection  and  superintendence. 

•  Amount,  •15,532.31,  previously  reported  Increased  •2.89  account  reimbursement  to  appropriation  for 
Increase  of  (Compensation,  Rivers  and  Harbors,  1920.  of  deductions  on  payments  nmde  to  contractors  (Cam- 
eron, Joyce  &  Co.,  •I. 78  and  Harry  Merritt,  •1:11)  of  costs  of  inspection  and  superintendence. 

'  On  denosit  •e.OOO  (act  July  1,  1918)  to  credit  of  President,  Mississippi  River  Commission  with  First 
National  Bank,  Muscatine,  Iowa. 

•  On  deposit  •IS.OOO  (act  July  19,  1919)  to  credit  of  President,  Mississippi  River  Commission  with  HiU- 
Dodge  Banking  Company,  Warsaw,  111. 

•  On  deposit  •15,000  (act  July  1.  1918)  and  •S.OOO  (act  July  19,  1919)  to  credit  of  President.  MLssLslppi 
River  Commla.<don  with  State  Bank  of  Lima,  Lima,  III. 
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Consolidated  statement  of  condition  of  appropriations  and  allotments  under 
Mississippi  River  Commission  on  June  SO,  1920 — Continued. 

SECRETARY  MISSISSIPPI  RIVER  COMMISSION— Continued. 


Funds  contributed  for  flood  control,  MiastasippA  Rlvw, 
(special  fund). 

Levee  LaGranne  to  Mouth  of  Missouri 
laver.  Mo. 

L«vee 
Hamburg 

(Riverland 
levee  dis- 
trict, Mo.)rt 

Kini^Lake 
drainage  dis- 
trict, Mo." 

Foley  drain- 
age district, 
Mo.» 

Bay,  111. 
(Sny  Island 
levee  drain- 
age district, 
in.)M 

Amount  expended  on  present  project  to  end  of 
last  flscal  year 

$12,430.16 

184.44 

Balance  unexpended  at  end  of  last  fiscal  year. . . 
Amount  appropriated  or  allotted  this  fiscal  year. 

20,'M59.85 

49,915.56 
50,000.00 

r»,ooo.oo 

12,500.00 

20,569.85 

20,000.00 

2,500.00 

99,915.56 

Amount  expended  from  beginning  of  present 
fiscal  year  to  end  of  previous  month 

11,264,45 
1,348.40 

29,579.64 

Arnoiint  expended  during  the  month. 

7,403.1^ 

12,612.85 

36,982.87 

Balance  unexpended  at  end  of  month — 

,7,967.00 

20,000.00 

2,500.00 

62,962.69 

In  Treasury  United  Btates 

6,000.00 

26,760.00 
»  35, 000. 00 

In  other  depositories 

"20,666.66 

"2,500.00 

In  hand 

1,957.00 

1,182.69 

- 

7,967.00 

20,000.00 

2,600.00 

62,032.69 

Outstanding  liabilities  at  end  of  mcnth 

of  mf^nth,    .    .    .    r ■, T   .    r   ..,..,.-...-..   .         . 

049.81 
7,007.19 

8,300.19 
30,662.43 

7,967.00 

38,962.62 

Balance  available  at  end  of  month 

20,000.00 

2,500.00 

23,970.07 

w  Contributed  by  the  Riverland  levee  district,  Missouri,  133,000  (act  June  12, 1917)  on  Dee.  8, 1917« 
(Sec  MRC  3461-21.) 

"  Contributed  by  the  Kings  Lake  drainage  district,  Missouri,  120,000  (act  July  19, 1919)  on  Mar.  9, 1920. 
(Sec.  MRC  2760-13.) 

"  Contributed  by  the  Foley  drainage  district,  Missouri,  92,500  (act  July  19, 1919)  en  Mar.  9, 1920.  (Sec. 
MRC  2761-13.) 

"  Contributed  by  the  Sny  Island  levee  drainai  e  district,  Illinois,  SfO,0(0  (act  Jul\  1, 1916^  c  n  Dec.  81, 
1918.    (Sec.  MRC  2698-56),  and  $50,000  (act  July  19, 1919)  on  Nov.  4, 1919.    ^oc.  MRC  2608-213). 

"  On  deposit  $20,000\(act  July  19, 1919)  to  credit  of  President,  Mississippi  River  Commission  with  Foley. 

>»  On  deposit  $2,500/    Banking  Co.,  Foley,  Mo. 

i«  On  deposit  $35,000  (act  July  19.  1919)  to  credit  of  President,  Mississippi  River  Commission  with  New 
Canton  State  Bank,  New  Canton,  III. 
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Funds  contributed  for  floodcontrol,  Missiasippi  River, 
(special  fund). 

Levee  Grand  Tower  to 
Gale,  111. 

Expended 

contributed 

funds. 

Clear  Creek 
drainage 

and  levee 

district, 

III." 

East  Cape 
Girardeau 
and  dear 
Creole  drain- 
age district, 
IU.W 

Total. 

Amount  expended  on  present  project  to  end  of 
last  flscal  year ...t.-.^t-» ^-r t-- 

S21,883.43 

!•  $7, 200. 00 

$55,064.54 

Balanoe  unexpended  at  end  of  last  fiscal  year. . . 

3,106.57 
15,000.00 

176,136.46 
147,500.00 

Amount  appropriated  or  allotted  this  fiscal  year. 

$17,500.00 

17,500.00 

18,106.57 

323,635.46 

Amount  expended  from  beginning  of  present 
fiscal  year  to  end  of  previous  month 

4,493.45 
657.32 

6,836.77 

87,580.76 

Amount  expended  during  the  month 

17,220.36 

5,150.77 

6,836.77 

104,801.12 

Balance  unexpended  at  end  of  month .... 

12,349.23. 

11,269.80 

218,834.34 

' 

In  Treasury  United  States 

11,000.00 

87,500.00 

In  other  deoositories 

» 10,000.00 
1.269.80 

106' 500. 00 

In  hand 

1,349.23 

24,834.34 

12,349.23 

11,269.80 

218,834.34 

Outstanding  liabilities  at  end  of  month 

1,587.71 
10,761.52 

2.07 
10,976.85 

18,829.29 

Amount  covered  by  existing  contracts  at  end 
of  month 

144,363.36 

12,349.23 

10,978.92 

163,192.65 

Balance  available  at  end  of  month 

290.88 

55,641.69 

»  Contributed  by  the  Clear  Creek  drainage  and  levee  district,  Illinois,  SI  1,500  (act  July  1, 1918)  en  Aug . 
11, 1919,  and  S4,000  (act  July  19, 1919)  on  Aug.  11, 1919.  (8ec.  MRC  2685-33);  and  92,000  (act  July  19, 1919) 
on  Dec.  6, 1919.    (Sec.  MRC  2685-89). 

u  Contributed  by  the  East  Cape  Girardeau  and  Clear  Oeek  drainage  district,  Illinois,  125,000  (act  June 
12,  1917)  on  leb.  4,  1918.  (8ec.  MRC  2461-21);  $15,000  act  July  19,  1919)  on  Oct.  11,  1919.  (Sec.  MRC 
2564-165). 

19  Levees,  Mouth  of  Des  Moines  River  to  LaGrange,  Mo.  (Gregory  drainage  district,  Mo.). 

»  On  deposit  $10,000  (act  July  19, 1919)  to  credit  of  President,  Mississippi  River  Commission  with  Alex- 
ander County  National  BbpV.  Cairo,  111. 
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Appropriation  for  Mississippi  River,  allotment  foi^ 

- 

Levees. 

Expended 
allotments. 

Muscatine 

to  mouth 

of  Iowa 

River, 

Iowa. 

Warsaw 
toQuincy, 

LaOranee 
to  mouth 
ofMissouri 
River,  Mo. 

Quincyto 
Hamburg 
Bay,  111. 

Total. 

Amount  expended  on  pro- 
vioos  nroiects 



i$l,093,358.11 

$1,093,358.11 



, 

Amount  expended  on  present 
project  to  end  of  last  fiscal 
year 

$16,673.08 

$53,139.98  '$67,763.81 

$73,340.62 

S3, 553, 083. 65 

3,753,99L14 

Balance  expended  at  end  of 
last  ftecal  year 

18,826.92 

2,460.02     18,900.00 

■ 
66,659.38 

96,846.32 

Amount     appropriated     or 
allotted  thk  fiscal  vear 

1  "■ 

18,826.92 

2,460.02     18,900.00 

56,659.38 

96,846.32 

Amount  expended  from  be- 
ginning of  present   fiscal 
year  to  end  of  previous 
month  ...".. 

17,542.16 
159.83 

2,460.02 

46,997.13 
8,818.00 

66,999.31 
8,977.83 

Amount  expended  during  the 
month 

17,701.99 

2,460.02 

55,815.13 

75,977.14 

Balance  unexpended  at 
end  of  month ...  . . 

1,124.93 

18,900.00 

844.26 

20,869.18 

In  Tieasurv.  United  States 

18,000.00 

18,000.00 

In  other  depositories 

Tn  hand... '_...., 

1,124.93 

900.00 

844.26 

2,869.18 

1,124.93 

18,990.00 

844.26 

20,860.18 

Outstanding  liabiUtiea  at  end 

10.80 

10.80 

Amount  covered  by  existing 
oontracts  at  end  of  month . . . 

1,124.93 

1,124.93 



1,124.93 

10.80 

1,135.73 

Balance   available   at 
end  of  month 

18,900.00 

833.45 

19,733.45 

»  Mississippi  River  Conunlssion,  $238,110.74;  surveys,  gages,  and  ob8cr\^atIons,  $855,247.37. 

« Mississippi  River  Commission,  $860,361.17;  surveys,  ga^es,  and  observations,  $1,761,712.62;  spiUway 
survesrs,  $16,000;  examination  from  Cape  Girardeau,  Mo.,  to  Rock  Island,  111.,  $10,000;  levees.  Rock  Island 
to  New  Boston,  111.,  $17,146.28;  levees,  Muscatine  to  Port  Louisa,  Iowa,  $99.91;  levees,  Oquawka  to  Dallas, 
111.,  $1,100:  levees,  Ilead  of  Chouteau  Island  to-  Tralric  du  Pont  J[ll.,  $73,900;  levees,  Grand  Tower  to  near 
Thebes,  111.,  $10,000;  levees,  Grand  Tower  to  Gale  near  Thebes,  IB.,  $20,000;  experimental  dikes,  $45,075.68; 
patrol  of  the  Mississippi  River,  $1,055.56;  works  above  Cairo  (protection  near  Cairo  includes  onlv  work 
under  act  of  Julv  5, 1884,  $50,000;  Des  Moines  Rapids  to  Ohio  River,  $687,632.53),  $737,632.63. 
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Consolidated  statement  of  condition  of  appropriations  and  allotments  under 
Mississippi  River  Commission  on  June  SO,  1920 — CJontinued. 


Appropria- 
tion for  gag- 
ing waters  of 
the  Missis- 
sippi  River 

and  its 
tributaries. 

Increase   of  com- 
pensation, rivers 
and  harbors. 

Expended 
appropria- 
tions. 

Grand  total 

1919 

1920 

$1,008,358.11 

Amount  expended  on  present  project  to 
end  of  last  flscsil  year 

1290,532.38  $2,585.51 

s  $807,104. 24 

5,189,330.18 

Balance  unexpended  at  end  of  last  fiscal 

yesi 

1 
880.50  1       ^.ai 

784  863.42 

Amount  appropriated  or  allotted  this 
fiscal  year 

9,100.00 

S7,000.00 

1,067,650.00 

9,889.50 

34.51 

7,000.00 

1,853, 513.  «1 

Amount  expended  from  beginning  of 
present  fiscal  year  to  end  of  previous 
month 

8,728.16 
1,261.34 

34.51 

<  5, 800. 06 
982.95 

467,186.64 
80,092.52 

Amount  expended  during  the  month 

9,989.50 

34.51 

6,783.01 

537,279.16 

Balance  unexpended  at  end  of 
month 

216.99 

1,315,234.26 

In  Treasury,  United  States 

• 

1,069,910.44 
106^500.00 
138,823.83 

In  other  depositories .* 

In  hanr) . , . , 

216.99 

1 

216.99 

1,315,234.26 

Outstanding  liabilities  at  end  of  month . 

57,699.53 

Amount  covered  by  existing  contracts  at 
end  of  month 

482,884.14 

1 

540,683.67 

Balance  available  at  end  of  month. . 

216.99 

774,650.59 

*  Waterway  from  Lockport,  III.,  to  St.  Louis,  Mo..  $22,291.23  less  $1,083.40  reimbursed  from  allotment  for 
''Survey  of  Illinois  and  Des  Flames  River,  Hi."  (unexpended  balance.  $3,802.17,  of  this  appropriation 
carried  tosurplas  fund  June  30, 1909,  under  provisions  of  section  10  of  sundry  civil  act  of  Mar.  4, 1009— ED 
46863-142,  sec.  MRC 1125-9);  claims  for  damages  by  collision,  river  and  harbor  works,  $486.14;  maintenance 
and  improvement  of  existing  river  and  harbor  works,  act  of  October  2, 1914  (Mississippi  River  Commissaon, 
$29,991.18;  .surveys,  gages,  and  observations,  $59,936.16:  dredges  and  dredging,  $298,435.38),  $388,362.72; 
maintpnano3  and  improvement  of  existing  river  and  harbor  works,  act  of  Mar.  4,  1915  (Missisaippi  River 
Gommisdon,  $39,760.11;  surveys,  gages,  and  observations,  $43,161.53;  dredges  and  dredging,  $307,226.68), 
$303,148.32;  morease  of  compensation,  rivers  and  harbors.  1918,  $5,815.83. 

4  Amount  $5,812.41  previously  reported  decreased  $12.35,  account  reimbursemf^ut  from  flood  control  funds 
$8.34  (see  footnotes  4  and  7,  pages  3019  and  3020  and  $4.11  ft^m  funds  contributed  for  flood-control  (see  foot- 
notes 1  and  2,  page  3032. 
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Consolidated  statement  of  condition  of  appropriations  and  allotments  under 
Mississippi  River  Cotnmission  on  June  SO,  1920— ContXimed. 

MISSISSIPPI  RIVER  DREDGING  DISTRICT. 

(Appropriations:  Mississippi  River;  flood  control,  Mississippi  River,  and  Sacramento  River,  Calif.;  in- 
crease of  oompensation,  rivers  and  harbors,  1919  and  1920.] 


Mississippi 
River,  afiot- 

mentfor 
dredces  and 

dieoging. 

flood  control, 

Mississippi 

River,  and 

Sacramento 

River,  Calif., 

allotment  for 

dredges  and 

dredging. 

Increase  of  compensa- 
tion, rivers  and  har- 
bors. 

1919 

1920 

Total. 

Amount  expended  on  present  project 
to  end  of  last  fiscal  year 

16,691,848.99 

$594,771.09 

$2,«4.41 

r,289,044  49 

Balance  unexpended  at  end  of  last 
fiscal  year 

113,093.78 
4  26,944.93 

Mft5,822.64 
» 1,217, 574. 04 

•218.33 

169,734.75 

Amount  appropriated   or  allotted 

•$17,932.19 

1,262,451.15 

^ 

40,638.70 

1,373,396.68 

218.33 

17,932.19 

1,432,185.90 

Amount  expended  from  beginning 
of  present  fiscal  year  to  end  of  pre- 
vious month 

17,190.31 
15,000.00 

7  480,208.33 
•48,034.81 

218.33 


•12,104.62 
1,207.49 

509,721.59 

Amount  expended  during  the  month. 

64,242.30 

32,190.31 

528,243.14 

218.33 

13,312.11 

573,963.80 

Balance  unexpended  at  end  of 
mcmth 

8,448.39 

845,153.54 

4,620.08 

858,223.01 

In  Treasury  United  States 

8,448.39 

777,875.34 
67,278.20 

786,323.73 

In  hand ,  .    ,     , 

4,620.08 

71,898.28 

8,448.39 

845,153.54 

4,620.08 

858,222.01 

Outstanding  liabUities  at  end  of 
month • 

867.32 

78,164.88 
105,069.32 

1,146.98 

80,179.18 
105,069.32 

Amount  covered  bv  existing  con- 
tracts at  end  of  month 

867.32 

183,234.20 

1,146.98 

185,248.50 

__^ ^ 

Balance  available  at  end  of 
month 

7,581.07 

661,919.34 

3,473.10 

673,973.61 

1  Amount,  $2,233.78.  previously  reported,  increased  $11,460  account  of  error  in  making  deposit  of  amount 
received  fhvm  lease  of  steamboats  to  miscellaneous  receipts,  which  was  afterwards  adjusted  by  transiier 
settlement  No.  3192  bv  the  Auditor  for  the  War  Department. 

s  Amount,  $156,396.68,  previously  reported,  decreased  $574.04,  account  erroneously  taking  up  this  amount 
In  October,  1919,  received  firom  rental,  by  reducing  balance  unexpended  which  should  have  been  taken 
up  on  next  line. 

•  Amount,  $312.42,  previously  reported,  decreased  $24.09.  account  reimbursement  of  $18.17  and  $5.92  in 
July  and  Augiist,  1919,  which  was  deposited  to  the  credit  of  the  Treasurer  U.  S. ,  and  reverts  to  the  Treasury. 

4  AiBQimt,  $35,183.55.  previously  reported,  decreased  $11 ,460  by  taking  upthls  amount  under  "Balance 
onexpended  at  end  of  uut  fiscal  year*'  and  Increased  $3,221.37,  as  follows:  $2,730  from  inland  waterways 
for  lease  of  steamer  Choctaw,  Jan.  1, 1920,  to  Mar.  31, 1920,  Inclusive,  and  $491.37  received  fi-om  sale  of  con- 
demned U.  S.  property  (river  and  harbor  act  July  27, 1916). 

•  Amount,  $575,000,  previously  reported,  increased  $842,574.04,  as  follows:  $574.01  as  explained  in  foot- 
note '.and  $642,000  by  allotment  firom  sundry  civil  act  approved  Juno  5, 1920,  by  reaolution  of  the  Missis- 
sippi River  Commission,  June  11, 1900  (Proc.,  p.  3059),  approved  by  the  Chief  of  Engineers,  June  25, 1920 
(E.  D.  15927-455). 

•  Amount.  $13,000,  previously  reported,  increased  $5,000,  received  by  war  warrant  during  month,  and 
decreased  $67.81,  account  reimbursement  of  $13.23,  $10.35,  $7.66,  and  $7.07  in  February,  March,  April,  and 
June,  1930,  which  was  deposited  to  credit  of  Treasurer  U.  S.  and  reverts  to  the  Treasury. 

7  Amount,  $482,149.46,  previouily  reported,  decreased  $1,941.23,  as  follows:  $150.89  reimbursement  from 
the  district  engineer,  St.  Louis  disuict,  for  repairs  and  supplies  furnished  U.  S.  snagboit  Macomb,  Apr.  0, 
1920,  C.  D.  3^9,  E.  D.  101197-7072;  $^3.12  r jimbunement  flrom  socretary  Missi^pi  River  Commis.sion 
lor  supplies  furnished  steamer  Saturn,  Apr.  2, 1920  ($143.76),  for  supplies  furnished  steamer  Mississippi 
Apr.  2, 1920  ($322.25),  for  repairs  and  supplies  furnished  steamer  Mississippi  Apr.  2, 1930  ($2-30.11)  C.  D.  31860, 
B.  D.  101197-7193;  $182.93  tirom  secretary  Miisissippi  River  Commission  for  supplies  furnished  steamer 
John  Ewens.  Apr.  19. 1920.  C.  D.  33303.  E.  D.  101197-7338;  and  $711.29  reimbursement  from  Inland  water- 
ways for  supplies  and  repairs  to  steamers  Barrett  and  Choctaw. 

"  .\mount, $12,111.69,  previously  reported,  decreased  $7.07,  as  follows:  $0.42  reimbursement  firom  district 
engineer,  St.  Louis  district,  for  repairs  to  U.  S.  snagboat  Macomb.  G.  D.  31369,  E.  D.  104197-7072,  and  $6.65 
reimbursement  firom  secretary  Mississippi  River  Commission  for  repairs  to  steamer  Mississippi,  C.  D.  31860, 
B.  D.  104197-7196. 

•  Includes  $418.71  in  Treasury  settlement  No.  51687  for  transportation. 
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Consolidated  statement  of  condition  of  appropriations  and  allotments  under 
Mississippi  River  Commission  on  June  SO,  1920— Continued. 

FIRST  AND  SECOND  DISTRICTS. 

[Appropriations:  Mississippi  River;  flood  control,  Mississippi  River,  end  Sacramento  River,  Calit;  funds 
contributed  for  flood  control,  Mississippi  River;  maintenance  and  improvement  of  existing  river  and 
harbor  works;  increase  of  compensation,  rivers  and  harbors,  iai8, 1910,  and  1920;  funds  contributed  for 
improvement  of  Mississippi  River;  repairing  Government  levee  at  Walnut  Bend,  Ark.;  emergencies  in 
river  and  harbor  works;  examinations,  surveys,  and  contingencies  of  rivers  and  harbors;  rebuilding 
levees  of  the  Mississippi  River  and  tributaries  damaged  by  floods;  maintainbig  and  protecting  levees  oT 
Mississippi  River  and  tributaries  against  floods;  for  claims  for  damages  by  collision,  river  and  harbor 
works;  modifications  and  readjustments  of  contracts,  river  and  harbor  improvements.! 


Appropriation    for   flood   control,    Mississippi 
River,  and  Sacramento  River,  Calll,  allot- 
ment for— 

Reelfoot 

levee 
district. 

St.  l^rands 

levee 

district. 

Lower 

St.  Frands 

levee 

White 

River 

levee 

district. 

Amount  expended  on  present  project  to  end  of  last 
fiscal  year 

• 
$17,455.07 

$26,837.59 

1541,319.60 

$101,737.88 

Balance  unexpended  at  end  of  last  fiscal  year 

42,544.93 
50,000.00 

263,162.41 
» 250, 000. 00 

358,680.31 
>800,002.00 

208,262.12 

Amount  appropriated  or  allotted  this  fiscal  year 

«35o;ooo.oo 

92,544.03 

513,162.41 

1,158,682.31 

558,262.12 

Amount  expended  from  beginning  of  present  fiscal  year 
to  end  of  previous  month 

29,022.25 

134,337.07 
2,442.22 

451,624.24 
M9,0»5.69 

144,215.95 

Amount  expended  during  the  month X 

252.00 

29,022.25 

136,779.29 

470,719.93 

144,467.95 

Balance  unex  pended  at  end  of  m  j  nth ... 

63,522.68 

376,383.12 

687,962.38 

413  794. 17 

InTreasury  United  States 

50,000.00 
13;522.68 

364,177.08 
12,206.04 

665,633.88 
22,328.50 

405,000.00 
8,794.17 

Tn  hand  » .  T 

• 

63,522.68 

376,383.12 

687,962.38 

413,794.17 

Outstanding  liabilities  at  end  of  month 

60,600.00 
161,000.00 

51,500.00 
236,462.38 

87,200.00 
118,000.00 

Amount  covered  by  existing  contracts  at  end  of  month. . . 

13,522.68 

13,522.68 

221,600.00 

287,962.38 

206,200.00 

Balance  available  at  end  of  month 

50,000.00 

154,783.12 

400,000.00 

20R,594.I7 

•  Amount,  $400,002,  previously  reported  increased  $400,000.  Allotment  from  appropriation  by  sundrv 
civil  act,  approved  June  5, 1920,  by  resolution  of  the  Mississippi  River  Commission  June  11, 1920  (Proc.  p. 
3059),  approved  by  the  Chief  of  Engineers.  June  25  1920  (ED  15927>«55). 

*  Ajnount,  $200,000,  previously  reported  increased  $150,000.  Allotment  from  appropriation  by  sundry 
eivil  act,  approved  June  5, 1920,  by  resolution  of  the  Mississippi  River  Commission  June  11, 1920  (Proc.  p. 
8059),  approved  by  the  Chief  of  Engineers  June  25, 1920  (ED  15927-655). 

« Incnides  $24.37  in  Treasury  settlement  No.  54007  for  transportation  service. 
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Consolidated  statement  of  condition  of  approp^-tntiorm  and  allotments  under 
Mississippi  River  Commission  on  June  30,  1920 — Continued. 


Appropriation    for    flood    control,    Mississippi 
River,  and  Sacramento  River,  Calif.,   allot- 
ment for— 

Hickman, 
Ky. 

Barfleld, 
Ark. 

HojeneM. 

BauxippI, 
Ark. 

Amount  expended  on  present  project  to  end  of  last 
fisc&l  year                                          . 

$213, 88a 58 

»13,184.33 

Balance  unexnended  at  end  of  last  flsc&l  vear 

32,131.42 
*  250, 000  00 

6,815.67 
25,000.00 

Amount  appropriated  or  allotted  this  flscal  vear 

125.000.00 

160,000.00 

25,000.00 

282,131.42 

31,815.67 

60,000.00 

Amount  expended  from  t>eginning  of  present  fiscal  year 
to  end  of  nrevious  month        .        

K4,497.58 
•1,093.12 

31,815.67 

36,794.07 

Amount  e.xpended  during  the  month 

4,396.50 

85,590  70 

31,S15.67 

41,190.57 

HnlAiireiifiPXTX^n'led  at  ^nd  of  month  ,  -  -  . 

25,000  00 
~26^00br00 

196,  £40. 72 

"~177J69o7d8" 
18,850.04 

18,809.43 

In  Treasury  ITnited  States 

5,000.00 

In  hand...       .            

13,809.43 

25,000.00 

196,540.72 
~  10^700 

18,809.43 



Outstanding  liabilities  at  end  of  month 

'-' 

1,000.00 

Amount  covered  by  existing  contracts  at  end  of  month. . 



■ 

10,000.00 

1,000.00 



RAlfttiAp  avaII ahl A  a!  And  nf  nmnth 

25,000.00 

186,540.72 

17,809.43 

•  Amount,  $200,000,  previously  reported  increased  950,000.  Allotment  from  appropriation  by  sundry 
civil  act,  approved  June  5. 1920,  by  resolution  of  the  Mississippi  River  Commission  June  11, 1920  (Proc.  p. 
3059),  approved  bv  the  (  hief  of  Engineers  June  25, 1920  (ED  15927-655). 

*  Includes  $460.65  in  Treasury  settlement  No.  55158  for  transportation  service. 
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CofiHolidated  statement  of  condition  of  appropriatixms  and  allotments  under 
MiHsissippi  River  Commission  on  June  SO,  1^20— Continued. 


Appropriation  Ibr  flood  control.  Mississippi  River,  and  Sacra- 
mento  River,  Calll'.,allotmSt  tor- 

Wy^lre, 

Porter 
Lake,  Ark. 

Norfolk, 
Miss. 

Trotters 
Point,  Miss. 

Sunflower, 
Miss. 

Amount  expended  on  present  project  to 
end  of  last  flacal  year 

$360,725.75 

$50,000.00 

Balance  unexpended  at  end  of  last  fiscal 
year 

24,169.74 
•360,000.00 

Amount  appropriated  or  allotted  this  fiscal 
year 

YS180,000.00 

$100,000.00 

$100,000.00 

100,000.00 

160,000.00 

374,169.74 

100,000.00 

100,000.00 

100,000.00 

Amount   expended   from   beginning   of 
present  fiscal  year  to  end  of  previous 
month 

6,246.80 

193,480.46 
4,864.41 

6,665.42 

68,983.18 
1,185.58 

6,246.80  1  108,353.87  |      6,666.42 

60,168.76 

Balance  unexpended  at  end  of  month. 

153,753.20  1  175,815.87  |    93,334.58 

100,000.00 

30,831.24 

In  Treasury  United  States 

148,000.00 
5,753.20 

150,000.00     fi9.onn.nn 

100,000.00 

27,562.98 
12,268.26 

In  hand 

25,815.87 

1,334.68 

153, 753. 20  1  175, 815. 87  •    93, 334. 58 

100,000.00 

39,831.24 

Outstanding  liabilities  at  end  of  month 

2,000.00  1    15,000.00 
1 

10,000.00 

5,ooaoo 

end  of  month 

2,000.00       15,000.00 

10,000.00 

5,000.00 

Balance  available  at  end  of  month .... 

151,753.20     160,815.87 

83,334.58 

100,000.00  1      34,831.24 

'  Amount,  $60,000,  previously  reported  increased  $100,000.  Allotment  from  appropriation  by  sundry 
civil  act,  approved  June 5, 1920,  by  resolution  of  the  Mississippi  River  Commission  June  II,  1920  (Proc  p. 
S069),  approved  by  the  Chief  of  Engineers  June  25, 1920  (ED  15927-655). 

•  Amount,  $200,000,  previously  reported  increased  $150,000.  Allotment  from  appropriation  by  sundry 
civil  act,  approved  Jime5, 1920,  oy  resolution  of  the  Mississippi  River  Commission  June  11, 1920  (Proc  p. 
3aS9),  approved  by  the  Chief  of  Engineers  June  25, 1920  (ED  15927-655). 
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Cotitfolidated  statement  of  condition  of  appropriations  and  allotments  under 
Mississippi  River  Commission  an  June  SO,  1920 — Continued. 

FiaST  AND  SECOND  DISTRICTS  -  Continued. 


Appropriation  for  flood  control.  Mississippi  River,  and 

Oeneral 
stone. 

Plant. 

New  plant. 

Memphis 
Harbor  and 

Hopefield 
Point,  Ark. 

Axnocmt  expended  cm  present  project  to  end 
of  iMt  flscftl  yeftr. 

•82,887.99 

1263,214.06 

311,952.36 

>  400, 000. 00 

Amount  appropiisted  or  allotted  this  fiscal  year . 

iS260,000.00 

M85,776.99 

$100,000.00 

250,000.00 

185,776.90 

711,952.36 

100,000.00 

Amount  expended  from  beginning  of  present 
fiscal  year  to  end  of  previous  mcmth 

106,870.93 
5,335.50 

4  81,900.90 
10,698.21 

243,166.57 
•27,212.83 

Amount  exnended  durJiUE  the  month 

•  112,206.52 

92,659.11 

270,378.40 

Balance  unexpended  at  end  of  month. . . . 

137,793.48 

93,117.88 

441,573.96 

100,000.00 

In  Treasury  United  States 

130,000.00 

80,000.00 

386,280.50 

100,060.00 

In  other  debosltaries 

inffi.?!^.^?/.:::::::::::::::::::::::::: 

7,793.48 



13,117.88 

55,293.46 

137,793.48  i 

93,117.88 

441,573.96 

100,000.00 

Outstanding  liabilities  at  end  of  month 

14,393.48 
23,400.00 

13,117.88 

36,073.96 
105,600.00 

Amount  covered  by  existing  contracts  at  end 
of  month 

37,793.48  | 

13,117.88  1 

141,573.96 

Balance  available  at  end  d  month. 

100,000.00 

80,000.00  1 

300,000.00 

100,000.00 

I  Amount,  $150,000,  previously  reported  increased  $100,000.  Allotment  from  appropriation  by  sundry 
civil  act,  approved  June  5,  1920,  by  resolution  of  the  Mississippi  River  Commission  June  11, 1020  (Proc. 
p.  3060),  approved  by  the  Chief  of  Engineers,  June  25. 1920  (hb  15937-065). 

>  Amount,  $104,146.89,  previously  reported  increased  $81,630.10,  as  follows:  $380.60  and  $1,240.50  received 
during  month  for  rental  of  U.  B.  floating  plant,  and  $80,000  by  allotment  from  appropriation  bv  sundry 
civil  act,  approved  June  5,  1920,  by  resolution  of  the  Mississippi  River  Commission  June  11, 1020  (Proc. 
p.  3059),  approved  by  the  Chief  of  Engineers,  June  25. 1920  (£D  15027-655). 

I  Amount,  $100,000,  previously  rei)orted  increased  $300,000.  Allotment  from  appropriation  by  sundry 
civil  act,  approved  June  5,  1920,  by  resolution  of  the  Mississippi  River  Commission  June  11,  1930,  (Proc. 
p.  3099),  approved  by  the  Chief  of  Engineers,  June  25, 1920  (ED  15927-655). 

4  Amount,  $85,633.10,  previously  rei)orted  decreased  $3,672.20,  account  reimbursements  ($1,042.11. 
$2,548.75  and  $81.34)  received  during  month  covering  expenditures  made  prior  to  June  1, 1920,  all  in  fiscal 
year  1920. 

» Includes  $1,481.51,  in  Treasury  Settlements  Nos.  53635,  53933, 53934,  54779  and  55581,  aU  for  transporta- 
tion service. 

•  Amount  reported  covers  expenditures  during  fiscal  year  for  account  works  as  follows:  Hopefield,  Ark. , 
$17,250.50;  Bauxippi,  Ark.,  $3,^.09;  Porter  Lake,  Ark.,  $5,948.60;  Wyanoke,  Ark.,  $6,490;  Wahiut  Bend, 
Ark.,  $5,985.53;  'ftrotters  Point,  Miss.,  $6,197.96;  Old  Town  Bend,  Ark.,  $40,146.49:  Stone  (undistributed), 
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Consolidated  statement  of  condition  of  appropriations  and  allotments  under 
Mississippi  River  Commission  on  June  SO,  1920 — CoDtiDued. 

FIRST  AND  SECOND  DISTRICTS— Continued. 

Appropriation  for  flood  control.  MissLsslppl  River,  and 
I  Sacramento  River,  Cam.,  allotment  toi^ 


Memphis 
Harbor. 

Experi-      i 
mental  con-  '    Expended 
Crete  iwet-  '  alloiments. 

ment.       i 

1 

Total. 

Amount  expended  on  present  project  to  end  > 
of  last  fiscal  vear I    t4nR-i2»-iB 

'$287,104.51 

12,366,475.10 

1 

191,880.37 

1,430,579.33 

$25,000.00 

3,580,778.90 

191,800.37  !       25,000.00 

5.090.358.32 

*             * 

Amount  eiQ)ended  from  beginning  of  present 
fiscal  vear  to  end  of  prevlcHis  month 

•106,700.53 
1,982.03 

1,7U,389.63 

A^oqinf  ^nrpflinded  (infix^g  ihn  month. . . 

'   7B|558wi8 

110,682.56 

1,796,047.80 

Balance  unexpended  at  end  of  month .... 

81,177.81 

25,000.00 

3,223,410.52 

In  Treasury  United  States 

62,873.02 

25,000.00 

2,994,218.14 

In  othftr  depositaries  ,^ ^ 

In  hand 

18,304.79 

229,192L38 

81,177.81 

K.nnn.nn 

3,223,4ia52 

Outstanding  liabilities  at  end  of  month 

25,000.00 

330,885.32 
657,885.06 

of  month 

1 

25,000.00 

1 

988,7701 38 

.  .  .  ,  .......    ..  . 

Balance  available  at  end  of  month 

66,177.81 

25,000.00 

2,234,640.14 

.  1  Stepvvys,  $5,000;  Old  Town  Bend,  Ark.,  $47,107.25;  Watsons  Point,  Ky.,  (dike  at  Slough  Ldg.  Neck), 
$55.88;  Hopefleld  Bend,  Ark.,  $1,(07.89;  Star  Landing,  Miss.,  $373.«{:  Trotters  Point,  Miss.,  19,381.98, 
Delta  Miss.,  $821.17;  stone,  first  and  second  districts,  $1,434.75;  Oayoso  Bend,  Mo.,  $50,000;  Osceola,  Ark., 
$107,000;  below  Cache  River,  $61,342.36;  Memphis  BDarbor.  $3,550.77. 

"  Amount,  $126,476.31,  previously  reported  decreased  $17,770.78,  account  reimbursement  received  during 
r  ^1  it  tot  coal,  etc.,  ftiniished  Mississippi  River  Dredging  District,  during  fiscal  year  1920,  prior  to  June 
1. 1920. 
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Consolidated  statement  of  condition  of  appropriations  and  allotments  ^under 
Mississippi  River  Commission  on  June  SO,  1920 — Ck>ntinued. 

FIRST  AND  SECOND  DISTlllCTS— Continued. 


Funds  contributed  for  flood  control,  Mississippi  River. 
Special  fund. 

Reelfoot 

levee 
district. 

Upper  St. 

Francis 

levee 

district. 

Lower  St. 

Francis 

levee 

district. 

White 

River 

levee 

district. 

Total. 

Amount  expended  on  present  project  to 
Aid  of ifwt  flsMti  veftf. 

88,623.10 

$22, 45a  76 

8225,701.91 

852,324.01 

1309,099.78 

Balance' unttq^onded  at  end  of  last  fiscal 
year , 

21,376.00 

122,549.24 
75,000.00 

246,798.09 
261,26a  44 

102,675.99 

63,ooaoo 

493,40a22 

Amount  appropriated  or  allotted  this  Oscal 
year 

399,28a  44 

21,376.00 

197,549.24 

508,058.53 

165,675.99 

892, 66a  66 

Amount   expended   from    beginning   of 
present  fiscal  year  to  end  of  previous 
month 

14,388.32 

39,648.67 
1,221.08 

221, 95a  51 
9,535.60 

78,204.00 
125.99 

854,191.50 

Amount  expended  during  the  month 

10.882.67 

14,388.32 

40,869.75 

231,48a  11 

78,329.99 

366.074.17 

Balance  unexpended  at  end  of  month. . . . 

6,088.58 

156,679.49 

276,572.42 

87,346.00 

527,58a  49 

In  Treasury  United  States 

40,000.00 
105,000.00 
11,679.49 

65, 16a  66 

192,814.00 

18,601.76 

73,ooaoo 
"ii'siaoo" 

178, 16a  66 

297,814.00 

Tn  hand  . .  ,\^,    .  . .               .    .      . 

6,968.58 

51,605.88 

6,988.58 

156,679.49 

276,572.42 

87,34a  00 

527, 58a  49 

Outstanding  liabilities  at  end  of  month .... 

... 

30,300.00 
80,500.00 

25,70a00 

i33,ooaoo 

43,500.00 
43,84a  00 

99,50a00 
264,334.58 

Amount  covered  by  existing  contracts  at 
end  of  month 

6,988.58 

6,968.58 

110,800.00 

158,70a00 

87,346.00 

363,^34.58 

Balance  available  at  end  of  month. . . 

45,879.49 

117,872.42 

w  168, 761. 91 
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CotisoHdated  statement  of  condition  of  a^tpropriations  and  allotmenttt  under 
Mississippi  River  Commission  on  June  SO,  1920—<jontinued, 

FIRST  AND  SECOND  DISTKICT8— Continued. 


Mississippi  River,  allotment  for- 

Porter  Lake, 
Ark. 

Expended 
aUotments. 

Total. 

Amount  expended  on  present  project  to  end  of  last  fiscal  year. 

9441,764.50 

^122,963,967.80  $28, 405, 732. 30 

Balance  unexpended  at  end  of  last  fiscal  year 

3,761.01 

3,761.01 

3,761.01 

3,761.01 

Amount  expended  from  beginning  of  present  fiscal  year  to  end 
of  previous  month .... 

3,761.01 

3,761.01 

3,761.01 

3,761.01 

Maintenance  and  Improvement  of  exist- 
ing river  and  harbor  works,  act  -of  Mar. 
4, 1915,  aUotment  foi^ 

Upper  St. 

Francis  levee 

district. 

Expended 
allotments. 

Total. 

Amount  expended  on  present  project  to  end  of  last  fiiscal  year. 

$105,686.77 

<$1,146.R46.35 

$1,252,533.12 

Balance  imexpended  at  end  of  last  fiscal  year 

M2i),995.90 
^695.52 

126,995.90 

Amount  appropriated  or  allotted  this  fiscal  year 

695.52 

127,691.42 

127,691.42 

Amount  expended  from  beginning  of  present  fiscal  year  to  end 
of  previous  month 

127,691.42 

127  691  42 

127,601.42 

127,691.42 

1  Surveys,  $162,886.03;  upper  St.  Francis  levee  district,  $920,300:  lower  St.  Francis  levee  district.  $3,253,- 
189.75;  White  River  levee  district.  $2,634,645.80;  Reelfoot  levee  district,  $385,000;  Upper  Yazoo  levee  dis- 
trict, $1,468,703.45;  Walnut  Bend  levee,  preservation  of  works  at,  $28,200;  preservation  of  works  (levees). 
$17,909;  preservation  of  works  (revetment  and  contraction  works,  permanent  channel  improvement,  and 
protection).  $3>,958.89;  Slouifh  Landing  Neck,  Tenn.,  $206,385.3ti:  Chute  of  Island  28  (Abattis  dikes), 
$1,478.11;  Plum  Point  reach, $5,591,629. 22;  removal  of  Nonconnah rock, $9,000;  Golden  Lake,  Ark.,  $91,193.91; 
Walnut  Bend,  Ark.,  $346,309.92;  Trotters  Point,  Miss.,  $101,185.94;  Sunflower,  Miss.,  $253,365.56;  stone, 
$138,223.04;  Star  Landing,  Miss.,  $17,220.95;  Delta,  Miss.,  $9o5.24;  Gayoso  Bend,  Mo..  $150,000;  Barfield, 
Ark..  $200,000;  BuUerton  Bar.  ^Vrk..  $70,000:  Old  Town  Bend.  Ark.,  $188,483.67;  Osceola,  Ark.,  $25,000; 
Norfolk,  Miss.,  $42,00205;  dredges  and  dredging,  $388,097.12;  experimental  dikes.  $34,924.42;  plant.  $1,916.- 
984.81;  new  plant.  $916,478.71;  Columbus,  Ky,  $43,750;  Hickman.  Ky.,  $95,132;  New  Madrid,  Mo.,  $1M.000; 
«._  -xt. ,*,     ,,      .«^ ,, ^,.  f^j^    t45.ooo;  improving  harbor  at  Memphis.  Tenn.,  $1,429,- 

1.  (Wolf  River),  $45,000;  Memphis.  Tenn.  (Wolf River).  $25,786; 

,  $707,081.03;  Wolf  River,  $10,000;  Memphis  Harbor,  $29,069.70; 

id  levee),  $75,000;  Helena,  Ark.,  $297,868.81;  survey,  east  bonk 

n.,  $11,000. 

ree  district,  $315,000.65;  White  River  levee  district,  $160,103; 

,  $94,805.87;  Slough  Landing  Neck,  Tenn.,  $192,270.74;  Barfleld. 

96.03;  Star  Landing,  Miss..  $8,855.62:  Sunflower,  Miss..  $172.50; 

experimental  revetment,  $22,201.39;  plant,  $75,000;  new  plant, 

)d  decreased  $695.52.  account  shortage  of  this  amount,  in  Mis- 
is  pertainine  to  "Harbor  at  New  Orle{^''  in  fiscal  year  1919 
ipplied  by  allotment,  June  12, 1920,  of  like  amount  by  Chief  of 

if  this  amount,  in  Mississippi  River  Commission  transfer  of 
leans"  in  fiscal  year  1919,  under  authocitv  of  E-D  15027-676, 
^20,  of  like  amount  by  Chief  of  Engineerf  (serial  No.  C-ASAr 
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Cousolidaled  statement  of  condition  of  appropiiations  and  allotmcfita  wider 
MisHssippi  River  Commission  on  June  30,  1920 — CJontinued. 

FIRST  AND  SECOND  DISTRICTS— Continued. 


Modifications  and  Feadjustments  of  con- 
tracts, river  and  harbor  improvements, 
act  July  18, 1918,  allotment  for— 

Expended 

Increase 
oUom- 
pensa- 

St.??an- 
cis  levee 
district. 

Lower 
St.  Fran- 
cis levee 
district. 

White 

River 

levee 

district. 

Total. 

Uon, 
rivers 
and  har- 
bors, 1920. 

Amount  expended  on  present  proj- 
ect to  end  of  last  fiscal  vear.  . 

•  $2,028,547.84 

1 

Balance  unexpended  at  end  of  last 
fiscal  yeir 

$2,8««..36 

$7, 844.  .55 

$10,710.91 
20,700.00 

Amount  appropriated  or  allotted 
this  fiscal  year . .        

$20,700.00 

$5,888.66 



2,8r>6.36 

7, 844.  ,55 

20,700.00 

81,410.91 

5,888.66 

Amount  expended  from  beginning 
of  present  flsQal  year  to  end  of  pre- 
vious month 

2,866.98 

7,844.55 

14,253.01 

24,963.92 

5,07&.66 

Amount    expended    during    the 
month 

810.00 

2,8(%.36 

7.844.55 

14,253.01 

24,963.92 

5,888.66 

»                  , 

Balance  unexpended  at  end 
of  month 

6,446.99 

6,446.99 

In  Treasury  United  States 

1 

2,700.00 
3,746.99 

2,700.00 
3,746.99 

In  hand 

::::::::::[:::::::::: 

! 

Amount  covered  by  existing  con-  , 

tracts  at  end  of  month ' 

6,446.99 

6,446.99 

6,446.99 

6,446.99 

• 

* 

6,446.99 

6,446.99  1 

1 

•  Repairing  Government  levee  at  Walnut  Bend,  Ark.,  $90,000:  emergencies  in  river  and  harbor  work, 
(for  Wolf  River),  18,000;  examinations,  surveys,  and  contingencies  of  rivers  end  harboTS.  $485:  rebuilding 
levees  of  the  Mississippi  River  and  tributaries  damaged  bv  floods,  $(.20,000;  maintaining  end  protecting 
levees  of  Mississippi  Kiver  and  tributaries  against  floods.  $104,658.97:  for  claims  for  damages  by  collision, 
river  and  harbor  works,  $15;  increase  of  compensation,  rivers  and  harbors.  1918,  $7.651.£8;  increase  of  com- 
pensation, rivers  and  harbors,  1919.  $2,271.15;  maintenance  and  impiov€n.cnt  of  existing  li^er  and  haibor 
works,  act  of  Oct.  2,  1914,  $1,195.16$.  14.  distributed  as  follows:  Fimcys.  $l,f.CO;  Uji  er  £t.  Fiancis  le^ee 
district,  $101,t:37.28:  Lower  St.  Franci.s  levee  district.  $437,r.(  0;  While  Kh  er  levee  distiict.  $1(  O.CCO;  Slough 
Landing  Neck,  Term.,  $191,498.17;  Ilim  Point  reach,  $1.2i0;  Star  Landing,  Miss.,  $100,724.54;  Trottci-s 
Point,  Miss.,  $2,376.36:  1  elta,  Miss..  $20,25T.t7;  Old  Town  Bond,  Ark..  $2.(8^.65;  Sunflower,  Miss.,  $13.f3; 
plant  (repairs).  $.t3,(  3^.29  (revetment.  $13.(07.43:  plrnt,  $40.028>();  stone.  $1,,574.35;  Watsons  Point,  Kv. 
(dike  at  Slou^  Landing  Neck).  $113.(X:0:  expeilmcntal  revetment.  $2,500. 
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Consolidated  statement  of  condition  of  appropriations  and  aUotments  under 
Mississippi  River  Commission  on  June  SO,  1920 — Continued. 

FIRST  AND  SECOND  DISTRICTS— Contlnned. 


Funds  con- 
tributed 
for  im- 
provement 
of  Missis- 
sippi River 
at  Norfolk, 
Sunflower, 
and  Trot- 
ters Point, 
Miss.,  spe- 
cial fund. 

Funds con- 
tributed for 
improve- 
ment of 
Mississippi 

River  in 
the  Yaxoo- 
Missi^isippi 
Pelta^*^ 
levee  dis- 
trict, spe- 
cial fimd. 

Funds  con- 
tributed 
for  MIs.sis- 
slppi  River 

at  Wj^ft. 
noke  Land- 
ing:, Ark., 
special 
fund. 

Expended 
contributed 

funds 
(improve- 
ment 
Mississippi 
River). 

Grand  total 

Amount  expended  on  present  project 
to  and  of  last  fisoal,voar 

171,841.91 

•t988,066.61 

$30,422,296.66 

Balance  unexpended  at  end  of  last  fiscal 
year 

3,158.09 
25,000.00 

2,077,605.46 

Amount  appropriated  or  allotted  this 
this  fiscal  year 

450,000.00 

160,000.00' 

4,142,323.61 

28,158.09 

50,000.00 

60,000.00 

6,219,929.07 

Amount  expended  from  beginning  of 
present  fiscal  year  to  end  of  previous 
montb    ,             

28,158.09 

50,000.00 

40,441.56 
698.80 

2,352,675.78 
90,949.65 

Amount  expended  during  the  month . . 

28,158.09 

50,000.00 

41,140.36 

2,443,625.43 

Balance  unexpended  at  end  of 
m      month    -.  ..  -. 

18,859.64 

3,776,303.64 

In  Treasurv  United  States 

3,175,084.80 

In  other  deDOsltaries 

297,814.00 

In  hand                            

18,859.64 

333,404.84 

18,859.64 

3,776,303.64 

Outstanding  liaCbUltie?  at  end  of  month. 

18,859.64 

449,344.96 

Amount  covered  by  existing  contracts 
at  end  of  month 

928,066.63 

18,859.64 

1,377,911.59 

n ftistriMi  AVAiiAblA  at  end  of  month. 

2,398,39105 

"V 

*  For  improvement  of  Mississippi  River  as  follows:  At  Trotters  Pdbit,  Miss.,  StOO.OOO:  near  Memphis, 
Tenn.,  Sl.066.61;  near  Laconia  Circle,  Ark.,  18.000;  at  Star  Landing  Bend.  Miss.,  S210.000:  at  Delta.  Miss.. 
1160,000;  Reelfoot  levee  district  in  Kentucky.  S25.000;  at  Gayoso  Bond,  Mo.,  3150,000;  in  Upper  St.  Francis 
levee  district,  3234,000;  at  Norfolk,  Miss.,  SiOO,000. 
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Consolidated  statement  of  condition  of  appropriations  and  allotments  under 
Mississippi  River  Commission  on  June  SO,  192(^ — Continued. 

THIRD  DISTRICT. 

(Appropriations:  Mississippi  River;  flood  control,  Mississippi  River,  and  Sacramento  River.  Calif.;  fimds 
contributed  for  flood  control,  Mississippi  River;  maintenance  and  improvement  of  existing  river  and 
harbor  works;  increase  of  compensation,  rivers  and  harbors,  1018, 1019,  and  1920;  funds  contributed  for 
inmrovement  of  Mississippi  River;  maintaining  and  protecting  levees  of  the  Mississippi  River  and 
tributaries  against  floods;  rebuilding  levees  of  the  Mississippi  River  and  tributaries  damaged  by  floods; 
examinations,  surveys,  and  contlngeodes  of  rivers  and  harbors;  modifications  and  readjustments  of  con- 
tracts, river  and  harbor  improvements;  additional  payment  to  Walter  H.  Denison  on  contract  for  im- 
provement Mississippi  River.] 


Appropriation  for  flood  control,  Mississippi  River,  and  Sacramento 
River,  Calif.,  allotment  for— 


Upper 

Tensas  levee 

district. 


Lower 

Yazoo  levee 

district 


Riverton. 
Miss. 


Lake 

Bolivar, 

Miss. 


Arkansas 
aty.  Ark. 


Amount  expended  on  present  proj- 
ect to  end  of  last  fiscal  year 


t482,042.75 


S657,14&79 


S122,942.74 


Balance  unexpended  at  end  of  last 
or  flilotted 


fiscal  year, 
nt  ai 


Aroouni 
this  fiscal  year 


387,057.40 
i  900,010.26 


347,851.21 
11,100,010.26 


*  1295, 000. 00 


27,067.26 

3o,ooaoo 


>si20,ooaoo 


1,287,073.66 


Amount  expended  from  beginning 
of  present  fiscal  year  to  end  of 
previous  month 

Amount  expended  during  the 
month 


1,447,867.47 

'    '    '    '    '   tS 


205,000.00 


67,057.26 


i2o,ooaoo 


460,547.07 
♦26,340.75 


633,863.31 
•16,267.14 


150,00a00 
•6,085.55 


57,057.26 


494,887.83 


650,130.46 


156,085.55 


67,057.26 


Balance  unexpended  at  end 
of  month 


In  Treasury  United  States.. 
In  hand 


Outstanding  liabilities  at  end  of 
month 

Amount  covered  by  existing  con- 
tracts at  end  of  month 


Balance  available  at  end  of 
month 


702,185.84 

766,377.85 
25,807.99 


707,737.02 

760,067.15 
28,660.87 


138,014.46 

120,728.23 
0,186.22 


i20,ooaoo 

"120,000.00 


702,185.84 


707,737.02 


138,014.46 


120,00a  00 


71,405.10 
220, 78a  74 


106,582.33 
03,656.03 


11,208.81 


202,185.84 


200,23a  26 


11,208.81 


500,000.00 


607,497.76 


127,705.64 


120,00a  00 


1  Inchides  allotment  of  1500,000.  From  sundry  civil  act  approved  June  5,  1020,  general  subproject  of 
president  Mi^ssippi  River  Commission,  dated  June  21, 1020,  approved  by  Chief  of  E^ngineers  June  25, 1020 
(ED  15027-655). 

« Includes  allotment  of  6120,000.  From  sundry  ci\'il  act  approved  June  5,  1020.  general  subproject  of 
president  Mississippi  River  Commission,  dated  June  21, 1020,  approved  by  Chief  of  Engineers  June  26, 1920 
(ED  15027-665).  ,        »    ki-  ..  -• 

<  Allotment  of  6120,000.  From  sundry  civil  act  approved  June  6, 1020,  genera]  subproject  of  president 
Mississippi  River  Comnussion,  dated  June  21,  1020,  approved  by  Chief  of  Engbicers  June  25.  1020  (ED 
16927-655). 

•  Includes  $1,148.74.    In  Treasury  settlement**  for  freight  transportation. 

•  Includes  658.62.    In  Treasury  settlements  for  freight  transportation. 

•  Includes  62.771.77.    In  Treasury  settlements  for  freight  transportation. 
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MisHsHppi  River  Commission  on  J.une  30,  1920 — CJontinued. 
THIRD  DISTRICT— ContlnU'?d. 


Appropriation  for  flood  control,  Mississippi  River ,  and 
Sacramento  River,  Calif.,  allotment  for— 

Ashbrook 
Neck, 
Miss. 

Panther 

Forest, 

Ark.' 

Oreen- 
vllle. 
Miss! 

Grand 
Lake, 
Ark? 

Prbioetcn, 
Mi«. 

Amoont  expended  on  present  prqlect  to 
end  of  last  fiscal  year 

$138,263.39 

165,305.82 

100,405.84 

t218,837.42 

Balance  unexpended  at  end  of  last  fiscal 
year                                             « r «  . .  - 

3,7ao.«i 

£8,580.76 

447.17 

TUO.flttLCtt 

831.22 

7,  SOL  68 

Amount   apprc^Jrlated  * 'or  allotted   tlUs 
fiscal  year                                 

"160,000.00 

ao,ooaoo 

6«,317.36  i  140,447.17 

831.22 

60,ooaoo 

37,801.68 

Amount  expended  firom  beginning  of  pres- 
•  entflsoal  year  to  end  of  previous  month.. 
Amount  AXY>ended  dnrinsr  the  month ...... 

1 
66,317.30  '    .10.447. 17 

831.22 

87,801.68 

2,851.44 

66,317.36 

33,298.61 

831.22 

37,801.68 

107,148.56 

60,000.00 

In  Treasury  United  States 

g7»5oaoo 

9,648.56 

60,000.00 

In  hand 

107,14&56 

60,000.00 

*   * 

■  i   i   .  ■  • 

. 

OutstandinE  liallities  at  end  of  month. . . 

11,208.81 

Amount  covered  by  existing  contracts  at 
end  of  month ...       

11,208.81 

■   f   •   ■   I 

-        T         .        T        T         . 

.   >   11    ■   I  1 

Balance  available  at  end  of  month . . . 

1 

05,939.75 

60,000.00 

V  Includes  allotment  of  $86,000.  From  sundry  civil  act  approved  June  5,  1920.  general  subproject  of 
president  Mississippi  River  Conmiission,  dated  June  21, 1920,  approved  by  Chief  of  EngUieers  June  25, 1920 
(ED  15927-655).  .  ,  ^ 

s  Allotment  of  $60,000.  From  sundry  civil  act  approved  June  5, 1920.  general  subproject  of  president 
Mississippi  River  Commission,  dated  June  21,  1920,  apiHroved  by  Chief  of  Engineers  June  25,  1920  (ED 
16927- f  55). 


MisaisHppi  River  CammisHon  on  June  30,  1920 — Continued. 
THIRD  DISTRICT— Continued. 


Appropriation  for  flood  control,  Mississippi  River,  and 

Valewood, 
Miss. 

Fltlers, 
Miss.' 

Cottonwood, 
Miss. 

Revetment 

D^toPomt, 
La. 

Amount  expended  on  preKent  prq|ect  to  end  of 
last  fiscal  year 

$126,475.27 

S13O,00aQO 

$185,180.12 

Balance  imexpended  at  end  of  last  fiscal  year. . . 

Amount  appropriated  or  allotted  this  fiscal 

year 

24,624.73 
» 110,000.00 

6,249.98 

•  i35,ooaoo 

30,000.00 

'•$307,420.44 

134,524.73 

30,000.00 

141,249.96 

307,420.44 

fiscal  year  to  end  of  previous  month 

74,684.73 

?0,000.00 

56,249.96 
1,108.64 

92,365.75 
3,536.27 

74,524.73 

30,ooaoo 

57,362.62 

95,002.02 

Balance  unexpended  at  end  of  month. . . . 

60,000.00 

83,807.36 

211,518.42 

In  Treasury  United  States 

00,000.00 

72,50a00 
11,397.36 

108,158.75 
18,369.67 

In  hftTid 

60,000.00 

83,887.36 

211,618.42 

--_.__*. 

Outstanding  liabilities  at  end  of  month 

11,206.81 

11,208.81 

Amoimt  covered  by  existing  contracts  at  end 
of  month 

*  1 

li;208.81 

ll,20&81 

Balance  available  at  end  of  month 

6o,ooaoo 

72,688.65 

200,309.61 

•  Includes  allotment  of  $60,000.  From  sundry  civil  act  approved  June  5.  1920,  general  subpro]ect  of 
president  MissiFSippi  River  Commission,  dated  June  21, 1920,  approved  by  Chief  of  Fngineers  Jime  26, 1920 
(ED  16927-656). 

>>  Amotmt,  $126,761.69,  previously  reported  increased  $180,658.75  ($180,000  by  allotment  from  sundry 
-civil  act  approved  June  6, 1920,  and  $658.75  received  from  sale  of  cement  sacks). 
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3040        REPORT  OF  THE  CHIEF  OF  ENGINEERS,  U.   S.  ARMY. 

ConBolidated  statement  of  condition  of  appropriations  and  allotments  under 
Mississippi  River  Commission  on  June  SO,  1920 — Continued. 

THIRD  DISTRICT— Continued. 


Appropriation  for  flood  control,  Mi<isis?ippl  River,  and 
Sacramento  River,  Calif.,  allotment  lor— 

Repairs  to 

existing 

works,  and 

stone. 

Plant. 

Fxpended 
allotments. 

u  1219,829. 05 

Total. 

1 

Amount  expended  on  present  project  to  end  of 
last  fiscal  vear 

(W)          j    12^7,371.32 

t2  733  Wn.41 

Balance  unexpended  at  end  of  last  fiscal  year... 

40,926.68 
"477,137.03 

.    :    .    . 

846,483.94 
4,057,829.14 

Amount  appropriated  or  allotted  this  fiscal  year. 

"276,858.46 

270,658.40  I      518,063.71 

4,904,313.08 

Amount  expended  from  beginning  of  present 
fiscal  year  to  end  of  previous  month 

150,658. 40     »*  217  077.  R2 

2,057,641.75 
81,697.51 

Amount  expended  duffnr  the  month. . .....  . 

26,513.72 

»•  150,658.40 

244,491.54 

2,139,339.25 

Balance  unexpended  at  end  of  month .... 

120,000.00 

273,572.17 

2,764,973.82 

In  Treasury  United  States 

120,000.00 

208,954.27 
-25,382.10 

2,687,286.25 
77,687.57 

In  hand...'.  .......  a..  .    ..      ....    .  . 

i2o,ooaoo 

273,572.17 

2,764,973.  PJ 

Outstanding  liabilities  at  end  of  month 

.  1   1   I  1   J   , 

3,548.17 
24.00 

.       .       .       .       X       .       . 

316,370. 84 
314,461.67 

Amount  cohered  by  existing  contracts  at  end 
of  month 

Balance  available  at  end  of  month ' 

3,572.17 

630,832.51 

120,000.00 

270,000.00 

2,134,141.31 



i«  Amount,  617,458.59,  expended  during  fiscal  year  1919,  distributed  as  follows:  Panther  Forest,  Ark., 
17.462.86;  stone,  third  <UstrIct,  $9,995.73. 

i>  Surveys,  third  district,  iSMO:  Reid-Bedford  Bend,  La.,  $52,000;  Grand  Lake,  Ark.,  $130,000;  stone, 
third  district,  $28,520.88;  Red  Fork,  Ark.,  $25.67;  Vicksburg,  Miss.,  $4,283.40. 

u  Includes  allotment  of  $120,000.    From  sundry  civil  act  approved  June  5.  1920,  general  subproject  of 

President  Mississippi  River  Commission,  dated  June  21, 1920,  approved  by  Chief  of  Engineers  June  25. 1920 
ED  15927-655).  * 

><  Includes  allotment  of  $270,000.  From  sundry  civil  act  approved  June  5, 1920.  general  subproject  of 
president  Mississippi  River  Commission,  dated  June  21,  1920.  approved  by  Chief  of  Kngineers 
lone  25, 1920  (ED  15607-455). 

I*  Amount,  $218,352.82,  previously  reported  decreased  $375  reimbursed  by  Mississippi- Warrior  Waterways 
for  repairing  nose  of  transfer  barge. 

>•  Distributed  as  follows:  Lake  Bolivar,  Miss.,  $11,152.74;  Ashbrook  Neck.  Miss.,  $8,113.02;  Ashbrook 
Dike,  Miss.,  $30,464.18:  Panther  Forest,  Ark.,  $10,060.27;  Greenville,  ML«:s.,  $6,327.31;  Grand  Lake,  Ark., 
$38,204.97;  Princeton,  Miss.,  $17,186.45;  and  Fitlers,  Miss.,  $29,149.46. 
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THIRD  DISTRICT— Continued. 


Appropriation  for  Mississippi  River, 
allotment  for— 


Upper      I 

Tensas      i     Expended 

levee  allotments. 

district. 


Total. 


Amount  exi>ended  on  present  project  to  end  of  last  fiscal 
year $7,252,802.  gg 


Balance  unexpended  at  end  of  last  iiscal  year 

Amount  appropriated  or  allotted  this  fiscal  year. 


Amount  expended  firom  beginning  of  present  fiscal  year 

to  end  of  previous  month 

Amount  expended  during  the  month 


1120,055,588.18 


S27,308,391.17 


31,093.50 


31,093.50 


31,093.50 


31,093.50 


81,093.50 


31,093.50 


31,093.50 


31,093.50 


existing  river  and  harbor  works,  act 
of  Oct.  2, 1914,  allotment  for— 

Upper 

Tensas 

levee 

district. 

ass 

Total. 

Amount  expended  on  present  project  to  end  of  last  fiscal  year. . . 

1323,643.82 

s  $684, 015. 40 

$1,007,650.22 

Balance  unexpended  at  end  of  last  fiscal  year 

76,356.33 

76,356.33 

Amount  appropriated  or  allotted  this  fiscal  year 

76,366.33 

76,356.33 

Amount  expended  from  beginning  of  present  fiscal  vear  to  end 
of  previous  month 

65,967.63 

65,967.63 

Amount  ex'pended  during  the  month 

65,967.63 

65,967.63 

Balance  unexpended  at  end  of  month ...    . 

10,388.70 

10,388.70 

In  Treasury  United  States 

In  hand...' 

10,388.70 

10,388.70 

10,388.70 

10,388.70 

Outstanding  liabilities  at  end  of  month 

10,388.70 

10,388.70 

10,388.70 

10,388.70 

Balance  available  at  end  of  month 

1  Longwood,  Miss^  $157,010.28;  Lake  Providence  reach,  $3,936,957.46;  stone,  third  district,  $513^.53; 
Vaucluse,  Ark.,  $155,027.13;  Leiand  Neck,  Ark.,  $198,850.72;  survey  east  bank  Mississippi  River,  Bruns- 
wick  to  Warrenton,  Miss.,  $6,936.59;  Beulah  crevasse,  $550,000:  Arkansas  River  levees,  $50,000; 
Albemarle  Bend,  $594,826.49;  Grand  Lake,  Ark..  $159,456.47;  GreenviUe,  Miss.,  $1,290,683.79;  Delta  Point, 
La.,  $255,173.27;  Fitfers  Bend,  Miss.,  $448,678.70;  surveys,  third  district,  $166,456.53;  Ashbrook  Neck, 
Miss.,  $842,769.70;  Panther  Forrat,  Ark.,  $350,807.20;  Cottonwood,  Miss.,  $225,681.41;  Vicksburg,  Miss., 
$542,724.77;  Reid-Bedford  Bend.  La^  $380,074.04;  Red  Fork,  Ark.,  $89,465.16;  Lower  Yazoo  levee  dis- 
trict, $5,878,715.81;  Lake  Bolivar  Front,  Miss.,  $395,249.60;  Ashbrook  dike,  Miss.,  $242,800;  plant, 
$2,633,747.53. 

s  OreenvIIle,  Miss.,  $81,664.60;  surveys,  third  district,  $2,000;  Fitlers  Bend,  $12,079.21;  Delta  Point, 
La.,  $1,431.17;  Reid-Bedford  Bend,  La.,  $705.71;  Ashbrook  Neck,  Miss..  $643.07;  Panther  Forest,  Ark., 
$44,624.50;  Albemarle  Bend,  Miss.,  $4,105.47;  Lake  Bolivar  Front,  Miss.,  $7,438.43;  Vaucluse,  Ark., 
$7(699.37;  stone,  $19,623.87;  Grand  Lake,  Ark.,  $80,000;  plant,  $50,000;  Lower  Yazoo  levee  district, 
$372,000. 
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3042        REPORT  OF  THE  CHIEF  OF  ENGINEERS,  U.  S.  ARMY. 

Consolidated  statement  of  condition  of  appropriatUms  and  aUotmenis  wnder 
Mississippi  River  Commission  on  June  SO,  1920 — Continued. 

THIRD  DISTRICT— Continued. 


Amount  expended  on  present  project  to 
end  of  last  fiscal  year 


Funds  contributed  for  flood  control,  Mississippi  River. 
(Bpecial  fund.) 


Upper  Tensas  levee  district. 


Fifth 
Louisiana 

levee 
district. 


1139,906.21 


Balance  unexpended  at  end  of  last  fiscal 
year 

Amount  appropriated  or  allotted  this 
fiscal  year 


Amount  expended  ttom.  beginning  of 
present  fiscal  year  to  end  of  previous 
month 

Amount  expended  during  the  month . . . . 


Balance  unexpended  at  end  of 
month 


In  Treasury  United  States.. 
In  hand , 


Outstanding  liabilities  at  end  of  month . 

Amount  covered  by  existing  contracts  at 

end  of  month 


46,427.79 
112,000.00 


158,427.79 


130,093.95 
7,624.82 


137,718.77 


20,709.02 


20,709.02 


Southeast 
Arkansas 

levee 
district. 


Tensas 
Basin 
leveo 

district. 


I^ower 

Yasoo 

levee 

district. 


Mississippi 

levee 
commis- 
sioners. 


131, 600. 38  I  678, 525. 15  1317, 068. 98 


125,066.29 
44,000.00 


13,474.85  ;  185,412.02 
44,000.00  {  300,000.00 


169,066.29  j    57,474.85  '  485,412.02 


103,925.7c 
6,117.15 


110,042.94 


59,023.35 


19,000.00 
40,023.35 


7,444.01  '  341,189.66 
5,467.48      32,115.61 


12,911.49  I  373,306.27 


44,563.36  I  112,106.75 


24,000.00 
20,563.36 


75,000.00 
37,106.76 


20,709.02      59,023.35      44,563.36  ,  112,106.75 


Balance  available  at  end  of  month . 


20,709.02 


20,709.02 


50,023.35 


4,334.30 
40,229.06  I 


61,529.40 
46,828.47 


59,023.35       44,563.36  ,  108,357.87 


I 


3,748.88 


Total. 


« 1567,120.72 


370,380.05 
500,000.00 


870,380.96 


582,653.41 
51,325.06 


633,978.47 


236,402.48 


118,000.00 
118,402.48 


236,402.48 


65,863.70 
166,789.90 


232,653.60 


3,748.88 


s  Amount,  1602,620.72,  pieviouslv  reportod  decreased,  $35,500,  which  has  been  incorrectly  carried  as 
contributed  for  flood  control.  This  amount  is  now  carried  as  "Expended  contributed  Amos,''  having 
been  expended  on  revetment  at  Greenville,  Miss. 
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THIRD  DISTRICT—Contlnued. 


Increase  of  compensation, 
rivers  and  harbors. 

Modifications 
and  readjust- 
ments of  con- 

1919. 

1920. 

tracts,  river 
and  harbor  im- 
provements 
Act  July  18, 

1918, 
Upper  Tensas 
levee  district. 

Amount  expended  on  present  project  to  end  of  last  fiscal 

ynar 

$4,974.30 

117,112.95 

DftlftTirvk  unATDAnded  at  end  of  last  fiscal  vear. 

283.33 

"*i26,*566.'66* 

7,887.04 

Amount  apprnpriiit^d  or  ^Hntted  thL<i  flsfiM  ye^r 

283.33 

25,500.00 

7,887.04 

Amount  expended  from  beginning  of  present  fiscal  year  to 
end  of  previous  month 

283.33 

4  19,654.32 
2,501.35 

7,887.04 

A  mount  A^nmndAd  durinfif  thft  month ....................... 

283.33 

22,245.57 

7,887.04 

^ftian<Mi  nnft"»T>flnded  at  end  of  month,  ..-.,.-...^.„-. 

3,254.33 

"** 

In  Treasury  United  States 

5.33 
3,249.00 

' 

In  hand 

3,254.33 

Outstanding  liabilities  at  end  of  month 

2,082,05 

■^ 

2,082.05 

Balance  available  at  end  of  month 

1,172.28 

*  Amount,  $19,559.65,  previously  reported  decreased  $5.33  by  reftmdment  ft^m  secretary.  If ississlppl 
River  (Commission  for  services  of  employees  on  discharge,  measurements. 
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3044        REPORT  OF  THE  CHIEF  OF  ENGINEERS,  U.  S.  ARMY. 


Consolidated  statement  of  condition  of  approjniatUma  and  allotments  under 
Mississippi  River  Commission  on  June  SO,  1920 — Ck)ntlnued. 

THIRD  DISTRICT— Continued.  ^ 


Additional 

Denlsonon 

contract  for 

improvement 

Mis^ppi 

River, 
Lower  Yazoo 
levee  district. 

Expended 
appropriations. 

Expended 

contributed 

ftmds. 

Grand 
total. 

Amount  expended  on  present  project  to 
end  of  last  fiscal  year 

ft  11,066,082.81 

■835,500.00 

133,030,733.65 

Balance  unexpended  at  end  of  last  fiscal 
year 

1,332,485.09 
4,0O1,32».14 

Amount  appropriated  or  allotted  this 
flnral  vear 

118,000.00 

18,000.00 

5,933,814.28 

present  fiscal  year  to  end  of  previous 
month .  ... 

18,000.00 

2,783,080.98 
135,713.92 

Amount  expended  during  the  month 

18,000.00 

2,918,794.90 

Balance  unexpended  at  end  of 
month 

3,015,019.33 

In  Treasury  United  States 

.  _  . 

209,727.75 

Tn  hand,.. 

3,015,019.33 

884,316.59 

Amount  covered  by  existing  contracts  at 
end  of  month 

491,640.27 

875,956.86 

Balance  available  at  end  of  month . . 

2,139,062.47 

ft  Maintaining  and  protecting  levees  of  the  IClssissippi  River  and  tributaries  against  floods  (protection 
of  levees,  third  district,  |170i;618.52;  protection  of  levees.  Red  River  and  tributaries,  $5,729.35),  6176,347.87; 
examinations,  surveys  and  contingencies  of  rivers  and  harbors  (canal  leading  from  (jentennial  Lake  at 
Vioksburg,  Miss.,  to  the  Mississippr  River).  82,000;  rebuilding  levees  of  the  Mississippi  River  and  tribu- 
taries damaged  by  floods  (Lower  Yazoo  levee  district,  1210.000;  Upper  Tensas  levee  district.  $415,000; 
Red  River  levees,  $8,256.56),  $633,256.56;  claims  for  damases  by  collision,  river  and  harbor  works,  $47.98: 
maintenance  and  improvement  of  existing  river  and  harbor  works,  act  of  Kar.  4,  1915;  (surveys,  third 
district,  $10,000;  Upper  Tensas  levee  district,  $201^;  Lower  Yazoo  levee  district,  $101,301;  Ashbrook 
Neck,  Miss.,  $76,000;  Greenville,  Miss.,  $110,969.60;  Fltlers  Bend.  Miss.,  $75J40.55;  Panther  Forest,  Ark., 
$120,006.50;  Lake  BoUvar,  Miss.,  $70,000;  stone,  third  district,  $1,538.03;  Grand  Lake,  Ark.,  $00,038.20; 
plant,  third  district.  $182,378.41;  Ashbrook  dike.  Miss.,  $26,288.88;  experimental  revetment.  $8,000; 
Vaueluse,  Ark.,  $6,795.60),  $1,139,356.57:  increase  of  oompen.<(ation,  rivers  and  harbors,  1918,  $5,073.83. 

ft  Greenville  Miss,  (revetment),  $13,000  contributed  by  city  of  GreenviUe,  Miss.,  and  $22,500  contributed 
by  Mississippi  levee  commissioners. 
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FOURTH  DISTRICT. 

«Kv.vi>rlations:  Mississippi  River;  flood  control,  Mississippi  River,  and  Sacramento  River  CallL;  ftrnds 
cSitiibuted  for  flood  control,  Mississippi  River;  maintenance  and  improvemaot  of  existing  river  and 
harbor  works;  Increase  o(  compensation,  rivers  and  harbors,  1918,  1919,  and  1930;  emergencies  in  river 
and  harbor  works;  maintaining  and  protecting  leveca  of  Mississippi  River  Mid  tribuUries  agatast  floods; 
removing  sunken  vessels  or  crrft  obstructing  or  endangering  navigation;  rebuilding  levees  of  the  Missis- 
sippi mver  and  tributaries  damaged  by  floods;  funds  contributed  for  improvement  of  Mississippi  River.  J; 


[Approprlf 
oontrlbu 


Appropriation  for  Mississippi  River,  allotment  foe— 


'  Lower  Tensas 
levee  district. 


Atchafalava 
levee  district. 


Barataria 

levee 
district. 


I 


Amount  expended  on  present  project  I 

toendofl^fiscalyear |i  $4,949,002.37  12,157,363.74  11762,803.59 

Balance  unexpended  at  end  of  last  i 

flscalyear I      ni3,203.81  36,773.43  I     7,27a86 

•   I    1    \    :    ■    »  t  3     »   t--8   *=is3 ,    1  ,7    :    >    I 

Amount  expended  from  beginning  of  1 

present  fifcal  year  to  end  of  pre-  i 

vious  month 

Amount  expended  during  the  month .  i 


S80,235u(» 
n2,449.17 


Balance  unexpended  at  end  of 
month 


In  Treasury  United  States 

In  hand  (itaj.  Hetrick  accounts) — 
In  hand  (Maj.  Bell  accounts) 


Outstanding  liabilities  at  end   of 
month 


Balance  available  at  end  of 
month : 


92,684.20 


20,521.61 

12,821.90 

—2.08 

7,701.79 


20,621.61 


20,521.61 


36,773.48 

11,831.01 
14,942.42 

io,ooaoo 


36,773.43 


36,773.43 


7,27a  36 


7,270.36 


Homo- 

ehltto 

levee 

district. 


12,583.88 
418.72 


418.72 


2.35 
416.37 


418.72 


41&72 


Lake 
Borgne 

levee 
district. 


I650,67L87 
8,880.24 


6,593.15 


6,593. 15 


2,296.09 


2,296.09 


2,296.09 
2,296.09 


(By  error  In  amount  of  Treasury  Settlement 
Na  31279,  taken  up  on  flnandal  statemao  t 
May.  1918,  as  $1,107.23,  which  shoiUd  Ittv  e 
been  $1,017.23. 
>  Amount,  $75,042.12,  previously  reported  Increased  $5,192.91  by  reimbursement  to  allotment  "Plant" 
Flood  Control,  Mississippi  River,  etc.,  for  materials  and  supplies  previously  charged  against  this  allot- 
ment, as  listed  and  expTidned  on  Transfer  Memorandum  No.  3,  attached  to  account  current  fbr  Jime,  1920. 
*  Includes  $224.63  in  Treasury  Settlements  (No.  3568  for  $158.39  and  No.  54371  for  $66.24). 
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Amount  expended  on  present 
project  to  end  of  last  fiscal 
year 

Balance  imexpendod  at  end  of 
last  fiscal  year 


Amount  expended  from  begin- 
ning of  present  fiscal  year  to 
end  of  previous  montn 

Amount  expended  during  the 
month 


Balance  unexpended  at 
ith 


end  of  month 


In  Treasury  United  States 

In  hand   (Maj.    Hetrlck   ac- 
counts)  

In  hand  (Maj.  Bell  accounts). . 


Oatstanding  liabilities  at  end 
of  month 


Balance  available  at  end 
of  month 


Appropriation  for  Mississippi  Rlyer,  allotment  for— 


Hard  Times 
Bend. 


Qiltf  Bend. 


S103,948.48 
51,051.52 

14,544.62 
239.30 


14,783.92 


36,267.60 


13,033.79 

9,655.41 
13,578.40 


36,267.60 
5,928.30 


30,339.30 


181,439.14 
28,560.86 

8,136.57 
758.57 


8,895.14 


19,665.72 


2,997.23 

8,267.04 
8,401.45 


19,665.72 
4,116.47 


15,549.25 


Expended 

general 
allotments. 


ft  19,752,154.23 


Expended 

spedflc 
allotments. 


•12,268,066.65 


Total. 


120,818,123.95 
346,169.94 

116,779.73 
13,447.04 


130,22177 


115,91117 


40,688.28 

35,575.25 
39,68L6i 


U5.943.17 
12,8401 86 


103,602.31 


ft  Surveys,  $155,171.62;  Lafourche  levee  district,  1980.769.14;  Pontchartrain  levee  district,  (2,189,385.14; 
preservation  of  works,  $134,000;  Bondurant,  $113,500;  Kempe  Bend  revetment,  $1,360,000;  Plaquemine, 
lA.,  revetment,  $150,600;  Retd-Bedford  Bend,  $87,404.63:  Marengo  Bend.  $90,000;  Grand  Bay,  $175,000: 
general  repairs,  and  stone,  $68,000  (revetment,  $33,323.18;  improving  harbors,  $34,676.82);  dredges  and 
dredging.  ^,506.99;  plant,  $1,364,230.74;  Natchex  and  Vidalia  harbonTuLss.  and  La.,  $1,564,506.80;  harbor 
at  New  Orieans,  La.,  $1,167,SS75.22;  Atchafiaiaya  and  Red  Rivers.  La.,  $150,453.95. 

ft  Improving  harbors  at  Natchez  and  Vidalia,  Miss,  and  La.,  $282,252.04;  improving  harbor  at  New  Or> 
leans,  La.,  $979,639.86;  improving  AtchaCeUaya  and  Red  Rivers,  La.,  $1,001,7()9.40;  surve}^  east  bank  of 
Mississippi  River  from  Warrenton  to  Baton  Rouge,  $4,465.35. 
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River,  Calit,  allotmen);  for- 

Lower  Tensas 
levee  district. 

AtchafMaya 
levee  district. 

Lafourche 
levee  district. 

Baratarla 
levee  district. 

Pontchar- 
train  levee 
.  dtetrlet. 

Amount  expended  on  present 
project  to  end  oflast  fiscal  year. 

$291,067.15 

1201,129.43 

1134,650.13 

$77,870.36 

1124,463.97 

Balance  unexpended  at  end  of 
last  fiscal  year 

Amount  appropriated  or  allotted 
thi^flsoftlyeer. . . 

333,939.54 
i«95,074.25 

209,462.87 
>  525,000.00 

35,713.37 
» 125,000.60 

47,643.89 
« 90,131.68 

146,084.12 
•325,005.68 

1,029,013.79 

734,462.87 

160,713.87 

137,775.02 

471,089.80 

Amount  expended  from  begin- 
ning of  present  fiscal  year  to 
end  of  previous  month 

Amount  expended  during  the 
month. 

245,130.54 
11,461.99 

•223,141.70 
10  5,210.27 

'48,918.49 
H  3, 273. 31 

•87,775.02 

•154,730.90 
"4,014.37 

256,592.53 

228,351.97 

52,191.80 

87,775.02 

158,745.27 

Balance   unexpended   at 
end  of  month 

772,421.26 

506,110.90 

108,522.07 

50,000.00 

312,344.63 

In  Treasury  United  States 

In  hand  (Mi^.  Hetrickaoootmts). 
In  hand  (MaJ.  Bell  accounts) 

635,630.57 
92,980.28 
43,860.41 

446,404.77 
2,044.63 
57,661.50 

75,000.25 
25,288.43 
8,233.30 

61,169.34 
-1,169.34 

229,182.56 
52,602.44 
80,559.63 

772,421.26 

506,110.90 

108,622.07 

50,db0.00 

312,344.63 

Outstanding  lUbittties  at  end  of 
month 

2, 237. 27 
9,139.32 

4,388.33 
132,958.20 

Amount  covered  by  existing  con- 
tracts at  end  of  month 

667,147.68 

261,110.90 

657,147.68 

261,110.90 

11,376.69 

137,844.53 

Balance  available  at  end  of 

115,273.58 

245,000.00 

97,145.48 

50,000.00 

175,000.00 

»  Amount,  $420,074.26,  previously  reported  increased  $275,000.  Allotted  from  appropriation  by  sundry 
dvil  act  approved  June  5, 1920,  by  resolution  of  the  Mississippi  River  Commission  June  11, 1920,  approved 
by  the  Chief  of  En^eers  June  26, 1920.    (ED  16927-655.) 

•  Amount,  $280, 000,  previously  reported  Increased  $245,000.  Allotted  from  appropriation  by  sundry  dvil 
act  approved  June  6, 1920,  by  resolution  of  the  Mississippi  River  Commission  June  11, 1920,  approved  by 
the  Chief  of  Engineers  June  25,  1920.    ^ED  15927-655.) 

•  Amount,  $50,000,  previously  reported  increased  $75,000.  AUotted  from  appropriation  by  sundry  civil 
act,  approved  June  5, 1920,  by  resolution  of  the  Mississippi  River  Commission  June  11, 1920,  approved  by 
the  Chief  oi  Engineers  June  25, 1920.    (ED  15927-656.) 

•  Amount,  $40, 131.63,  prevloosly  reported  increased  $60,000.  Allotted  from  appropriation  by  sundry  dvil 
act,  approved  June  5, 1920,  by  resolution  of  the  Mississippi  River  Commission  June  11, 1920,  approved  by 
the  Chief  of  Engtaeers  June  26, 1920.    (ED  15927-655.) 

•  Amount,  $150,006.68,  previously  reported  increased  $176,000.  Allotted  from  appropriation  by  sundry 
dvil  act  approved  June  5,  1920,  by  resolution  of  the  Mississippi  River  Commission  June  11, 1920,  ap- 
proved by  the  Chiel  of  Engineers  Juno  25,  1920.    (ED  15927-655.) 

•  Amount,  $217,731.69,  previously  reported  increased  $5,410.01.  By  reimbursement  to  allotment  for 
"Plant,"  for  materials  and  supplies  as  listed  and  explained  in  Transfer  Memorandum  No.  3  attached  to 
account  current  for  month  of  June,  1820. 

'Amount,  $48,224.47,  previously  reported  increased  $694.02.  Bv  reimbursement  to  allotment  for 
*' Plant."  for  materials  and  supplies  as  listed  and  explained  in  Transfer  Memorandum  No.  3  attached  to 
account  current  for  month  of  June,  1920. 

•  Amount,  $87,784.52,  previously  reported  decreased  $9.50.  By  reimbursement  from  allotment  for 
"Plant."  for  materials  and  supplies  as  listed  and  explained  in  Transfer  Memorandum  No.  3  attached  to 
account  current  for  the  month  of  June,  1920. 

•  Amount,  $150,681.37,  previously  reported  increased  $4,049..53.  By  rdmbursement  to  allotment  for 
"Plant,"  for  materials  and  supplies  as  listed  and  explained  in  Transfer  Memorandum  No.  3  attached  to 
account  current  for  month  of  June,  1920. 

M  Includes  $458.25  in  Treasury  Settlements  (Nos.  151890,  $49.16;  54584,  $353.72;  and  54719,  $56.35). 
u  Includes  $217.77  in  Treasury  Settlement  No.  50828. 

» Indudes  $489.38  in  Treasury  Settlements  (Nos.  32641,  $0.89;  37637,  $6.46;  50328,  $127.20;  52968,  $171.87; 
66636,  $15.79;  and  52968,  $167.17). 
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Appropriation  for  flood  control,  Mississippi  Blver,  and  Sacramento 
River,  Calif.,  allotment  for- 

, 

Lake  Borgne 
levee  district. 

Hard  Times 
Bend. 

Bondurant. 

Kerape  Bend 
revetment. 

Giles  Bead. 

Amount  expended  on  present 
project  to  end  of  last  fiscal  year. 

$41,056.90 

$4,592.59 

$22,552.76 

$174,233.60 

$29,676.18 

Balance  unexpended  at  end  of 
last  fiscal  yeaV 

Amount  appropriated  or  allotted 
thlb  fl.<}cal  year 

48,943.60 
1*61,000.00 

28,407.41 
45,000.00 

9,447.24 

65,098.66 
"299,821.41 

6,324.87 
>s  58,000.00 

109,943.60 

73,407.41 

9,447.24 

354,920.07 

63,324.87 

Amount  expended  from  begin- 
ning of  present  fiscal  year  to 
enaof  previous  month 

Amoimt  expended  during  the 
month 

»  36, 990. 59 
M  3, 824. 81 

4,373.93 

1,056.56 

"183,263.82 
900.83 

24,119.72 
46.60 

40,755.40 

4,373.93 

1,066.66 

184,164.65 

34,166.41 

Balance   imexpended    at 
end  of  month 

69,188.20 

60,033.48 

8,391.88 

170,755.42 

39, 158. 40 

In  Treasury  United  States 

In  hand  (MaJ.  Hetrick  accounts). 
In  hand  (Maj.  Bell  accounts) 

41,621.76 
18,078.05 
9,488..% 

67,866.83 
2,483.0i 
8,683.61 

4,000.00 
1,719.69 
2,672.09 

228,130.94 

-74,199.24 

16,823.72 

7,988.36 

29,94(164 

1,223.46 

69,188.20 

69,033.48 

8,391.68 

170,765.42 

39,168.46 

Outstanding  liabilities  at  end  of 
month 

4.205.55 

9,803.83 

Amount  covered  by  existing  con- 
tracts at  end  of  month..  ......1        22.852.81 

1 

Balance  available  at  end  of 
month 

' 

27j:0.j8.39 

* 

9,801.83 

42,129.81 

69,033.18 

8,391.68 

160,948.69 

39,168.46 

13  Amoimt,  $30,000,  previously  reported  increased  $31,000.  Allotted  from  appropriation  bv  sundry  dvil 
act  approved  June  6, 1920,  by  resolution  of  the  Mississippi  River  Commission  June  11,  1920,  approved  by 
the  Chiel  of  Engineers  June  25,  1920.    (ED  16927-665.) 

"  Amount,  $149.S21.41,  previously  reported  increased  $150,000.  Allotted  from  appropriation  by  sundry 
civil  act  approved  Juno  5, 1920,  by  reeolution  of  the  Mlsbisslppi  River  Commission  June  11, 1920,  approved 
by  the  Chief  of  Engineers  June  25, 1920.    (ED  16927-656.) 

IS  Amount,  $68,000,  previously  reported  decreased  $10,000.  By  tr<uisfer  to  Marengo  Bend.  (Presivlent, 
MR^  2565-7.5.) 

» Amount,  $36,801.24,  previously  reported  increased  $129.36.  Bv  reimbursement  to  allotment  for 
'  Plant,''  for  materials  and  supplies  a$iisted.a&d  explained  In  Traosier  Memorandum  No.  3  attached  to 
account  current  for  month  of  June,  1920. 

"  Amount,  $19,423.30,  previously  reported  Increased  $2,016.67.  Bv  reimbursement  to  allotment  for 
"  Plant,"  for  materials  and  supplies  as  listed  and  explained  in  Transfer  Memorandum  No.  3  attached  to 
account  current  for  month  of  June,  1920. 

u  Includes  $206.01  in  Treasury  Settlement  No.  62968. 
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Appropriation  for  flood  control,  Mississippi  River,  and  Sacramento 
River,  Calif.,  allotment  for- 

"gS^' 

Natchei 
Front. 

Grand  Bay. 

Plaquemine, 
La.,  revet- 
ment. 

General 

repairs  and 

stone. 

Amount  expended  on  present 
project  to  end  of  last  fiscal  year. 

S160,A14.42 

$3,778.10 

133,132.96 

1150,383.81 

US35, 051.88 

Balance  unexpended  at  end  of 
last  fiscal  year 

28,385.58 
« 181,400.00 

11,223.40 

125,620.83 
« 125,000.00 

12,616.19 
"178,472.50 

Amount  appropriated  or  aUot- 
ted  tbls  flawd  year 

"150,000.00 

200,785.58 

11,223.40 

250,620.83 

191,088.69 

150,000.00 

Amount  expended  from  begin- 
ning of  present  fiscal  year  to 
end  of  previous  month 

Amoimt  expended  during  the 
month 

"100,918.27 

5,507.86 

»  21. 438. 87 
296.59 

M 68, 780. 41 
100.97 

100,918.27 

5,507.86 

21,735.46 

68,881.38 

Balance   unexpended   at 
end  of  month 

99,867.31 

5,715.54 

228,885.37 

122,207.31 

150.000.00 

In  Treasury  United  States 

In  hand  (Maj.  Hetrick  aoooimts). 
In  hand  (MaJ.  Bell  accounts) 

90,398.60 

8,500.79 

877.92 

2,000.00 
1,086.00 
2,029.54 

197,655.62 
11.537.14 
19,602.61 

100,472.50 
10,447.45 
11,287.36 

150,000.00 

99,867.31 

5,715.54 

228,885.37 

123,207.31 

150,000.00 

Outstandinie  liabilities  at  end  of 
month 

4,088.12 

265.62 

59.90 



4,0S8.12 

265.62 

59.90 

Balance  available  at  end  of 
month 

95,779.19 

5,715.54 

228,619.75 

122,147.41 

150,000.00 

»  Revetment.  133,514.19;  improving  harbors,  etc.,  $1,537.19. 

w  Amount.  $81,400,  previously  reported  increased  $10,000.  Bv  transfer  from  Giles  Bend  (President. 
MRC  2555-75),  and  increased  $90,000,  allotted  as  *' Revetment"  from  appropriation  bv  sundry  civil  act 
approved  June  5, 1920,  by  resoluiion  of  the  Mississippi  River  Gommlssian  June  11, 1920,  approved  by  the 
Chief  of  Engineers  June  25, 1920.    (ED  15027-655.) 

^  Amount,  $25,000,  previously  reported  increased  $100,000.  Allotted  from  ap^oprlation  by  sundry  civil 
act  approved  June  5, 1920,  by  resolution  of  the  Mississippi  River  Commission  Jan«  11, 1920,  approved  by 
the  Chief  of  Endneers  June  25, 1920.    (ED  15027-655.) 

»  Amount,  $78,472.50,  prevloasly  reported  increased  $100,000.  Allotted  from  appropriation  by  sundry 
civil  act  approved  June  5. 1920,  by  resolution  of  the  Mississippi  River  ConmUssiOD  June  11, 1920,  approved 
by  the  Chief  of  Engineers  June  26. 1920.    (ED  15027-055.) 

»  Amount,  $150,000,  allotted  from  appropriation  by  sundry  civil  act  approved  June  5, 1920,  by  resolution 
of  the  Mississippi  River  Commission  June  11,  1920,  approved  by  the  Chief  of  Engineers  June  25, 1920. 
(ED  15927-665.) 

M  Amount,  $182,836.52,  previously  reported  increased  $427.30.  By  reimbursement  to  allotment  for 
<' Plant."  for  materials  and  supplies  as  listed  and  explained  in  Transfer  Memorandum  No.  3  attached  to 
account  current  for  month  of  June,  1920. 

» Amount,  $67,358.41,  previously  reported  increased  $1,422.  By  reimbursement  to  allotment  for 
"  Plant."  for  materials  and  supplies  as  Usted  and  explained  in  Transfer  Memorandum  No.  3  attached  to 
accoimt  current  for  month  of  June.  1920. 

M  Amount,  $109,601.89,  previously  reported  increased  $256.38.  By  reimbursement  to  allotment  for 
<' Plant."  for  materials  and  supplies  as  listed  and  explained  in  Transfer  Memorandum  No.  3  attached  to 
account  current  for  month  of  June,  1920. 
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Consolidated  statement  of  condition  of  appropriations  and  allotments  under 
Mississippi  River  Commission  on  June  SO,  i9iS(?— Oontinued. 

FOURTH  DISTRICT— Continued. 


Plant. 

Harbor  at 

New  Orleans, 

La. 

Atcbab^ 

lava  and 

Red  Rivers, 

La. 

Experi- 
mental 
work. 

Expended 
allotments. 

Total. 

Amountexpended  on  pres- 
ent DTQlect  to  end  of  last 

1177,857.29 

8210,428.80 

I28,50L79 

1 

I 
;»I5,010.25 

81,914,050.81 

Balance  unexpended  at 
end  of  last  fiscal  year 

253,015.41 
"456, 100. 80 

32,606.89 
»  328, 023. 21 

1,500.21 
N  70, 000. 00 

1 

1,385,128. 5» 
3,739,029. 9» 

Amount  appropriated  or 
allotted  tbls  ^cal  year. . 

126,000.00 

709,116.21 

860,720.10 

71,600.21 

26,000.00 

5,124,153.56- 

Amount  expended  from 
beginning  of  present  As- 
cai  year  to  end  of  pre- 
vious month 

«  397,162.74 
«  63,877. 47 

210,250.46 
M  355. 45 

«  24, 641. 68 
76.50 

447.08 

1.847.506.64 

Amount  expended  durinj^ 
the  montn 

61.26 

98,000.61 

460,540.21 

210,614.91 

24,718.18 

506.34 

1,940,507.1* 

Balance  unexpended 
at  end  of  month. . . 

248,576.00 

150,105.19 

46,782.08 

25,491.66 

3,183,556.41 

In  Treasury  United  States. 
Inhand(MaJ.Hetrickac- 
oonnts) 

234,779.84 

-64,155.61 

87,952.27 

183,532.35 

-33,500.73 

73.57 

45,000.00 

-1,C07.19 

3,380.22 

21,000.00  j...  

2,791,883.79 
82  122.37 

In  hand  (MaJ.  Bell  ac- 
oonnts) 

4,491.66 

309  600.25- 

348,576.00 

150,105.19 

46,782.03  ;  25.401.66 

3,183,566.41 



Outstandhiff  liabilities  at 
end  of  month 

68,576.00 

105.19 

725.02 

94,455.83- 
1,083.208.94 

Amount  covered  by  exist- 
ing contracts  at  end  of 
month 

i 

1 
1 

1 

08,576.00 

105.19 

725.02 

1,177,664.77 

1 

Balanoe  available  at 
end  of  month 

180.000.00 

l.^,  000. 00 

1 
46,057.01  I  25.491.66 

2,005,891.64 



»  Surveys,  |5j0l0.25. 

»  Amount,  8276,172.10,  previously  reported  Increased  828.70  bv  proceeds  of  sale  of  empty  sacks,  and 
increased  8180.000,  allotted  from  appropriation  by  sundry  civil  act  approved  June  5, 1920,  bv  resolutian  of 
Mississippi  River  Commission  June  11,  1920,  approved  by  the  Chief  of  Engineers  June  26,  1980.    (BI> 

»  Amount,  8178,023.21, previously  reported  increased  8150,000.  Allotted  from  appropriation  by  sundry 
civil  act  approved  June  5, 1920,  by  resolution  of  Mississippi  River  Commission  June  11, 1920,  approved  by 
the  Chief  of  Ent^eers  June  25. 1920.    (ED  15927-655.) 

M  Amount.  855,000,  previously  reported  increased  815,000.  Allotted  from  appropriation  by  sundry  civil 
act  approved  June  5, 1930,  bv  rosohition  of  MLssi<«sippi  River  Commission  June  11, 1920,  approved  by  the 
Chief  of  EuRlneen;  June  2.5, 1^.    (ED  15927-655.) 

n  Amount.  8427,6r0.81,  previously  reported  mcreased  89.50  by  reimbursement  to  Bantarla  levee 
district,  as  snown  on  Transfer  Memorandum  No.  3  attached  to  account  current  for  month  of  June,  1980» 
and  decreased  81.249.69  by  reimbursement  from  secretary,  Mississippi  River  Commission  for  usestieamer 
Tensas,  etc.,  and  decrea<(ed  829,257.88  by  reimbnrsempnt  from  allotments  Atchafalaya  levee  district^ 
85,410.01;  Lafourche  levee  district,  8n9t.02;  Pontchartrain  lovee  dl-rtrict,  84,049.53;  Lake  Borgne  levee 
district.  81 29.35;  Grand  Bay,  82,015.57;  Kempe  Bend,  8 127.30;  Plaquemine,  La.,  revetment,  81.422;  Mareni^o 
Bend,  8256.38;  Atchafiilava  and  Red  Rivers,  81,485.04;  improving  Mississippi  River  allotment.  Lower 
Tensas  levee  district,  85,192.91.  and  funds  contributed  for  flood  control,  Mississippi  River,  allotment 
Barataria  levee  district  88,175.77.  (For  materials  and  supplies  as  listed  and  explained  in  Transfer 
Memorandum  No.  3  attached  to  account  oiurent  for  month  of  June,  1920.) 

» Amount,  823,156.64,  previously  reported  increased  81,485.04  by  reimbursement  to  allotment  for 
•'  Plant,"  for  materials  and  siippUes  as  listed  and  explained  in  Transfer  Memorandum  No.  8  attached  to 
•ooouni  current  for  month  of  June,  1920. 

M  Includes  82,061.21  in  Treasury  Settlements  (Nos,  80828,  8153.04;  54571,  8234.30;  64685,  81,063.99;  55200» 
8571J1:  and  55a6, 818.17).  ^^ 

M  Paid  by  Treasury  Settlement  No.  50828. 
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Consolidated  statement  of  condition  of  appropriations  and  aZlotments  under 
Mississippi  River  Commission  on  June  90,  1920 — Ck)ntlnued. 

FOURTH  DISTRICT--Coiitliined. 


Maintenance  and  improvement  of  existing  rlver 
and  harbor  works,  act  of  Mar.  4, 1915,  allotment, 
for— 

Lower 
Tensas 
levee 
district. 

Atcha- 

faUya 

levee 

district. 

Expended 
allotments. 

Total. 

Amoimtexpend«d  oil  present  project  to  end  of  last 
flaoalyear 

1100,27a  03 

1104.552. 73 

11713,565.54 

$1,017,386.30* 

Balance  unexpended  at  end  of  last  fiscal  year 

81,846.68  1    10,720.40 

92,566.98 

81,846.58  j    10,720.40 

92,666.9» 

Amoant  expended  from  beginning  of  present  fiscal 

27,520.96 
8,116.94 

5,004.81 

32,616.77 

8,116.94 

35,637.90  1     5,094.81 

40,732.71 

46,206.68  1      5,625.59 

51,834.27 

In  Treasnry  United  States 

1,16a  06 
15,686.52 
29,362.10 

1,16a  06 
21,812.11 
29,362.ia 

In  hand  (leaf .  Hetrick  aoooonts) 

5,625.59 

Inhand  1^.  BeHacoounts) 

. 

46,208.68        5,625.50 

51,834.27 

Amount  covered  by  existing  oontiaets  at  end  of 
month 

85,266.12 

85,266.12 

86,266.12 

86,266.12 

'    **  *'* 

Balanoe  available  at  end  of  month 

-39,067.44 

5,626.59 

-33,431.85 

1  Surveys,  $4,814.16;  Lafourche  levee  district,  $26,739.08;  Barataria  levee  district.  $62,236;  Pontchartrain 
levee  district,  $40^17.60;  Lake  Borcne levee  district,  $41,006;  Hard  Times  Bend,  $120,999.99:  Bondurant, 
$2,192.49:  Ken^  Bend  revetment,  $20,000;  generalrepairs  and  stone  (Marengo  Bend ,  $3,462.02;  Giles  Bend. 
$4,271.67),  $7,733.69;  Plaguemlne.  La.,  revetment,  $28,^5.18:  plant,  $108,188.69;  Harbors  at  Natches  ana 
Vidalla,  Miss,  and  La.,  $194,634.00;  Harbor  at  New  Orleuis,  La.,  $37,675.91;  Atohafelaya  and  Red  Rivers,. 
La.,  $19,832.86. 
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Consolidated  statement  of  condition  of  appropriations  and  allotments  under 
Mississippi  River  Commission  on  June  SO,  1920— Continued. 

FOURTH  DISTRICT— Continued. 


Amount  expended  on  present  project  to  end  of  last 


Balance  unexpended  at  end  of  last  fiscal  year 

Amount  appropriated  or  allotted  this  fiscal  year. . 


Amount  expended  from  beginning  of  present  fiscal 

year  to  end  of  previous  month 

Amount  exi)ended  during  the  month 


Balance  unexpended  at  end  of  month . 


In  Treasury  United  States. 
In  other  depositories. 


In  hand  (UaJ.  Hetrick  accounts) . 
In  hand  (MaJ .  Bell  accounts) 


Outstanding  liabilities  at  end  of  month 

Amount  covered  by  existing  contracts  at  end  of 
month 


Balance  available  at  end  of  month. . 


Funds  oontribnted  for  flood  oantrol,  Mississippi 
River  (spedalfund). 


Levees, 
lower 

Tensas 
levee 

district. 


189, 04a  00 


343, 40a  00 

2io,ooaoo 


453, 46a  00 


130,245.45 
192.60 


130,437.95 


323,022.06 

77,738.52 

262,50a00 

-72,738.52 

55,522.05 


323,022.06 


328,573.84 


328,573.84 


-5,551.79 


Levees, 
Atcha- 
falaya 
levee 
district. 


126,749.88 


178,2Sai2 

i40,ooaoo 


318, 25a  12 


106,966.48 


106,967.36 


Levees, 

Lafourche 

levee 

district. 


$13,128.17 


Levees, 

Barataria 

levee 

district. 


$2,406.94 


71,871.83 
25,000.00  I 


60,094.06 

20,ooaoo 


96,87L83 


70,136.97 
23.10 


70, 16a  07 


212,282L76  ;    26,711.76 


190,000.00 

34,601.14 

-12,318.38 


212,282.76 


-9,226.30 

25,ooaoo 

-10,773.70 
21,71L76 


80,004  06 


•62, 42a  85 
11,909.03 


74,330.78 


5.783.28 


2o,ooaoo 

4,5Qa00 

329.  OS 

-19,066.80 


26,711.76  I 


6,092.07  1. 
197,865.60  I 


4,569.66 


203,957.67  i      4,569.66 


5,763.38 
1,399.60 


8,326.09  I    22,142.10 


>  Amount,  $64(245.08j)reviouslv  reported  increased  $8,175.77  by  reimbursement  to  allotment  for  "  Plant," 
appropriation  **  Flood  Control  Kisslssippi  River,  and  Sacramento  River,  Calif."  for  materials  and  surolies 
as  listed  and  explained  on  transfer  memorandum  No.  3,  attached  to  account  current  fbr  month  of  June,  1920. 


Digitized  by  VjOOQIC 


Oon9oU<lat€d  statement  of  condition  of  appropriations  and  allotments  under 
Mississippi  River  Commission  on  June  SO,  1920 — CJontinued. 

FOURTH  DISTRICT— Continued. 


Funds  contributed  for  flood  control, 
Mississippi  River  (special  fund). 

Levees, 

Pontohai'- 

train 

levee 

district. 

Levees, 
Lake 

Borgne 
levee 

district. 

Total. 

Expended 
appropria- 
tions. 

Amount  expended  on  present  project  to  end  of 
last  fiscal  year 

139,876.77 

$13,891.48 

1165,092.24 

s  $1,498,353.91 

Balance  unexpended  at  end  of  last  fiscal  year 

Amount  appropriated  or  allotted  this  fiscal  year. . 

96,123.23 
76,000.00 

31,108.52 
16,000.00 

679,907.76 

485,ooaoo 

170,123.23 

46,108.52 

1,164,907.76 

Amount  expended  from  beginning  of  present 
fiscal  year  to  end  of  previous  month 

134,541.16 
1,732.46 

27,017.72 

530,328.63 
13,858.87 

AmounC  expended  during  the  month 

136,273.62 

27,017.72 

544,187.50 

Balance  unexpended  at  end  of  month 

33,849.61 

19,090.80 

620,720.26 

In  Treasury  United  States , 

27,896.64 

40,000.00 

-27,896.64 

-6,150.39 

20,000.00 

136,408.86 

522,000.00 

-87,387.84 

49,699.34 

In  other  depositories 

In  hand  (Mai.  Hetrick  accounts) 

-16,909.26 

io,ooaoo 

•In  hand  (Maj.  Bell  accounts) 

33,849.61 

19,090.80 

620,720.26 

'Outstanding  liabilities  at  end  of  month 

2,102.79 
11,426.41 

9,594.36 
576,285.12 

Amount  covered  by  existing  contracts  at  end  of 
jnonth 

33,849.61 

33,849.61 

13,529.20 

585,879.48 

5,561.60 

34,840.78 

s  Emergencies  in  river  and  harbor  works  (for  Giles  Bend,  Miss.,  $40,000;  for  Old  River,  $10,000),  $50,000. 
Maintainmg  and  protecting  levees  of  the  Mississippi  River  find  tributfirles  againstfloods  (ftnntli'dtstTlct, 
$141,786.22:  Atchafalaya  River  and  Bayou  des  Glalses,  $312431.06),  $173,217.27.  Rebuilding  levees  of  Missis- 
sippi River  and  tributaries  damaged  by  floods  (lower  Tensas  levee  district,  $8,985.66;  Lafourche  levee 
district,  $105,318.56;  Lake  Borgne  levee  district,  $551.96;  east  bank  Mississippi  River  from  Vicksburg  to 
Bayou  Sara,  $23,402.56;  sundry  breaks  Bayou  des  Glalses  and  Atchafalaya  River,  $55,699.19).  $191,867.93. 
Removing  sunken  vessels  or  craft  obstructinip  or  endangering-  navigation,  19,500.  MalBtensnce  and 
Improreraent  of  existing  rivers  and  harbor  works,  act  of  Oct.  2,  1914  (lower  Tensas  levee  district, 
$27^,000;  Atchaf^ya  levee  district.  $126,000;  Lafourche  levee  district,  $100,000;  Barataria  levee  dis- 
trict, $76,265;  Pontchartraln  levee  district,  $100,000;  Lake  Borgne  levee  district,  $75,000;  Hard  Times 
Bend,  $22,714.44:  Bondurant,  $2,319.22;  Kempe  Bend  revetment,  $60,252.96;  Giles  Bend,  $40,184.25; 
Marengo  Bend,  $5,000;  Natches  Front,  $12,000;  Plaquemlne.  La.,  revetment,  $50,000;  plant,  $60,513.61; 
harbor  at  New  Orleans,  La.,  $54y529.13;  Atchafalaya  and  Red  Rivers,  La.,  $15,000),  $1,(173,778.61. 
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Consolidated  statement  of  condition  of  appropriations  and  allotments  under 
Mississippi  River  Commission  on  June  90,  1920— Continned. 

FOURTH  DIBTBICT— Contlnned. 


Expended 

contrtbuted 

funds 



and  harbors. 

Grand  totaU 

"^ 

1918 

1910 

1930 

Amocmt  orpended  on  piosoiit  prQj6ct 
toeiidofliutflfleftlyQar 

*tS4,92L02  '  il4.»ll.U 

18,883.85 

$25,471,62188 

' 

Balance  unexpended  at  end  of  last 
flmwivflar. 



138L82 
187.18 

2,403,007.08 

▲mount  appropriated  or  allotted  this 
flacalyear 

mm 

$16,000.00 

4,230,107.16 

308.00 

i5,ooaoo 

6, 643, 104.94 

Amount  expended  from  bednning  of 
presentfiacalyeartoendolpreTlous 
month.....................  .  ..  ... 

308.00 

11,387.43 
1,000.86 

2,638,004.20 

Amniint  mmended  d>i'('n'  the  mAntti 

120,433.02 

308.00 

12,877.00 

2,668,427.22 

Balance  unexpended  at  end  of 
month 

2,622.01 

3,074,677.02 

In  Treasury  United  States. 

2.970,068L09 

In  other  depositories 

^6^,ooaoa 

In  hand  (m.  Hetrick  accounts) 

660.85 
1,063.06 

62,281.74 

In  hand  {Maj.  Bellaooounts) 

430,306w2» 

. 

2,622.91 

3,074,677.02 

Amountooveredbyexlsting  contracts 
at  end  of  month 

668L16  1         117.060.21 

1,744, 76a  18 

Balance  available  at  end  of 
month...... 

668.16 

1,861,819.38 

1,064.76 

2,112,867.63 

*  Funds  contributed  Cor  improvement  of  Mississippi  River  at  Avondale,  La.,  $32,467.28;  funds  contributed 
f  or  improvement  of  Mississippi  River  at  Torres,  La.,  $2,463.74. 
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IMPROVEMENT  MISSISSIPPI  RIVER  IN  CHARGE  OF  THE  DISTRICTT  ENGINEER, 


IlEPOBT  OF  Maj.  Albert  K.  B.  Lyman,  Cobps  of  Engineers,  United  States  Abmt, 
Officer  in  Ohaege  of  Northern  District  and  Secretaby  Missisifpi  River 
Commission,  fob  Year  June  1, 1919,  to  May  81,  1920. 

The  northern  district  extends  from  upper  limit  of  first  district  to  Rock 
Island,  III.,  a  distance  of  454  miles,  and  Is  restricted  to  levee  work. 

IMPROVEMENTS,    ETC. 

1.  Mississippi  River  Commission. 

2.  Surveys,  gages,  and  observations. 

3.  Levees :  Upper  limit  of  first  district  to  Rock  Island,  111. 

1.  MISSISSIPPI  RIVER  COMMISSION. 

The  duties  of  the  secretary  under  this  allotment  consist  in  payment  of  salaries 
and  clerical,  office,  mileage,  and  miscellaneous  expenses  of  the  Mississippi 
River  Commission ;  in  the  publication  of  the  official  reports  and  defraying  the 
expenses  of  the  semiannual  and  other  trips  of  the  commission,  and  the  care 
and  repair  of  the  steamer  Mississippi. 

The  Mississippi  River  Commission  held  three  sessions  during  the  year.  The 
one  hundred  and  forty-seventh  was  held  at  St.  Louis,  Mo.  The  one  hundred 
and  forty-eighth  and  the  one  hundred  and  forty-ninth  were  held  on  the  steamer 
Mississippi  from  St.  Louis,  Mo.,  191  miles  above  Cairo,  to  New  Orleans,  La.,  969 
miles  below  Cairo. 

The  proceedings  of  these  sessions  and  monthly  reports  of  operations  have 
been  printed  and  issued. 

Preparation  of  a  history  of  all  work  done  and  results  achieved  under  the 
commission  is  in  progress. 

Exp«iditures  under  this  allotment  during  the  year  ending  May  31,  1920, 
amounted  to  $66,336.71. 

Total  expenditures  under  allotment  to  May  31,  1920,  $1,323,208.15. 

2.   surveys,    gages,    AND   OBSERVATIONS. 

Location  and  description. — This  work  covers  the  Mississippi  River  from 
Head  of  Passes  to  the  headwaters  at  Lake  Itasca,  a  distance  by  river  of  2,464 
miles.  The  tributaries  and  Gulf  coast  at  various  places  are  also  included  for 
gages  and  observation.  Surveys  are  made  of  the  Mississippi  River  when 
ordered  by  the  commission.  Discharge  measurements  are  made  annually  at  all 
of  11  gjiglng  stations  on  the  MlssLsslppl  River  and  11  stations  on  tributaries, 
at  which  liver  stages  prescribed  by  the  commission  are  reached  during  the 
year. 

Origin4il  condition, — Lack  of  surveys  and  physical  data  made  studies  of  the 
river  incomplete. 

Previous  projects. — Various  surveys  and  ^examinations  have  been  made  and 
maps  published  covering  portions  of  the  river  in  this  district,  but  no  compre- 
hensive project  had  been  adopted  previous  to  the  present  one. 

Existing  project. — The  existing  project  was  adopted  by  act  approved  June 
28,  1879,  which  reads  In  part  as  follows : 

"  Sec  3.  It  shall  be  the  duty  of  said  commission  to  direct  and  complete  such 
surveys  of  said  river,  between  the  Head  of  the  Passes  near  its  mouth  to  its 
headwaters  as  may  now  be  in  progress,  and  to  make  such  additional  surveys, 
examinations,  and  Investigations,  topographical,  hydrographical,  and  hydro- 
metrical,  of  said  river  and  its  tributaries  as  may  be  deemed  necessary  ;♦♦♦»• 

Operations  and  results  during  fiscal  year. — The  scientific  records,  maps,  and 
construction  drawings  of  the  secretary's  office  have  been  catalogued  and  card 
indexed. 

The  printing  of  the  annual  pamphlet.  Stages  of  the  Mississippi  River  and  of 
Its  Principal  Tributaries,  for  tbe  calendar  years  1918  and  1919  were  completed. 
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The  hydrographs  of  the  Mississippi  River  and  tributaries  for  calendar  years 
1917,  1918,  and  1919  have  been  completed.  The  hydrographs  of  all  regular 
gages  on  the  Mississippi  River  from  Cairo,  111.,  to  Fort  Jackson,  La.,  for  the 
period  June  1,  1919,  to  May  31,  1920,  are  given  on  plaAe  1. 

The  185  high-water  gages  on  the  Mississippi  River  from  Cairo,  111.,  to  Head 
of  Passes,  La.,  were  read  during  the  high  water  March  to  May,  1920.  The 
highest  readings  during  the  year  on  the  regular  and  high-water  gages  from 
Cairo  to  Head  of  Passes  have  been  reduced  to  height  above  mean  Gulf  level  and 
are  given  herewith  In  Table  No.  3.  The  profile  of  the  high  water  of  1917  from 
Cairo  to  Head  of  Passes  has  been  plotted  and  Is  herewith  designated  as  plate  2. 

The  38  regular  gages  in  charge  of  this  office  on  the  Mississippi  River  and 
tributaries  have  been  inspected  and  maintained  during  the  year.  Continuous 
daily  readings  on  these  gages  have  been  observed  and  reported,  and  the  read- 
ings have  been  tabulated  and  plotted  on  the  office  hydrographs.  The  automatic 
tide  gages  at  Biloxi,  Miss.,  and  East  Bay,  La.,  and  the  185  high-water  gages  on 
the  Mississippi  River  from  Cairo,  111.,  to  Head  of  Passes,  La.,  have  been  inspected 
and  maintained  during  the  year. 

The  discharge  of  the  Mississippi  River  was  measured  during  high  water  at 
Columbus,  Ky.  (22),  March  23  to  April  1;  Friar  Point,  Miss.  (318),  March  2» 
to  April  10;  Chicot  Landing,  Ark.  (430),  April  7  to  14;  Vicksburg,  Miss.  (602), 
April  12  to  21;  Red  River  Landing  and  vicinity  (773),  March  30  to  May  4; 
Carrollton,  La.  (964),  April  8  to  25;  on  the  Red  River  at  Alexandria,  La.^ 
October  29  to  November  11,  1919,  and  from  May  24  to  June  2,  1920;  and  at 
Riverton,  Ala.,  on  the  Tennessee  River,  April  7  to  11,  1920.  Low- water  dis- 
charge observations  were  made  at  Red  River  Landing  and  vicinity  September 
23  to  October  25,  1919.  The  tabulated  results  of  these  observations  are  printed 
in  Table  No.  3,  appended  hereto. 

Surveys  of  caving  banks  where  cut-offs  are  threatened  were  made  at  Yucatan 
Point  (627  to  635),  Oak-Newton  Bends  (610  to  619).  Tarpley  (461),  Caulk 
Point  (411),  above  Island  No.  66  (350),  Hardin  Point  (287),  and  vicinity  of 
Bordeaux  Point  (278). 

Comparison  of  cross-section  elements  of  the  last  general  survey  of  the  Mis- 
sissippi River  from  Cairo  to  the  mouth  of  Red  River  with  the  elements  of  cross- 
sections  of  previous  surveys  is  In  progress. 

The  expenditures  during  the  year  ending  May  31  amounted  to  $59,949.67. 

Condition  at  end  of  fiscal  year, — ^The  general  survey  was  completed  in  1904 
and  maps  have  been  published  covering  the  entire  river.  Special  surveys  have 
been  made  of  the  lower  river  between  the  mouth  of  the  Ohio  River  and  Carroll- 
ton,  La.  (960),  to  determine  changes  In  bank  line  and  section,  between  Cairo,  111., 
and  Donaldsonville,  La.  (889),  to  determine  the  amount  of  bank  erosion,  and  at 
various  other  localities  for  the  collection  of  physical  data.  A  survey  for  the 
restoration  of  the  permanent  marks  of  the  general  survey  below  Cairo,  begun  at 
Cairo  in  the  fall  of  1905,  was  completed  to  Donaldsonville,  La.,  base  line,  890.5 
miles  below  Cairo,  in  January,  1910.  A  resurvey  of  the  river  between  high- 
water  banks  from  Cairo  to  mouth  of  Red  River,  a  distance  of  772  miles  by  river, 
begun  at  Cairo  In  1911,  was  completed  in  January,  1914.  Surveys  were  com- 
pleted in  February,  1914,  in  the  vinicity  of  New  Orleans,  La.,  in  connection  with 
proposed  spillways  to  reduce  flood  heights.  A  survey  of  the  Atchafalaya  River 
from  Barbre  Landing  to  the  junction  of  the  Little  Atchafalaya  and  upper  Grand 
Rivers,  was  made  in  1904-5.  A  survey  of  the  Atchafalaya  River  from  its  head 
to  Morgan  City,  La.,  was  made  in  1916-17.  Gages  have  been  established  and 
maintained  at  various  places  on  the  Mississippi  River  and  tributaries  and  the 
Gulf  of  Mexico,  and  the  readings  published.  Discharge  and  other  observations 
have  been  made  on  the  Mississippi  River  and  tributaries  at  various  stations, 
and  the  results  published  in  part.  Physical  data  has  been  complied  and  card 
Indexed.  The  gages  are  being  maintained ;  computation  of  discharge  measure- 
ments made  in  1920  Is  in  progress ;  and  an  index  to  the  proceedings  of  the  com- 
mission has  been  prepared. 

The  total  expenditures  to  May  31,  1920,  amount  to  $2,847,565.11.  In  addition 
to  the  foregoing,  $15,000  was  expended  for  spillway  surveys. 

Ijocal  cooperation. — None. 

Effect  of  improvement. — ^The  surveys,  gage  readings,  and  other  observations 
made  and  now  being  made,  furnish  valuable  data  for  the  study  of  the  river  in 
formulating  and  perfecting  plans  for  improvement. 

Proposed  operations. — It  is  proposed  to  maintain  gages,  make  discharge  and 
other  observations,  continue  the  collection  and  compilation  of  physical  data,  and 
make  such  other  surveys  and  observations  as  may  from  tlAe  to  time  be  ordered 
by  the  commission. 
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Location  and  description, — ^The  portion  of  the  Mississippi  River  included  in 
tliis  section  for  levees  extends  over  about  452  miles  of  river,  from  Cape  Girar- 
deau, Mo.,  55  miles  above  Cairo,  to  near  Rock  Island,  111.,  507  miles  above  Cairo. 

The  district  embraces  13  basins  on  the  west  bank  of  the  river,  with  an  area 
of  546  square  miles  and  a  river  frontage  of  228  miles,  and  9  basins  on  the  east 
bank  of  the  Mississippi  River,  with  an  area  of  about  708  square  miles  and  a 
river  frontage  of  270  miles. 

Original  condition. — ^The  lands  adjacent  to  the  river  on  either  side  were 
subject  to  overflow  at  high  water,  the  overflow  extending  from  Uufte  to  bluffs. 
An  area  of  about  980  square  miles  was  partially  protected  from  overflow  by 
levees  constructed  by  42  local  levee  and  drainage  districts.  Fourteen  of  these 
local  districts,  having  an  area  of  about  315  square  miles,  with  a  river  frontage- 
of  96  miles,  were  located  on  the  west  bank  of  the  river,  and  28  districts,  having 
an  area  of  about  665  square  miles,  with  a  river  frontage  of  about  257  miles, 
were  located  on  the  east  bank.  While  the  expenditures  for  levees  by  local  dis- 
tricts prior  to  June  30,  1915,  amounted  to  about  $6,000,000,  the  levees  were  not 
adequate  to  control  the  floods  that  occur  at  intervals  in  this  portion  of  the 
river. 

Previous  projects, — No  comprehensive  project  for  levees  in  this  section  had 
been  adopted  prior  to  March  4,  1913. 

Levee  work  had  been  done  at  three  localities  previous  to  the  existing  project, 
with  a  total  expenditure  by  the  United  States  for  construction,  preservation, 
and  repair  of  these  leveea.  as  shown  in  the  statement  below : 

Flint  Creek  to  Iowa  River  (*  430  to  460  R.) $346, 325. 54 

Warsaw  to  Qulncy  (>348  to  381  L.) 105,500.00 

Sny  Island  Levee  (*282  to  335  L.) 106,728.99 


558,554.53 


The  funds  used  for  work  pertaining  to  these  levees  were  provided  by  river 
and  harbor  acts  of  July  5,  1884,  August  5,  1886,  August  11,  1888,  September  19, 
1890,  July  13,  1892,  June  3,  1896,  and  June  13,  1902,  and  by  sundry  civil  acts 
of  March  2,  1895,  and  March  3, 1899. 

Existing  project, — The  present  project  is  to  build  or  enlarge  certain  levees  to 
a  grade  and  section  sufficient  to  protect  adjacent  lands  from  overflow.  This 
project  was  adopted  in  1913. 

Above  the  mouth  of  the  Missouri  River  the  levees  are  to  be  built  or  enlarged 
to  a  section  having  a  cro^vn  width  of  6  feet  with  side  slopes  1  on  8.  The 
established  grade  is  usually  3  feet  above  the  highest  known  flood.  Below  the 
mouth  of  the  Missouri  River  the  levees  are  to  be  built  to  the  standard  section, 
crown  width  of  8  feet,  river  slope  1  on  3,  land  slope  1  on  3  to  8  feet  below 
crown,  thence  a  banquette  20  to  40  feet  in  width,  with  back  slope  1  on  4. 

Operations  and  results  during  fiscal  year, — Rock  Island  to  New  Boston,  III. 
C507  to  458), — (a)  Under  the  contract  with  the  La  Crosse  Dredging  Co.  for 
constructing  495,000  (later  increased  to  about  574,000)  cubic  yards  of  earth- 
work in  the  Drury  drainage  district,  Illinois  (M85  to  477  L.)  at  18i  cents  per 
cubic  yard  between  stations  38  and  394  of  the  Drury  levee,  270,575  cubic  yards 
were  placed  during  the  period  from  June  1,  1919,  to  May  31, 1920,  at  a  contract 
cost  of  $50,056.38  and  an  overhead  cost  of  $1,956.87.    Total  cost  $52,013.25. 

(6)  An  informal  agreement  dated  November  24,  1919,  was  entered  Into  with 
the  La  Crosse  Dredging  Co.  for  placing  approximately  40,000  cubic  yards  of 
earthwork  at  21i  cents  per  cubic  yard,  between  stations  15  and  38  of  the 
Drury  levee.  Under  this  agreement  30,289  cubic  yards  were  placed  prior  to 
May  31,  1920.  at  a  contract  cost  of  $6,512.13  and  overhead  cost  of  $413.42, 
making  a  total  cost  of  $6,925.55. 

This  work  is  being  accomplished  by  the  expenditure  of  a  portion  of  the 
allotment  of  $25,000  from  flood-control  funds  carried  by  the  sundry  civil  act 
of  July  19,  1919,  and  $12,500  contributed  by  the  Drury  drainage  district. 

(c)  Due  to  the  delay  by  the  local  district  in  securing  the  necessary  right 
of  way  between  stations  74  and  126  of  the  Drury  levee,  no  work  was  done  be- 
tween these  stations.  During  the  extreme  high  water  of  March  and  April, 
1920,  a  crevasse  occurred  on  April  8  between  stations  85+80  and  92+09,  which 
washed  out  about  630  feet  of  levee  and  damaged  the  remaining  local  levee  by 
current  and  wave  wash. 
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as  available  funds  would  permit.  This  work  will  be  accomplished  by  the 
expenditure  of  a  portion  of  the  allotment  of  $25,000  from  flood-control  funds 
carried  by  the  sundry  civil  act  of  July  19,  1919,  and  $12,500  contributed  by  the 
Drury  drainage  district.  Work  under  this  agreement  had  not  commenced  prior 
to  May  31,  1920. 

Muscatine  to  mouth  of  Io%ca  River,  Iowa  C  W  to  JtSO), — {a)  Under  the  eon- 
tract  with  the  S.  R.  H.  Robinscm  &  Son  Contracting  Co.  for  reconstructing  the 
Muscatine  Island  Levee  from  station  142+50  to  station  317,  at  15.95  cents  per 
cubic  yard,  80,408  cubic  yards  were  placed  during  the  period  from  June  1,  1919, 
to  October  10,  1919,  at  a  contract  cost  of  $12,825.08  and  $681.68  overhead  cost 
Total  co^,  $13,506.76. 

Due  to  financial  difficulties,  the  contractor  was  unable  to  continue  operations, 
and  on  October  10,  1919,  the  work  was  taken  out  of  his  hands  and  continued  by 
the  United  States,  using  hired  labor  and  the  contractor's  plant.  Since  the  above 
date  6,735  cubic  yards  have  been  placed.  No  work  has  been  done  since  Decem- 
ber 20,  1919.  The  total  cost  of  this  work,  with  overhead  charges  to  May  31, 
1920,  was  $7,602.66.  The  small  yardage  and  relatively  large  cost  were  due  to 
•delays  caused  by  the  breaking  and  the  renewal  of  defective  parts  of  con- 
tractor's plant,  which  was  practically  worn  out  when  taken  over  by  the  Gov- 
ernment 

(6)  On  February  27, 1920,  an  informal  agreement  was  entered  Into  with  H.  G. 
Armstrong  for  placing  approximately  23,000  cubic  yards  of  earthwork,  at  21 
cents  per  cubic  yard,  between  stations  297  and  317  of  the  Muscatine  Island 
Levee.  This  agreement  will  complete  the  earthwork  covered  by  the  contract 
with  S.  R.  H.  Robinson  &  Son.  Work  under  this  agreement  had  not  com- 
menced prior  to  May  31,  1920. 

(c)  Under  the  contract  with  H.  G.  Armstrong  for  reconstructing  the  Musca- 
tine Island  Levee  between  stations  317  and  535,  at  15.75  cents  per  cubic  yard, 
60,806  cubic  yards  were  placed  during  the  period  from  June  1,  1919,  to  May  31, 
1920,  at  a  total  cost  of  $11,257.10,  of  which  $9,576.94  is  contract  price  and 
^1,680.16  is  overhead  cost 

{d)  No  bids  were  received  for  the  reconstruction  of  the  Muscatine  Island 
Levee  between  stations  535  and  714,  which  was  advertised  on  May  19,  1919.  A 
portion  of  this  work  was  readvertised,  but  the  bids  received  were  considered 
excessive  and  their  rejection  was  recommended  and  approved. 

(e)  An  informal  agreement  with  the  La  Crosse  Dredging  Co.  was  entered  into 
on  November  24,  1919,  for  placing  approximately  100,000  cubic  yards  of  levee 
enlargement  and  borrow  pit  fill  between  stations  624  and  694  of  the  Muscatine 
Island  Levee,  at  29i  cents  per  cubic  yard.  This  work  will  be  accomplished 
by  the  expenditure  of  a  portion  of  the  allotment  of  $32,000  from  flood-control 
funds  carried  by  the  sundry  civil  act  of  July  1,  1918,  and  $16,000  contributed 
by  the  Muscatine  Island  levee  district  Under  this  agreement  about  4,000  cubic 
yards  had  been  placed  prior  to  May  31,  1920,  in  closing  a  crevasse  opening  near 
station  686. 

if)  On  April  29,  1920,  an  informal  agreement  was  entered  into  with  the 
La  Crosse  Dredging  Co.  for  placing  approximately  150,000  cubic  yards  of  levee 
enlargement  and  borrow  pit  fill  between  stations  624  and  535,  or  as  far  up- 
stream as  available  funds  would  permit,  in  the  Muscatine  Island  levee  district, 
at  33  cents  per  cubic  yard.  About  8,000  cubic  yards  had  been  placed  under 
this  agreement  prior  to  May  31,  1920,  in  closing  a  crevasse  near  station  506. 
This  work  will  be  accomplished  by  the  expenditure  of  a  portion  of  the  allot- 
ment of  $32,000  from  flood-control  funds  carried  by  the  sundry  dvll  act  of 
July  1, 1918,  and  $16,000  contributed  by  the  Muscatine  Island  levee  district. 

i,g)  The  extreme  high  water  of  March  and  April,  1920,  caused  crevasses  to 
occur  in  the  Muscatine  Island  District  Levee  as  follows : 
April  6,  between  stations  581+41  and  583+52. 
April  6,  between  stations  596+04  "and  599+74. 
April  9,  between  stations  685+32  and  687+18. 

The  flow  of  water  through  these  crevasses  was  stopped  prior  to  May  31,  1920, 
by  the  La  Crosse  Dredging  Co.  under  its  Informal  agreements  with  this  ofl5ce  and 
the  local  district. 
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Warsaw  to  Quincy,  HI.  C381  to  5-}8). — (a)  Under  the  contract  with  Cameron, 
Joyce  &  Co.  for  the  construction  of  106,000  cubic  yards  of  earthwork  between 
stations  210  and  266  of  the  Hunt  Levee  r  376  to  376  L.),  at  38.6  cents  per  cubic 
yard,  67,246  cubic  yards  were  placed  during  the  period  from  June  1,  1919,  to 
May  31, 1920,  at  a  contract  cost  of  $26,889.71  and  $2,967.90  total  overhead  cost 
Total  cost,  $28,857.61. 

(&)  Under  the  contract  with  Harry  Merrltt  for  placing  110,000  cubic  yards 
of  earthwork  between  stations  266  and  365  of  the  Hunt  levee  C375  to  373  L.) 
at  30  cents  per  cubic  yard  130,158  cubic  yards  were  placed  during  the  period 
from  June  1, 1919,  to  May  31,  1920,  at  a  contract  cost  of  $39,047.40  and  $2368.39 
overhead  cost.  Total  cost,  $41,915.79.  This  contract  is  complete  except  dressing 
and  timber  felling. 

(c)  On  May  19,  1920,  a  contract  was  entered  into  with  Harry  Merrltt  for 
160,000  cubic  yards  of  earthwork  between  stations  365  and  490  of  the  Hunt 
levee  (*873  to  371  L.)  at  33  cents  per  cubic  yard.  This  work  will  be  accom- 
plished by  the  expenditure  of  an  allotment  of  $50,000  from  flood-control  funds 
carried  by  the  sundry  civil  act  of  July  19, 1919,  and  $25,000  contributed  by  the 
Hunt  drainage  district.  No  work  was  done  under  this  contract  prior  to  May 
31,  1920. 

(d)  Under  the  contract  with  Harry  Merritt  for  placing  290,000  cubic  yards  of 
earthwork  between  stations  567+35  and  885  of  the  Lima  Lake  levee  (^68  to 
363  L.)  at  30  cents  per  cubic  yard  no  work  had  been  done  prior  to  May  31, 
1920.  The  time  for  commencing  this  work  and  the  time  limit  for  completion 
was  waived  for  a  reasonable  period  due  to  the  desirability  of  having  the 
contractor  finish  his  work  in  the  Hunt  district,  which  is  immediately  upstream 
from  the  Lima  Lake  work.  The  Lima  Lake  district  authorities  also  urged 
this  procedure  as  a  protective  measure  for  their  district.  This  work  will  be 
accomplished  by  the  expenditure  of  an  allotment  of  $60,000  from  flood-control 
funds  carried  by  the  sundry  civil  act  of  July  1,  1918,  and  $10,000  from  flood- 
control  funds  carried  by  the  simdry  civil  act  of  July  19,  1919,  together  with 
$35,000  contributed  by  the  Lima  Lake  drainage  district. 

Quincy  to  Hamburg  Bay,  III,  C348  to  282),— (a)  Under  the  informal  agree- 
ment with  the  La  Crosse  Dredging  Co.  for  levee  enlargement  and  borrow-pit 
fill  between  stations  381  and  689  of  the  Sny  levee  (*828  to  323  L.)  at  27^  cents 
per  cubic  yard  193,281  cubic  yards  were  placed  during  the  period  from  June  It 
1919,  to  May  31,  1920,  at  a  contract  cost  of  $63,152.27  and  overhead  cost  of 
$1,914.20.    Total  cost,  $65,066.47. 

(6)  Under  the  contract  with  the  Northern  Dredge  &  Dock  Co.  for  450,000 
cubic  yards  of  earthwork  (later  increased  under  provisions  of  contract  to 
540.000  cubic  yards)  between  stations  589  and  890  of  the  Sny  Island  levee 
(*823  to  318  L.)  at  26.9  cents  per  cubic  yard,  432,930  cubic  yards  were  placed 
during  the  period  from  June  1,  1919,  to  May  31,  1920,  at  a  contract  cost  of 
$116,468.17  and  overhead  cost  of  $2,365.89.    Total  cost,  $118,824.06. 

(c)  On  January  14,  1920,  a  contract  was  entered  into  with  the  I^Crosse 
Dredging  Co.  for  270,000  cubic  yards  of  earthwork,  levee  enlargement  and 
borrow-pit  fill,  between  stations  890  and  1120  of  the  Sny  Island  levee 
(*318  to  314  L.)  at  25.9  cents  per  cubic  yard.  This  work  will  be  accomplished 
by  the  expenditure  of  a  portion  of  the  allotment  of  $100,000  from  flood-control 
funds  carried  by  the  sundry  civil  act  of, July  19,  1919,  and  $50,000  contributed 
by  the  Sny  Island  Levee  Drainage  District  No  work  was  done  under  this 
contract  prior  to  May  31,  1920. 

(d)  On  May  26, 1920,  175,000  cubic  yards  of  levee  enlargement  and  banquette 
construction  on  the  Sny  Island  levee,  between  stations  1110  and  1258,  was 
advertised.    Bids  had  not  been  opened  at  date  of  this  report 

LaOrange  to  Mouth  of  Missouri  River,  Mo,  CS57  to  208). — (a)  Under  the 
contract  with  S.  R.  H.  Robinson  &  Son  Contracting  Co.  for  560,000  cubic  yards 
of  earthwork  between  stations  82  and  395  of  the  Rlverland  levee  (*  311  to  305  R.) 
at  15  cents  per  cubic  yard  and  the  informal  agreement,  dated  October  29, 

1918,  with  Fred  C.  Morgan  for  100,000  cubic  yards  of  the  above  contract  at 
19  cents  per  cubic  yard,  the  following  work  was  accomplished  from  June  1, 

1919,  to  October  9,  1919.    Forty-seven  thousand  one  hundred  and  twenty-seven 
cubic  yards  were  placed  by  S.  R.  H.  Robinson  &  Son  at  a  contract  cost  of 

^Milee  above  Cairo. 
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$7,009.05,  and  37,391  cubic  yards  were  placed  by  Fred  C.  Morgan  at  a  contract 
cost  of  $7,104.29.  The  overhead  cost  of  the  above  contract  and  informal  agree- 
ment for  the  period  was  $1,045.63,  making  a  total  of  84,518  cubic  yards  placed 
at  a  total  cost  of  $15,218.97. 

Due  to  financial  difficulties,  the  contractor  was  unable  to  continue  operations 
and  on  October  10,  1919,  the  work  was  taken  out  of  his  hands  and  continued  by 
the  United  States  using  hired  labor  and  the  contractor's  plant  Small  progress 
on  the  work  has  been  made  to  the  date  of  this  report  owing  to  the  worn-out 
condition  of  the  plant  when  taken  over.  Numerous  delays  for  repairs  oc- 
curred in  the  fall  of  1919  and  the  high  stage  of  the  river  in  the  spring  of 
1920  prevented  continuance  of  operations.  Twenty  thousand  eight  hundred  and 
thirty-four  cubic  yards  have  been  placed  by  the  United  States  prior  to  May 
31,  1920,  at  a  total  cost  of  $19,234.29. 

Grand  Totoer  to  Gale,  III.  C  84  to  48). — {a)  Excessive  bids  for  the  con- 
struction of  155,000  cubic  yards  of  levee  loop  between  stations  0  and  110  In 
the  Clear  Creek  drainage  and  levee  district  (68  to  59  L.)  were  rejected,  and 
on  September  23,  1919,  an  informal  agreement  was  entered  into  with  Mrs.  S. 
Hanephin  for  placing  155,000  cubic  yards  of  earthwork  at  30  cents  per  cubic 
yard.  Due  to  unsatisfactory  progress,  this  agreement  was  teminated  on  Feb- 
ruary 28,  1920,  and  the  work  readvertised.  Under  this  agreement  13,826  cubic 
yards  were  placed  at  a  contract  cost  of  $4,147.80  and  an  overhead  cost  of 
$974.46.    Total  cost,  $5,122.26. 

(&)  On  March  12,  1920,  a  contract  was  entered  into  with  J.  C.  Carroll  for 
constructing  120,000  cubic  yards  of  earthwork  in  the  Clear  Creek  drainage 
and  levee  district  (*68  to  59  L.),  between  stations  0  and  110  at  41  cents  per 
cubic  yard.  Prior  to  May  31,  1920,  26,095  cubic  yards  had  been  placed  at  a 
contract  cost  of  $10,698.95  and  overhead  cost  of  $378.56.  Total  cost,  $11,077.51. 
The  work  in  the  Clear  Creek  district  is  being  accomplished  by  the  expenditure 
of  the  allotments  of  $23,000  from  flood-control  funds  carried  by  the  sundry 
civil  act  of  July  1,  1918,  and  $12,000  from  flood-control  funds  carried  by  the 
sundry  civil  act  of  July  19,  1919,  together  with  $17,500  contributed  by  the 
Clear  Creek  drainage  and  levee  district 

(c)  The  contract  with  J.  C.  Carroll  for  earthwork  on  the  East  Cape  Girar- 
deau and  Clear  Creek  Levee  between  stations  349  and  411,  unfinished  at  the 
end  of  the  previous  year,  was  completed.  A  total  of  23,159  cubic  yards  was 
placed  during  the  year  at  a  contract  cost  of  $8,082.54  and  an  overhead  cost  of 
$419.82.  A  total  of  46,250  cubic  yards  was  placed  under  this  contract  at  a 
total  cost  to  the  United  States  of  $16,904.28. 

id)  Excessive  bids  for  placing  120,000  cubic  yards  of  earthwork  in  the  East 
Cape  Girardeau  and  Clear  Creek  drainage  district  (*  61  to  48  L. )  were  rejected, 
and  on  December  15,  1919,  an  informal  agreement  was  entered  Into  with  J.  C. 
Carroll  for  placing  approximately  100,000  cubic  yards  of  levee  enlargement  at 
40  cents  per  cubic  yard.  Under  this  agreement  25,596  cubic  yards  had  been 
placed  prior  to  May  31, 1920,  at  a  contract  cost  of  $10,238.40  and  overhead  cost 
of  $495.06.    Total  cost,  $10,733.46. 

The  expenditures  on  levees  during  the  year  June  1,  1919,  to  May  31,  1920, 
are  summarized  in  the  following  table : 


Locality. 


Miles 
above 
Cairo. 


Amount  expended. 


From  Gov- 
ernment 
funds. 


From  con- 
tributed 
funds. 


Drury  drainage  district,  Illinois 

Muscatine  Island  levee  district,  Iowa 

Hunt  drainage  district,  Dilnois 

Lima  Lake  drainage  district;  Illinois 

Oregorv  drainage  district,  Missouri 

Sny  Island  levee  drainage  district,  ni 

Riverland  levee  district,  Missouri 

Clear  Creek  drainage  and  levee  district.  Illinois 

East  Cape  Girardeau  and  Clear  Creek  drainage  district,  Illinois. 


485  to  477 
481  to  460 
380  to  869 
369  to  363 
375  to  369 
335  to  282 
312  to  305 
68  to  59 
61  to   48 


136,167.21 

28,889.55 

33,664.75 

162.21 

270.35 

110,513.28 

22,604.62 

8,992.90 

16,854.96 


$18,071.94 
4,686.09 
15,538.47 
81.15 
19L64 
29,616.61 
11,802.43 
4,493.45 
8,433.25 


Total. 


258,119.88 


92,414.43 


^  Miles  above  Cairo. 
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Condition  at  the  end  of  the  fiscal  year. — For  complete  report  on  examination 
of  this  district  by  the  Mississippi  River  Commission  with  recommendations,  see 
H.  R.  Document  628,  Sixty-third  Congress,  second  session. 

A  total  of  3,501,503  cubic  yards  of  earthwork  has  been  placed,  2,069,309  cubic 
yards  are  still  required  to  complete  the  work  under  approved  subprojects. 
Seventy-two  and  two-tenths  miles  of  levee  embankment  have  been  completed  to 
the  commission  grade  and  section. 

A  table  showing  the  length  and  location  of  all  levees  completed  to  commission 
grade  is  given  below : 


Name  of  levee. 


Drury 

Muscatine  Island 

Gregory 

Hunt 

Sny  Island 

Riverland 

Elsberry 

East  Siae  Levee  and  Sanitary. 

Clear  Creek 

East  Cape  Girardeau 


Total. 


Miles  above 
Cairo. 


486  to  477  L 
480to467R 
375  to  370  R 
380  to  369L 
335  to  282L 
312  to  305R 
278  to  267R 
206  to  185  L 
68  to  59  L 
60  to  48L 


Built  to 
oommlssion 
grade  and 

section. 


6.00 
5.28 
0.76 
6.41 

13.94 
5.49 
5.00 

21.00 
0.61 
7.71 


72.20 


Built  to 
commission 
grade,  but 

not  to 
commission 

section. 


MiUt, 


4.24 


6.00 


10.24 


In  S3rstem. 


Miles. 


8 
13 

6 
11 
53 

7 
11 
21 
11 
11 


151 


The  total  expenditures  by  the  United  States  under  the  project  to  May  31, 
1920,  are  summarized  in  the  following  statement: 


Location  of  levee. 


Drury  drainage  district,  Illinois 

Muscatine  Island  levee  district,  Iowa 

Henderson  County  drainage  district  No.  1,  Illinois 

Hunt  drainage  district,  Illinois 

Lima  Lake  drainage  district,  Illinois 

Gregory  drainage  district,  Missouri .^ 

Sny  Island  levee  drainage  district,  Illinois *. 

Elsberry  drainage  district,  Missouri 

Riverland  levee  district.  Missouri 

East  Side  levee  and  samtary  district,  Illinois 

Clear  Creek  drainage  and  levee  district.  Illinois 

East  Cape  Girardeau  and  Clear  Creek  drainage  district,  Illinois 

Total 


Amount  expended. 


Government 
funds. 


t«7, 

t 

87, 
M, 

in, 

I 

87, 


735.08 
836.59 
100.00 
044.04 
354.64 

loaoo 

664.76 
758.81 
446.54 
900.00 
992.90 
460.46 


Contributed 
funds. 


$25,282.19 
7,723.65 


15,675.64 

177.38 

7,200.00 

29,664.08 


23,694.60 

*M93.*46 
28, 73a  20 


675,688.82  1        142,64L19 


Local  cooperation, — The  expenditures  for  levees  by  local  levee  boards  in 
localities  where  expenditures  have  been  made  or  proposed  by  the  United  States 
under  this  project  are  shown  by  the  following  statement : 

Drury  drainage  district,  Illinois $163, 655.  77 

Muscatine  Island  levee  district,  Iowa 146, 896. 04 

Henderson  County  drainage  district  No.  1,  Illinois 116, 812. 99 

Hunt  drainage  district,  Illinois 272,800.00 

Lima  Lake  drainage  district,  Illinois 188,  746.  51 

Gregory  drainage  district,  Missouri 125,780.38 

Sny  Island  levee  drainage  district,  Illinois 1, 517, 911.  77 

Riverland  levee  district, 'Missouri 56,186.34 

Elsberry  drainage  district,  Missouri 267, 441. 65 

East  Side  levee  and  sanitary  district,  Illinois 3, 335, 641. 97 

Clear  Creek  drainage  and  levee  district,  Illinois 115, 731. 53 

East  Cape  Girardeau  and  Clear  Creek  drainage  district,  Illinois—      144, 778. 30 

Total 6, 452, 383. 25 
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In  addition  to  the  expenditures  tabulated  above,  contributions  of  funds  for 
flood  control  have  been  made  as  follows : 


Prior  to 
June  30, 1919. 


Ihuingflsetl 
year  1990. 


Drury  drainage  district,  niinois 

Muscatine  Island  levee  district,  Iowa 

Hunt  drainage  district.  nUnois 

Lima  Lake  drainage  district,  Illinois 

Gregory  drainage  district,  Missouri 

Sny  Ishnd  levee  drainage  district,  Illinois 

Riverland  levee  distnct,  Missouri 

Kings  Lake  drainage  district,  Missouri 

Foley  drain^e  district,  Missouri 

Clear  Creek  drainage  and  levee  district.  Illinois 

East  Cape  Girardeau  and  Clear  Creek  drainage  dLstrict,  Illinois. 


Total. 


S37,600.00 
31,000.00 
27,500.00 
30,000.00 
7,200.00 
60,000.00 
83,000.00 


25,000.00 


231,300.00 


$12,fiOaOO 


25,ooaoo 
5,ooaoo 


50,000.00 


3o,ooaoo 
2,  an.  00 

17^50a00 
15,0001 00 


147,500100 


Effect  of  improvement, — ^Added  protection  against  overflow  has  been  glv^i  to 
about  222,000  acres  of  land. 

Proposed  operations. — Continuation  of  the  enlargement  and  reconstructiOD 
of  levees  at  the  rate  that  funds  made  available  will  permit.  Expenditures 
under  existing  contracts,  during  the  season  when  river  and  weather  conditions 
will  permit  work,  will  be  at  the  rate  of  $50,000  per  month  until  January  1, 1921, 
and  $30,000  per  month  from  January  1  to  June  30,  1921. 

The  following  papers  and  plates  accompany  this  report : 

Money  statements. 

Abstract  of  contracts  In  force. 

Commercial  statistics. 

Statement  of  charts  Issued  and  sold. 

Table  No.  1.  Highest  and  lowest  gage  readings  in  1919,  Mississippi  River  and 
tributaries. 

Table  No.  2.  Highest  gage  readings  of  1920,  Mississippi  River  and  tributaries. 

Table  No.  3.  Maximum  height  of  high  water  above  mean  Gulf  level,  1920, 
Cairo  to  head  of  passes. 

Table  No.  4.  Results  of  discharge  observations,  Mississippi  River  and  tribu- 
taries. 

Plate  No.  1.  Hydrograph  of  Mississippi  River,  Cairo,  111.,  to  Fort  Jackson, 
La.,  June  1,  1919,  to  May  31,  1920. 

Plate  No.  2.  Proflle  of  high  water,  1920,  Mississippi  River,  Cairo,  HI.,  to 
head  of  passes,  La. 

Plate  No.  3.  Profile  of  Drury  Levee. 

Plate  No.  4.  Profile  of  Muscatine  Island  Levee. 

Plate  No.  6.  Proflle  of  Hunt  and  t.lma  Lake  Levee. 

Plate  No.  6.  Profile  of  Sny  Island  Levee. 

Plate  No.  7.  Profile  of  Riverland  Levee. 

Plate  No.  8.  Profile  of  East  Cape  Girardeau  and  Clear  Creek  Levee. 

Plate  No.  9.  Profile  of  Clear  Creek  Levee. 

Plate  No.  10.  Location  of  levee  work,  Rock  Island  to  Nauvoo. 

Plate  No.  11.  Locatl<m  of  levee  work,  Nauvoo  to  Alton. 

Plate  No.  12.  Location  of  levee  work,  Alton  to  Thebes. 

Appendix  lA.  Laws  affecting  the  Mississippi  River  Commission  since  July 
1.  1919. 

Albebt  K.  B.  Lyman, 
Major,  Corps  of  Engineers,  U.  8.  Army, 
Secretary  Afississippi  Rircr  Commission. 
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OffijCE  of  Secretaby,  Mississippi  Riveb  Commission. 

apfbopriation  rob  mississijppi  biveb. 

July  1, 1919,  balance  unexpended $96, 846. 32 

June  80, 1920,  amount  expended  during  fiscal  year 75, 977. 14 

July  1, 1920,  balance  unexpended 20, 869. 18 

July  1,  1920,  outstanding  liabilities $10. 80 

July  1, 1920,  amount  covered  by  uncompleted  contracts—  1, 124. 93 

1, 135. 73 

July  1,  1920,  balance  available 19, 733. 45 

AFPBOFBIATION    FOB   FLOOD    CONTBOL,    MISSISSIPPI    BIVER,    AND    SACBAMENTO    BIVEB,. 

CALIF. 

July  1, 1919,  balance  unexpended *$510,  957.63 

Amount  allotted  from  appropriation  by  sundry  civil 
act,  of  July  19,  1919,  approved  by  the  Chief  of  En- 
gineers, Aug.  1,  1919,  ("Dredging  and  Miscellane- 
ous'* $185,000;  *' Levees,"  $227,000),  also  $45,000 
("Levees")  approved  by  the  Chief  of  Engineers 
Dec.  4,  1919 $457,000.00 

Amount  received  from  sale  of  blue  prints  in  March, 
1920,  credited  to  allotment  for  "  Mississippi  River 
Commission  ** 50. 00 

Amount  transferred  in  April,  1920,  from  unexpended 
balance,  allotment  for  "  New  steamer,"  to  allotment 
for  "  Surveys,  gages,  and  observations  " 10, 000. 00 

Amount  allotted  from  appropriation  by  sundry  civil 
act  of  June  5,  1920,  approved  by  the  Chief  of  En- 
gineers, June  25, 1920,  ("  Dredging  and  Miscellane- 
ous," $100,000;  "Levees,"  $337,000) 437.000.00 

904.050.00 

1,415,007.63 
June  80, 1920,  amount  expended  durtng  fiscal  year 339, 693. 88 

July  1, 1920,  balance  unexpended .: 1, 075, 313. 75 

July  1,  1920.  outstanding  Uabllitiea 38, 859. 44 

July  1,  1920,  amount  covered  by  uncompleted  con- 
tracts     337, 395. 85 

: 376,255.29 

July  1,  1920,  balance  available 699, 058. 46 

APFBOPBIATION  FOB  GAGINO  WATEBS  OF  THE  MISSISSIPPI  BTVEB  AND  ITS  TBIBX7TABIE8.' 

July  1, 1919,  balance  unexpended $889. 50 

Amount  allotted  by  Chief  of  Engineers,  from  permanent  annual  ap- 
propriation made  by  section  6  of  river  and  harbor  act  of  August 
11, 1888,  as  amended  by  section  9  of  river  and  barbor  act  of  June 
13.  1902 9, 100. 00 

9,989.50 

^The  amount.  S620,967.83,  reported  in  annaal  report  for  1919.  haa  been  decreaaed 
f  110,000  account  tranafer,  in  April.  1920,  of  $10,000  from  nnezpended  balance,  allotment 
for  "  New  ateamer  **  to  allotment  for  **  Sorveys.  nges.  and  obBerrationa."  and  $100,000 
to  allotment  for  "  Bevetment,"  third  MlBalsaippl  Biver  Commlaalon  district,  approved  by 
the  Chief  of  Bnglneers  April  29,  1920,  B.  D.  15927-650. 

a  The  custody  and  care  of  the  gages  maintained  under  this  appropriation  were  assumed 
by  the  Mississippi  River  Commission  Feb.  11.  1901,  on  which  date  they  were  transferred 
to  the  secretarv,  Mississippi  River  Commission,  under  authority  of  Secretary  of  War. 
dated  January  25, 1901. 
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June  30, 1920,  amount  expended  during  fiscal  year $9,989. 50 

June  30, 1920,  amount  reverted  to  Treasury  during  fiscal 

year 0.00 

$9, 989.  50 

July  1, 1920,  balance  unexpended 0. 00 

July  1,  1920,  outstanding  liabilities 0. 00 

July  1,  1920,  balance  available 0.00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1922 9, 100. 00 

ITEMIZED  STATEMENT  OF  EXPENDITXHIES  DURING  THE  FISCAL  YEAR  ENDING  JUNE  80, 
1920,  SUBMITTED  IN  COMPLIANCE  WITH  REQUIREMENT  OF  SECTION  C  OF  RIVER  AND 
HARBOR  ACT  OF  AUG.  11,  1888. 

Observations : 

Pay  of  permanent  gage  observers $4, 639. 50 

Inspections  and  repairs: 

Inspection  of  gages  on  Mississippi  River  by  junior 

engineers  and  parties  on  steamers $1, 417. 36 

Inspection  of  gages  on  tributaries 257. 02 

Renewals  and  repairs  of  gages  and  bulletins 65. 39 

Repairs  to  steamer 262. 20 

2,001.97 

Office  expenses  and  contingencies : 

Pay  of  assistant  and  junior  engineers,  surveyors, 

and  clerks 2,558.37 

Stationery,  printing,  office  rent,  etc 789.  66 

3, 348. 03 

Total 9, 989. 50 

APPROPRIATION  FOR  GAGING  WATERS  OF  THE  MISSISSIPPI  RIVER  AND  ITS  TRIBUTARIES. 

Allotments  from  general  appropriations  for  examinations,  surveys, 
and  contingencies  of  rivers  and  harbors  by  acts  of — 

Mar.  3,  1871  [allotment  Apr.  11,  1871] $5,000.00 

June  10,  1872  [allotment  July  11,  1872] 5,000.00 

Mar.  3,  1873  [allotment  May  17,  1873] 5,000.00 

June  23,  1874  [allotment  July  29.  1874] 5,000.00 

Mar.  3,  1875  [allotment  Mar.  22,  1875] 5,000.00 

Specific  appropriations  by  river  and  harbor  acts  of — 

Aug.  14,  1876 : 5,000.00 

June  18,  1878 5, 000. 00 

Mar.   3,   1879 5,000.00 

June  14,  1880 5,000.00 

Mar.  3,  1881 5, 000. 00 

Aug.  2,  1882 5,000.00 

Deficiency  act  of  Mar.  12,  1884 2, 100. 00 

Specific  appropriations  by  river  and  harbor  acts  of— 

July  5,  1884 5,000.00 

Aug.  5,  1886 5,000.00 

Alotted  from  specific  approplatlon  by  river  and  harbor  act  of  Aug. 
11,  1888  [allotment  Oct.  17,  1888] 8,700.00 

Deficiency  act  of  Oct.  19,  1888 3, 600. 00 

Allotments  from  permanent  Indefinite  appropriation  made  by  section 
tlon  6  of  river  and  harbor  act  of  Aug.  11, 1888,  for  fiscal  years,  viz : 

1890  [allotment  Aug.  23,  1889] 9,000.00 

1891  [allotment  Aug.  19,  1890,  $8,700,  less  $3,518.34  withheld 
in  United  States  Treasury  under  ruling  that  only  $6,000  can 

be  expended  each  fiscal  year] 5,181.66 

1892  [allotment  July  17,  1891] 5,100.00 

1893  [allotment  July  15,  1892] : 5,500.00 

1894  [allotment  July  18,  1893] 5,600.00 

1895  [allotment  June  5,  1894] 5,500.00 
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1897  [allotment  May  13,  1896] 5,500.00 

1898  [allotment  June  16,  1897] 5,500.00 

1899  [allotments  May  28,  1898,  $5,500,  July  12,  1898,  $500] 6,000.00 

1900  [allotment  June  1. 1899] 5, 500. 00 

1901  [allotment  July  2,  1900] 6,000.00 

1902  [allotment  July  31,  1901] 6,000.00 

Allotments  from  permanent  annual  appropriation  made  by  section  6 

of  river  and  harbor  act  of  Aug.  11,  1888,  as  amended  by  section 
9  of  river  and  harbor  act  of  June  13, 1902,  for  fiscal  years,  viz : 

1903  [aUotment  July  23,  1902,  $9,600,  less  $500  allotted  Aug.  2, 

1902,  to  St.  Paul  Minn.,  district] 9,100.00 

1904  [allotment  Apr.  18,  1903] 9,100.00 

1905  [allotment  Aug.  11,  1904] 9,100,00 

1906  [allotment  June  30,  1905] 9,100.00 

1907  [aUotment  July  2,  1906] 9,100.00 

.     1908  [allotment  July  24,  1907] 9,100.00 

1909  [allotment  July  3,  1908] 9,100.00 

1910  [allotment  July  13,  1909] 9,100.00 

1911  [allotment  July  27,  1910] 9,600.00 

1912  [allotment  Feb.  7,  1911] 9,100.00 

1913  [allotment  May  29,  1912] 9,100.00 

1914     9, 100. 00 

1915  [allotment  Sept.  2,  1914] 9,100.00 

1916  [allotment  July  28,  1915] 9,100.00 

1917  [allotment  Aug.  3,  1916] 9,100.00 

1918  [allotment  June  27.  1917] 9,100.00 

1919  [allotment  June  20, 1918] 9,100.00 

1920  [allotment  June  12,  1919] 9, 100. 00 

Total 319, 481. 66 


Expended  {gaging  waters  Mississippi  Biver  and  tributaries) 

To  June  30, 
1919. 

During  year 
June  3071020. 

TotaL 

Kxpftnditures. ........................^.....r. 

t390,532.88 
18,950.78 

to,  989. 60 

I300.52L88 

Unexpended  l»Ianoes  reverted  to  Treasury A 

18,060.78 

Total 

300,492.16 

9,980.50 

319.481.66 

UnexDMided  tMilanoo  Jnne  30. 1920. 

aoo 

Total  appropriated,  etc 

319,481.66 

FUNDS   CONTRIBUTED   BY   LOCAL   LEVEE   DISTRICTS   FOB   FLOOD   CONTROL,    MISSISSIPPI 

BIVEB. 

July  1, 1919,  balance  unexpended $176, 135. 46 

Amount  contributed  by  local  levee  districts  for  levees,  Cape  Gi- 
rardeau, Mo.,  to  Rock  Island,  111.,  in  accordance  with  sundry  civil 
act,  July  19,  1919 147. 500. 00 

323,635.46 
June  30,  1920,  amount  expended  during  fiscal  year 104, 801. 12 

July  1, 1920,  balance  unexpended 218, 834. 34 

July  1,  1920,  outstanding  liabilities $18, 829. 29 

July  1, 1920,  amount  covered  by  uncompleted  contracts-  144, 363. 36 

163,192.65 

July  1, 1920,  balance  available 55, 641. 69 
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AFFBOPRIATION    FOB    MAUVTENANCE    AND    IICFBOYBICSNT    OF    KZISTINQ    BIVCB    AND 

HABBOB  W0BX8. 

Act  Of  Oct  2,  1914 $890,000.00 

Act  of  Mar.  4, 1916 600. 000. 00 

Amount  received  from  sale  of  blue  prints,  December,  1916 .79 


Expended  to  Apr.  80, 1917 : 

Act  of  Oct  2,  1914 1888, 862. 72 

Act  of  Mar.  4,  1916 890, 148. 82 


890,000.79 
778.611.04 


Transferred  in  May,  1918,  to  allotment  "  Upper  St  Francis  levee 
district,**  first  and  second  Mississippi  River  Gomlmission  districts, 
by  resolution  of  the  Mississippi  River  Commission,  Apr.  6,  1918, 
approved  by  the  Chief  of  Engineers,  Apr.  16,  1918  (ED  16927- 
676): 

Act  of  Oct  2, 1914 $1. 637. 28 

Act  of  Mar.  4,  1916 109,862.47 


111,489.75 


111,489.75 


APPBOPBIATION  FOB  WATKBWAT  FBOM  LOCKPOBT,  ILL.,  TO  ST.  LOUIS.  MO. 

Act  of  June  18,  1902  (river  and  harbor) $25,000.00 

Amount  transferred  from  allotment  for  "Survey  of  Illinois  and 
Des  Plaines  River,  111.,"  as  reimbursement 1, 008. 40 

Total 26, 093. 40 

Bxpeided  to  June  80,  1906 $22,291.28 

Unexpended  balance  carried  to  Surplus  Fund  on  June 
80, 1909,  under  the  provisions  of  section  10  of  sundry 

civil  act  of  Mar.  4, 1900 8, 802. 17 

26.098.40 

APPBOPBIATION  FOB  CLAIMS  FOB  DAMAGES  BT  OOLUBION.  BIVEB  AND  HABBOB  W0BX8. 

Act  Of  Apr.  6, 1914  (urgent  defldenqr) 168.84 

Bq>ended  In  flacal  year  1914 ..^ 58. 84 

Act  of  Beet.  8, 1916  (general  deficiency) 427. 80 

Sbcpended  in  fiscal  year  1917 427. 80 
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Receipts  and  shipments,  in  tons. 

Tonnage  between— 

Number 
of  pas- 
sengers. 

Grain 

and  its 

products. 

Cotton, 

Cotton 
seed  and 
its  prod- 
ucts. 

Live 
stock. 

Coal  and 
coke. 

Lumber. 

St.  Louis  and  Cairo » 

89,699 
151,314 
121,842 

54,006 

52,825 
50,303 
66,966 
66,927 

598 
15, 110 
21,113 
10,752 

1,419 
4,310 
12,368 
11,162 

5,961 
2,291 
6,087 
2  984 

15,914 
215,762 
117,379 
316,500 

4,362 

Cairo  and  Memnhis ' 

20,075 

Memphis  and  Vicksburg « 

Vicksburg  and  New  Orleanp «... 

17,186 
31,848 

Logs. 

Tonnage  between— 

Iron, 

steel,  and 

metals. 

Groceries 
and  pro- 
visions. 

Oil. 

Stone, 

gravel, 

and  sand. 

Unclassi- 
fied and 
miscella- 
neous. 

ToUl. 

St.  Louis  and  Cairo  i 

34,100 
137,983 
493,629 
112,740 

7,483 
5,195 
23,998 
27,995 

34,803 
34,809 
41,938 
324,178 

758 

3,320 

54,966 

2,303,105 

94,724 

30,854 

75,351 

317,641 

116,242 
140,941 
140,453 
155,963 

369,179 

Cairo  and  Memphis  * 

660,953 

Memphis  and  Vicksburg  • 

Vicksburg  and  New  Orleans «... 

1,071,426 
3,681,715 

1  Includes  15,026  tons  coal,  3.568  tons  lumber,  866  tons  groceries,  450  tons  oil,  57,972  tons  stone  and  gravel, 
4,166  tons  miscellaneous  handled  by  Government  vessels. 
*  Includes  13  tons  grain  and  its  products,  13,598  tons  coal,  2  tons  lumber,  3  tons  iron,  91  tons  groceries, 


^  XUUUUV0  OA  buuBiivc  BvuvA.,  A«,w)o  WHO  wwki  ouu  wAo.  /,174  tons  lumber,  60  tons  groceries  and  provisions, 
75  tons  oil,  55,087  tons  stone,  gravel,  and  sand,  and  105,107  tons  miscellaneous  handled  by  Government 
vessels. 

Note.— Kach  stretch  is  treated  as  a  separate  river,  and  tonnage  carried  between  ports  on  different 
stretches  will  appear  in  the  statistics  of  ail  intervening  stretches;  consequently  the  sum  of  the  tonnage 
carried  in  the  four  stretches  does  not  represent  the  total  traffic  on  the  river  as  a  whole. 

Table  No.  2. — Receipts  and  shipments  at  principal  ports. 


Port. 


Passen- 
gers 
carried 
in  and 
out  of 
port. 


Receipts  and  shipments,  in  tons. 


Grain 
and  its 
products. 


Cotton. 


Cotton 

seed 

and  its 

products. 


Live 
stock. 


Coal  and 
coke. 


Lumber. 


St.  Louis,  Mo.^.., 
Memphis,  Tenn.*. 
VicksbuiK,  Miss.>. 
New  Orleans,  La.«, 


783,309 

158,208 

9,644 

50,037 


50,343 

8,078 

1,503 

1,011,198 


919 

19,717 

2M 

428,756 


1,522 

10,262 

650 

107,079 


5,386 

2,947 

475 

3,775 


13,914 

91,593 

4,688 

210,425 


469 

8,845 

4,241 

776,696 


Port. 


Receipts  and  shipments,  in  tons. 


Logs. 


Iron, 

steel, 

and 

metals. 


Groceries 
and  pro- 
visions. 


Oil. 


Stone, 

gravel, 

and 

sand. 


Unclassi- 
fied and 
miscel- 
laneous. 


Total. 


St.  Louis,  Mo.i.... 
Memphis,  Tenn.>. 
Vicksburg,  Mi88.«.. 
New  Orleans,  La.*, 


17,875 
55,039 
19,694 
24,806 


7,959 

2,651 

3,340 

333,005 


34,228 

18,071 

10,179 

2,467,246 


293 
533 
332 
3,734,214 


553,511 
279,867 


54,838 


137,766 
13,985 
36,380 

951,159 


824,185 

511,578 

81,736 

10,103,097 


1  Includes  746,429  passengers  in  local  excursion  traffic. 

*  Includes  65,959  passengers  in  local  excursion  traffic,  also  16  tons  grain  and  its  products,  3.363  tons  coal 
and  coke,  194  tons  iron  and  steel,  245  tons  groceries  and  provisions,  17  tons  lumber,  15  tons  oil,  and  172  tons 
miscellaneous  handled  by  Government  vessels. 

*  Includes  403  tons  grain  and  its  products,  75  tons  live  stock.  2,000  tons  coal  and  coke,  91  tons  lumber, 
340  tons  iron,  125  tons  groceries  and  provisions,  132  tons  oil,  and  2,531  tons  miscellaneous  nandled  by  Gov- 
ernment vessels. 

« Includes  exports,  imports  and  the  domestic  coastwise  traffic  as  far  as  reported,  18,632  passengers  in 
local  excursion  traffic,  also  2,000  tons  coal  and  coke,  6,087  tons  lumber,  60  tons  groceries  and  provisions,  76 
tons  oil,  48,800  tons  stone,  gravel  and  sand,  and  67,487  tons  miscellaneous  handled  by  Government  vessels. 
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8070        REPORT  OP  THE  CHIEF  OF  ENGINEERS,  V.  S.  ARMY. 
Tabub  No.  3. — Sea-going  traffic  at  yew  OrVeafi^^  La.,  calendar  year  1919. 


Arriyals  and  d^drtures. 

Number. 

Tonnage. 

Passengen. 

Foreign-bound  vessels 

1,609 

3.140.385 

8,367 

Coastwise  vessels. 

622       1.S63.122 

Total 

2,231 

4,503,507 

8,36r 

Receipts  and  shipments  (originatiDg  at  and  destined  to  the  port) : 

Grain  and  Its  products 

Cotton . 


Tons. 
922,158 
381.081 

Cotton  seed 101, 28S 

Live  stock 2, 199- 

Coal  and  coke 18, 652 

Lumber 734, 677 

Iron,  steel,  and  metals 245,673^ 

Groceries  and  provisions 2,168,987 

Oils 3, 574, 893 

Stone,  gravel,  and  sand 5,538 

Miscellaneous  and  unclassified 740,638^ 


Total 8, 895, 681 


Passing  through  port  (including  that  remaining  on  vessels) : 

Grain  and  its  products 

Cotton 


Lumber 

Iron,  steel,  and  metals 

Groceries  and  provisions 

Oils 


Miscellaneous  and  unclassified.. 


28,116 
37.810 
30.354 
53,890 
17, 918 
35,114 
103,890 


Total 


307,092 


Grand  total 9,202,773 
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MISSISSIPPI  BIVER  COMMISSION. 
Table  No.  4. — Ferry  traffic. 


3071 


l/ooation  of  ferries  and  transfers. 


At  St.  Louis,  Mo.  ^ 

At  Little  Bock.   Ma,  Com- 

meroe.  Mo.,  and  Cape  Qirar- 

deau,  Mo. 


At  Cairo,  njL.  to  Birds  Point. 
Mo.,  and  Wiokllfre,  Ky.,  and 
Bicbardflon,  Tenn , 


JLt  Memphis,  rain.,  and  Preri* 
dents  Island 


At  Helena,  Ark.,  to  Trotters 
Point,  Miss. 


At  Vlcksburg,  Miss.,  to  Delta 
Point,  La.... 

At  Natches,  Miss.,  Vidalla,  La., 
Baton  Roiwe,  La..  Bayoa 
Sara,  La.,  Plaquenune,  La., 
Andioraoe,  La 

At  New  Orleans,  La 


Number 

of 
passen- 
gers. 


200,800 

50,490 

183,586 

23,088 

133,621 

344,801 


258,432 
:6, 506, 913 


Tonnage  of  freight  carried. 


Grain 

and  Its 

products. 


104,000 
1,181 
3,583 


13,102 
0,047 


278,607 
403,388 


Cotton. 


100 

1,343 

977 


79,996 
80,941 


Cotton 

seed 

audits 

products. 


10,040 


2,357 
1,466 


875 
19,234 


Live 
Stock. 


916 

576 

1,304 


700 
1,938 


4,630 
14,161 


Coal 
and 
coke. 


1,574,883 

877,784 

5 


85,833 
47,906 


45,735 
160,136 


Lumber. 


80,000 

548 

301 

140 

5,644 

30,800 


340,084 
223,180 


• 

Tonnage  of  freight  carried. 

Location  of  ferries  and  transfsis. 

Logs. 

Iron, 

and 
mfrtftlff. 

Groce- 
ries and 

sions. 

Oil. 

Stone, 

Undasst- 
fled  and 
miscel- 
laneous. 

Total 
tonnage. 

At  St.  Loula,  Mo 

5,580 

128 

2,000 

56,000 
41 
58 

87,000 

80 

875 

2 

43,604 

5,037 

221,882 
81,680 

22,200 
30 

65,000 
11,722 

201,039 

868,864 

40,863 

5,072 

800 

606,065 

264,806 
2,448,696 

2,366,507 
750,794 

At  Uttle  iock.  Mo.,  Com- 
meroe.  Mo.,  and  Cape  Oirai^ 
deau,  MO 

At  Cairo,  nU  to  Birds  Point, 
Mo.,  and  Wlddifre,  Ky.,  and 
Bicnardson,  Tenn 

48,804 

At  Memi>hls,  Tenn.,  and  Presl- 
dentff  iffland.... 

5,874 

^vsirssw*'''.'!'  '?^'f 

428 

1,028 
92,504 

88,475 
18^544 

1,120 
1,571 

536,732 
96,607 

2,784 
1,783 

146,888 
83,157 

108,781 

At  Viclbbuig,  Miss.,  to  I>elta 

796,748 

At  Natcbec,  Miss.,  Vidalia,  La., 
Baton  Booge,  La..  Bajou 
teiL  La.,  naquemine,  U., 

107 
78 

1,865,790 
3,751,7Sa 

At  NewoSoems,  La 

Transfer  of  empty  cars  not  Included  in  tonnage  ai  railroad  transfer  points. 

Owing  to  defldeney  and  Inacoessihillty  of  the  records  of  some  transportation  companies,  considerable 
tonnwe,  which  should  appear  under  classified  heads  above,  had  to  be  Indnded  in  "Undassifled  and 
miscellaneous." 
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OU/Z        REPOKT  OF  THE   CHIEF   OF  ENGINEERS,  U.   S.  ABMY. 
Table  No.  5. — Comparative  statement  of  commercial  statistics. 


Calendar  year. 


St.  Louis,  Mo.,  to  Cairo,  ni.  (191  miles). 


Freight 
(short  tons). 


Ton-miles. 


Cairo,  m.,  to  Memphis,  Tenn.  (227  miles). 


Freight 
(short  tons). 


Ton-miles. 


1915. 
1916. 
1917. 
1918. 
1919. 


899,232 
l,0fl5,773 
364,777 
291,982 
369,179 


41,955,224 
59,824,132 
51,314,431 
40,365,663 
55,168,218 


95,860 
101,131 
67^666 
20,261 


2,193,026 

1,206,647 

635,444 

634,684 

660,963 


379,246,231 
180,923,737 
129,340,458 
121,628,548 
123,161,909 


53,176 
166,886 
83,743 
48,397 
151,314 


Calendar  year. 


Freight 
(short  tons). 


1915 
1916 
1917 
1918, 
1919 


Memphis,    Tenn.,    to    Vicksburg, 
Miss.  (375  miles). 


2,198,814 
1,809,977 
1,493,540 
872,181 
1,071,426 


Ton-miles. 


473,289,675 
276,079,566 
284,670,790 
162,758,186 
198,885,139 


186,456 
150,065 
41,940 
54,838 
121,842 


Vicksburg,  Miss.,  to  New  Orleans, 
La.  (374mUes). 


Total  ton- 
miles. 


Freight 
(short  tons). 


2,712,022 
2,234,238 
2,549,654 
2,894,255 
3,681,715 


Ton-miles. 


630,971,517 
509,896,387 
544,849,940 
612,675,98^ 
624,904,(03 


75,714 
38,287 
18,036 
26,406 
54,096 


St.  Louis, 
Mo.-New 

Orleans,  La. 

(1,167  miles). 


1,525,462,647 
1,026,723,822 
1,010,175,619 
937,428,381 
1,002,119,959 


Calendar  year. 


1915. 
1916. 
1917. 
1918. 
1919. 


Port  of  St.  Louis. 


Port  of  Memphis, 
Tenn. 


Freight 
(short 
tons). 


760,126 
899,743 
97^,125 
725,907 
824,185 


^^^'        tons).    I     «®'^^- 


493,588 
375,837 
606,782 
335,311 
783,309 


1,174,046  I     186,493 

678,255  127,637 

575,992  !    137,420 

777,610  ;      93,654 

511,578  158,208 


Port  of  Vicksburg, 
Miss. 


Freight 
(short 
tons). 


203,887 
320, 122 
100,246 
154,437 
81,736 


gers. 


32,866 
13,340 
138 
10,977 
9,644 


Port  of  New  Orleans, 


Freight 
(short 
tons). 


7,867,449 
8,085,943 
8,742,303 
9,716,021 
10,108,097 


Paasen- 
gers. 


67,026 
48,369 
34,225 
96,337 
50,037 


Note.— Each  stretch  is  treated  aaa  separate  riyer.  and  tonnage  carried  between  ports  on  different  stretches 
will  appear  in  the  statistics  of  all  intervening  stretches:  consequently  the  sum  of  the  freight  tonnage  canied 
In  the  four  stretches  does  not  represent  the  total  traffic  on  the  river  as  a  whole. 

Value  of  tonnage  is  not  known. 

Ton-miles  are  based  on  best  available  information  furnished  by  operating  companies. 

Statement  of  maps  and  charts  issued  and  sold  from  July  i,  1919,  to  June  SO, 
1920 1  improving  Mississippi  River,  Mississippi  River  Commission,  Secretary's 
office. 


Description. 


Sheets,  Mississippi  River,  scale  1:20000 , 

Sheets,  Mississippi  River,  scale  1:10000 

Sheets,  lower  Mississippi  River,  scale  1  inch  «» l  mile. . . 
Sheets,  upper  Mississippi  River,  scale  1  inch  —  1  mile.. 

Sets,  upper  alluvial  valley  (4  sheets  each) 

Sheets,  upper  alluvial  valley 

Seta,  lower  alluvial  valley  (8  sheets  each)  1913  edition. . 
Sheets,  lower  alluvial  valley,  1913  edition. 


Sets,  lower  alluvial  valley  (8  sheets  each)  1887  edition. 
Sheets,  lower  alluvial  valley,  1887  edition. 


Sets,  harbor  New  Orleans,  scale  l:inO(H)  (4  sheets  each). 

Sheets,  harbor  New  Orleans.scale  1:10000 

Sheets,  district  map  of  lower  Mississippi  River 

Sheets,  Lake  Itasca  13asin 

Sets,  St.  Frauds  Basin  (2  sheets  each) 

Sheets,  St.  Francis  Basin 


Total. 


Free 
issue. 


2,622 

486 

899 

614 

10 

7 

6 

14 

9 

1 

4 

3 


4,601 


Sold. 


797 

81 

797 

378 

5 

1 

16 


2,103 


Total. 


3,419 
567 

1,696 

990 

15 

H 

22 
14 
14 
1 
9 
3 
11 
16 
6 
3 

6,794 


Proceeds  deposited  to  the  ere  lit  of  the  Treasurer  of  the  United  States,  S458.04,' 
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to  June  su, 

(See  Table  No.  1  for  preylous  highest  knovm  readings.] 


River. 


Station. 


Date,  1920. 


Oage 
readings. 


Mississippi.. 

Do 

Do 

Do 

Do 

Do 

Do...... 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Arkansas 

Atdi^falaya. 

Do...... 

Cumberland. 

Illinois 

Kissonri 

Do 

Do 

Ohio 

Do 

Do 

Do 

Do 

Do 

Ouachita 

Do 

Red 

Do 

Do 

St.  Frauds.. 


Tennessee. 

Do.... 

Do.... 
Wabash... 
White 

Do.... 
Yaioo 


Bt.  Paul,  Mtan 

Rock  Island.  Ill 

Hannibal.  Mo 

Grafton.  Ill 

St.  Louis,  Mo 

Chester,  in 

OrandTo^er,  lU. 

Cape  Girardeau.  Mo 

Cairo,  lU.  (Ohio River).... 

Columbus,  Ky 

New  Madrid,  Mo 

Cottonwood  r  olnt,  Mo ... . 

Fulton,  Tenn 

Memphis,  Tenn 

Mhoon  Landing,  Miss 

Helena,  Ark 

Sundower  Landing,  Miss. . 
Mouth  White  River,  Ark. 

Arkansas  Citv,  Ark 

Greenville,  Miss 

Lake  Providence,  La 

Vicksbure,  Miss 

St.  Joseph,  La 

Natche«,  Miss 

Red  River  Landing,  La. . . 

B ° —  '" 

R  ^ .".... 

P  I 

D  La 

Ca  a 

Ci  


k 

r,La.. 


I.. 


L 
B 
M 
N; 
P 

K  9 

H  

81 ,_, 

Pittsburgh,  Pa 

Cincinnati,  Ohio 

Louisville,  Ky.  (upper) 

Louisville,  Ky .  (lower) 

E  vansville,  Ind , 

Paducah,  Ky 

Camden,  Ark 

Monroe,  La 

Fulton,  Ark 

Shreveport,  La , 

Alexandria,  La , 

Bridge.  St.  Louis,  Iron  Mountain  & 
Soutocm  Ry. 

Chattanooga,  Tenn , 

Florence,  A  la 

JohnsonvUle,  Tenn , 

Mount  Carmel,  111 

Jacksonport.  Ark 

Clarendon,  Ark 

Yazoo  City,  Miss 


Mar.  29 

Apr.  9 

Apr.  22 

Apr,24 

Apr.  24,  May  22.. 

May  2-23 

May  22-24 

Apr.  1 

Mar.31 

Mar.31-Apr.  1... 

Apr.  I 

Apr.3-4 

Apr.5 

Apr.6 

Apr.  6-8 

Apr.  8-9 

Apr.lO 

Apr.  l(K12 

Apr.  11-13 

Apr.  16 

Apr.  16-19 

Apr.  27 

Apr.27 

Apr.  28 

May  20-25 

May  22-24 

May  22 

May  22 

May  18-19, 21-26.. 

May  18 .r.. 

May  18 

May  18 

Mar.ao 

May22-28 

May  20-26 

Jan.  30 

Anr.  24-26 

May  21 

Mar.30 

Mar.30 

Mar.  14 

Mar.22 

Mar.23 

Mar.23 

Mar.24 

Mar.28 

May  20 

June  5 

May  19 

May  26 

June  2 

Apr.  9-10 


Apr.5 

Apr.lO 

Apr.  14 

Apr.  28-29.  . 

Mar.  29 

Apr.  9.. 
May  J 


*ay8., 


Feet, 
13.6 
17,1 
19.5 
22.3 
28.0 
27.8 
29.1 
33.2 
5L4 
47.0 
40.2 
37.5 
37.2 
40.3 
42.9 
50.1 
48.2 
53.1 
54.0 
47.0 
45.5 
50.9 
48.4 
51.4 
50.8 
44.7 
4L5 
87.1 
32.6 
28.0 
19.2 
8.5 
22.1 
49.9 
42.5 
44.1 
22.8 
22.6 

>  20.6 
26.4 
24.5 
5-1.6 
31.5 
57.1 
42.7 
45.3 
38.6 
41.0 
33.8 
26.2 
37.2 
24.6 

43.5 
23.5 
35.9 
23.6 
29.9 
29.6 
30.9 


Google 
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Table  No.  3. — Maximum  heights  ahove  mean  Gulf  level  at  high  icatcr  and 
regular  gages  on  the  Mississippi  River  from  Cairo  to  the  Passes  during  high 
water  of  1920,  with  high  water  of  1016  for  comparison. 


Di=^t9nce 
from 
Cairo. 

Highest  water  of  1920. 

Highest 
water 
of  1916 

:€levation 

above 

mean 

Gulf 

level). 

Differ- 

Designation of  gage. 

Date. 

Elevation 
above 
mean 
Gulf 
level. 

ence 

between 

hi<!hest 

of  1920 

and  1916. 

Cairo 

Mild. 

Mar.  30-31 

Ffft. 
321.8 

Fftt. 
323.6 
322.1 
330.0 
319.0 

F€ft. 

—1.8 

182 

4.1 
7.4 
13.3 
16.9 
21.8 
27.5 
33.0 
38.4 
44.9 
50.4 
55.3 
60.0 
64.5 
71.0 
76.0 
81.0 
85.2 
91.3 
96.5 
100.9 
105.5 
110.4 
115.6 
120.4 
124.5 
129.3 
132.9 
13ri.2 
141.8 
148.2 
1.S4.7 
158.2 
162.7 
1(8.8 
172.7 
175.4 
180.2 
184.6 
192.2 
197.fi 
2W.2 
209.0 
214.1 
218.7 
224.5 
227.0 
232.0 
236.0 
238.7 
2J7.4 
2.-3.6 
258.7 
264.0 
2r8.3 
273.2 
277.9 
281.5 
288.1 
292.0 
297.5 
301.0 
3'r7.1 
314.0 
318.2 
3'>4.9 
3'>9.3 
3.33.8 
33«.6 
3<3.1 
347.1 

181 

Mar.30 

319.2 
317.1 
316.0 
313.5 
311.1 
309.6 
306.7 

—0.8 

180 

Mar.  31.... 

—1  9 

179 

do 

Columbus 

Mar.  31-Apr.  1 

sis.  6 

312.8 

—1  5 

178 

do '."."",'.' 

1  7 

177 

do 

176 

175 

174 

Apr.  1 

301.9 
301.2 
300.4 
299.1 
29().l 
292.3 

302.8 
302.2 
301.6 

—0  9 

173 

—1.0 

172 

Apr.  1 

—1  2 

171 

New  Madrid 

Apr.  1 

297.8 
295.2 
293.7 
289.8 
28ti.l 
283.2 
281.0 

—1  7 

170 

do '.. 

—2.0 

169 

1^8 

• 

286.8 

-3.0 

1(J 

\m 

1(;5 

279.4 

276.8 

275.0^ 

272.6' 

269.9 

2(8.0 

2(:6.0 

2(3.9 

2l3.5 

1  6 

164 

Apr.2.. .!!.'*. '!*.*.!!'!" 

163 

277.1 
274.6 
271.6 
270.0 
2CS.0 
2615.5 
2f5.8 
2(3.5 

a  0.0 

257.2 
25.'>.3 
254.1 
252.4 

—2.1 

162 

2  0 

161 

1.7 

Cott'-nwocd  Print 

Apr.3-4 

-2.0 

160 

Apr.  4 

-2.0 

159 

do  .. 

2  6 

158 

—2.3 

157 

156 ^.... 

256.9 

—3  1 

l.W 

IM 

153 

Apr.  4 

251.4 
249.0 
248.5 

2.7 

152 

Apr.  4-5. 

3  4 

151 

Arr.  5 

Fultrn 

Apr.  4-5 

246.0 
244.0 
241.3 
240.1 
238.5 

248.9 
24e.8 
244.0 

—2.9 

150 

Apr.  5 

—2  8 

149 

Apr.  4. 

2  7 

148 

Arr.  4-6 

147 

Apr.  4 

240.8 
237.9 
235.0 
232.7 
231.7 
228.8 
227.6 
224.7 
222.2 

2.3 

146 

145 

232.9 

—2.1 

144 

143 

Apr.  4 

227.5 
225.4 
224.5 
222.4 

4  2 

142 

Arr.  5  .. 

3  4 

Mem'^hls 

Arr.  4-5 

—3  1 

141 

Apr.  5-6. 

—2  3 

140 

139 

Arr.  5-6 

219.6 
216.5 

138 

Arr.  6 

219.0 
21.5.3 
212.4 
209.6 

—2  5 

137 

136 

AT>r.5-7... 

211.0 
207.5 
206.0 
204.2 
202.9 
200.6 

—1  4 

13.n 

Apr.  6 

—2.1 

134 

Apr.6-7 

Mho-^n  landing 

Apr.  r-8 

206.2 
204.8 
2(^.2 
201.3 
200.9 
199.2 
197.2 
196.2 
192.9 
190.7 
188.6 
1«».7 
184.6 
183.0 
181.6 
179.6 

2.0 

133 ....:...:.::::.;:::; 

Apr.  7... 

—1  9 

132 » 

—2  6 

131 



130 



197.9 
195. 6 
1P3.9 
191.9 

—3.0 

129 

Apr.  9-1*0 

-3.6 

128 

—3  3 

Helena 

Apr.  8-9 

—3.3 

127 

126 

Apr.  9 

187.3 

-£.4 

125 

124 

A^r.9 

183.2 
181.5 
180.1 

-8.5 

1!^ 

Apr.  9-10 

-8.1 

122 

—2.9 

121 

120 

Apr.  9 .*.'.'!.'.'.*!.' 

176.5 

-3.1 
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Table  No.  3. — Maximum  heights  above  wean  Chilf  level  at  high  water  and 
regular  gages  on  the  Mississippi  River  from  Cairo  to  the  Passes  during  high 
water  of  1920 ^  with  high  water  of  1916  for  comparison — Continued. 


Distance 
from 
Cairo. 

Highest  water  of  1920. 

Highest 

W't'f 

(fl916 
(clevaticn 
above 
mean 
(iulf 
level). 

Differ- 

Design  lion  of  gage. 

Date. 

Elevation 
above 
mi  an 
Gulf 
level. 

(nre 

between 
hi-rhest 
of  1920 

and  1916. 

Sunflower  landing 

353.7 

3o7.8 

Apr.9-10 

Fnt.          Fctt. 
175.5          178.8 
173.8  j        177.3 

Fed, 
—3.3 

119 7 

Aj-r.  10 

—3.6 

118 

3i.2.8 

117 

3<i0.5 
372.4 
376.6 
3S0.6 
3S6.5 
391.7 
390.2 
399.2 
40.'-..  0 
468.4 
41. S.  9 
418.7 
424.3 
43  J.  0 

Apr.  9-11 

I        170.5 
1        118.3 
j        167.3 

173.9 
171.9 
169.9 
119.0 
1U>.9 
115.4 
U.3.7 
K.2.0 

—3.4 

116 

—3.6 

115 

Apr.9-10 

—2.6 

114 

113 

Apr.lb 

Apr.  10-12 

Apr.  13-14 

Apr.  10-14 

1        UX9 
162.0 

I        160.2 
159. 6 

-3.0 

Mouth  cf  White  lliver 

-3.4 

112 

-3.5 

Ill 

-3.3 

110 

158.8           liil  3 

-2.5 

109 

Apr.  11-14 

1        167.7 
j        l.'i7. 1 
156.0 
1        154.9 
1        152.3 
;        150.8 
1        148. S 
1        146.7 

100.8 
1(.0.0 
157.6 
157.4 
154.8 
153.2 
150.7 

—3.1 

irs P. 

-2.9 

107 

-1.6 

106 

Apr.  11-13 

-2.5 

105 

Apr.13 

Apr.  11-13 

—2.5 

Arkansas  City 

436. 7 
442.8 
41h.7 
453.0 
460.2 
464.1 

-2.4 

101 

—1  9 

103 

Apr.  12-13 

102 

101 

146.2 
145.  h 
144.7 

100 

ADr.13 

;        141.7 
I        141.0 
138.1 
135. 5 
131.9 
133.7 
133.3 

-3.9 

99 

467.5  1 do 

-3.7 

98 

476.1 
480.2 
4^1.2 
488.6 
490.9 
497.0 
502.6 
607.5 
512.1 

Greenville 



Apr.  16 

139.3 
13.S.2 
137.0 
136.2 
133.8 
l;>2. 2 
l.iO.  6 
li!8.0 
126.8 
125.3 

-3.8 

97 J.      

Apr.  12-15 

-3.3 

96 



-3.3 

95 

-2.9 

94 

93 

Apf.14 

128.8 
127.1 
124.6 
123.5 
121.6 
119.8 

-3.4 

92 

Apr.  16 

-3.5 

91 

Anr.  Ifi 

-3.4 

90 

516.9  1 

-3.3 

89 

522.9 
527.9 
532.0 
637.7 
54:i.O 
546.0 
5;)1.3 
556.9 
560.0 

Apr.  lfr-17 

-3.7 

88 

87 

121.4 
119.9 
118.6 
117.8 
116.3 
113.3 
111.9 
111.0 
107.7 
106.4 
105.0 
102.9 
102.0 
100.0 
98.7 
97.1 
95.5 
94.2 
93.1 

86 

116.4 
115.2 

-3.5 

Lake  Providence 

Apr.iwk...! 

-3.4 

85 

84 

ii2.9 
110.8 

-3.4 

83 

-2.5 

82 

81 

663.8 
574,9 
679.3 
58.5.1 
592.0 
596.0 
601.8 
606.3 
609.3 
616.5 
624.8 
631.2 
636.8 
646.0 
651.0 
.656.5 
662.4 
670.1 
675.2 
678.7 
683.1 
687.8 
693.8 
699.0 

107.9 
104.9 
103.1 

—3.1 

80 :... 

-2.8 

79 

Apr.  16 

-3.3 

78 

77 

99.4 
98.4 
97.0 
95.7 
94.1 
92.7 
90.8 
80.1 
87.8 
86.7 
83.8 
83.0 
81.5 
79.2 
77.3 
76.5 
75.0 
74.0 

-3.6 

76 

Apr.  16 

-3,6 

Vioksburg 

Apr.27 

-3.0 

Apr.  18-22 

-3.0 

74 

-3.0 

73 

-2.8 

72 

.       -3.4 

71 

-4.0 

70 

Apr.27 

69 

88.7 
87.3 
85.3 
84.0 
81.5 
79.6 
79.0 

-3.0 

68 

-3.5 

67 

Apr.27 

-2.3 

8t.  Joseph 

Apr.27 

-2.5 

M??..::::;:.:  :::;::.::::  : 

Apr.28 

-2.3 

65 

Apr.  27-28 

-2.3 

64 

-2.5 

63 

62 

76.6 
75.2 
73.6 

-2.5 

61 

60 

7i.6 

-2.1 
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Table  No.  3. — Maximum  heights  above  mean  OiUf  level  at  high  voater  and 
regular  gages  on  the  Mississippi  River  from  Cairo  to  the  Passes  during  high 
water  of  1920 ^  with  high  water  of  1916  for  comparison — Gontinaed. 


Distance 
from 
Cairo. 

Highest  water  Of  1920. 

Hi^eit 
water 
of  1916 

(etovatton 
above 
mean 
Qulf 
level). 

DIffecw 

Designation  of  gage. 

Date. 

ElevaUon 
above 
mean 
Gulf 
level. 

enoe 

between 

higiieflt 

ofino 

and  1016. 

Natcbec 

3iUe9. 

705.7 
710.4 
716.5 
720,9 
726.4 
732.2 
736.9 
741.5 
750.2 
754.5 
759.2 
763.1 
767.9 
772.6 
776.9 
780.1 
784.4 
792.2 
797.6 
802.1 
806.9 
811.2 
815.2 
819.9 
824.9 
829.8 
835.6 
841.0 
846.8 
851,5 

aw.! 

861.0 
867.4 
872.0 
877.4 
881.7 
887.2 
892.8 
897.1 
902.7 
907.6 
911.3 
918.2 
922.7 
927.6 

9:».7 

93«.l 

942.4 

945.7 

951.5 

956.2 

961.0 

964.5 

974.5 

976.6 

982,0 

987.9 

992.5 

997.1 

1,001.7 

1,007.7 

1,012.5 

1,017.0 

1,021.9 

1,027.5 

1,03?.  5 

1,037.0 

1,012.5 

1,046.8 

1,052.6 

1,056.7 

1,063.2 

Apr.28 

Fed. 
68.4 
67.4 
66lO 

70.5 
69.2 
67.8 
67.5 
66.0 
64.6 
62.9 
61.9 
6a6 
59.3 
58.5 
57.0 

Fid. 

-2.1 

59                       

-1.8 

58 

-LH 

57                                

56 

63.7 
62.1 
60.9 
60.1 
50.2 
57.8 
57.0 
55.1 
54.  i 

54.  r 

53.6 
33.2 
52.1 
51.3 
50.2 
49.4 
48.6 
47.4 
46.9 
45.7 

-2.3 

55 

-2.5 

54 

Apr.  28-29 

-2.0 

53 

-1.8 

52 

-1.4 

51 i 

-2.0 

50     ..               

-i.S 

49 

. 

-1.9 

48              

Red  River  T^anrtinr.  r 

May  20-25 

56.0 
55.3 
64.8 
53.4 
52.7 
.    51.6 
51.0 
49.9 

-1.7 

47     

-1.7 

46 

-1.6 

45 

—  1.3 

S:::^;:::::;:::::::::::::::::: 

-1.4 

43 

—1.4 

.42 

-1.6 

Kb  von  Sara 

May  22  24 

-1.S 

41 

40 

48.4 
46.9 
45.8 
44.9 
42.6 
42.2 

-1.5 

39 

-L2 

38 

37  

43.7 
41.9 
41.1 
40.2 
39.1 
37.8 
37.4 
36.0 
35.1 
33.9 
33.6 
32.5 
31.3 
31.0 
30.0 
28.9 
28.3 
26.9 
26.3 
25.3 
23.6 
23.0 
22.7 
22.0 
21.0 
20.5 
19.5 
19.0 
16.8 

-1.2 

38 

-a? 

Baton  Rouse 

May  22 

— l.l 

35 

34       

40.4 

-1.3 

33 

Plaaufimiiie. . .              ........ 

May  22 

39.0 
37.8 
36.5 
35.4 
35.0 
34.1 
33.0 
32.6 
31.4 
30.3 
29.7 
28.2 
27.7 
26.7 
25.2 
24,3 
24.0 
23.2 

-1.6 

32 

-1.8 

31 

-1.4 

30 

-1.5 

29 

-1.4 

28 

-1,6 

Donnl  JsonviUe 

May  17-26 

-L7 

27   

-1.6 

26 

-1.4 

25 

—1.4 

Collew  Point 

May  18 

-1.4 

24   

-1.3 

23 

-1.4 

22  

-h4- 

21 

—1.6 

20     

-1.3 

19 

-1.3 

18     

-1.2 

17 

16  

15 

2a6 
19.9 
17.5 
16.8 
16.2 
15.7 
14.5 
13.3 
12.3 
11.7 

-1.0 

Carrollton 

M<ivl8 

-0.» 

Algiers..* 

May  17-18.  28 

-a  7 

13 

15.2 
14.8 
14.0 
12.9 
12.0 
11.4 

-1.0 

12 

-a9 

11 

-as 

10 

-0,4 

9 

-as 

8 

-a  3 

7 

6 

10.3 

10.5 

-a  2 

5 

4 

9.1 
8.8 
8.2 
7.4 
6.8 
6.9 
5.5 
4.8 

9.2 
8.7 
8.1 
7.3 
7.1 
6.0 
6w5 
4.7 

-ai 

3 

+ai 

2 

+ai 

1 

May  is!."'!**!." ! ! 

+0.1 

Fort  Jackson 

-as 

A 

^*"'     

-at 

B 

o.n 

c 

+a  1 
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Table  No.  4. — Reaulta  of  discharge  ohaervations,  Misaisaipfd  River. 

COLUMBUS,  KT.  (21.8  MILES  BELOW  CAIRO). 


Oages. 

Cross  section  of  discharge. 

Date. 

Stand- 
ard 
gage. 

Local. 

Change 
in  24 
hours. 

Area. 

Depth. 

Water. 

Below 
datum. 

Mean. 

Mean 
datum. 

Maxi- 
mum. 

Width. 

1920. 

Mar.28 

Mar.  27 

Mar.  29,  a.  m.. 
Mar. 29  p.m.. 

Feet. 
45.15 
45.50 
46.40 

Feet. 
45.20 
45.60 
46.60 
46.60 
46.90 
47.00 
47.06 
47.05 
46.95 

Feet. 
+a40 
+  .35 
+  .60 

Sqwirefeet. 
170,423 
172,293 
174.376 
173,003 
175,568 

1 175,568 
173,510 
169,488 

» 169,488 

176,056 
176,062 
174,171 
175,957 

Feet. 
65.7 
66.4 
67.2 
66.7 
67.7 

Feet. 
65.5 
67.8 
67.8 
67.1 
67.8 

Feet. 
9L0 
93.2 
9L6 
96.0 
04.0 

2,505 
2596 

Mar.  30  a.  m.. 
Mar. 80.  p.m.. 

46.90 

+  .50 

21596 

Mar.  31... 

Apr.  1.  a.m... 
Apr.  1,  p.  m. . . 

47.05 
47.05 

-f  .15 
0 

..  . 

173,510 
169,488 

66.9 
65.3 

66.9 
65.3 

9L0 

oao 

2^505 
?505 



>  Interpolated. 


Date. 


Scour or 
fill. 


Mean 

i^S^f  Discharge 
"^Pf'persecond 

ond. 


Dis- 
charge, 

over 
bank  per 
second. 


Total  dis- 
charge of 
river  per 
second. 


Meth- 
od. 


Num- 
ber ve- 
locity 
sta- 
tions. 


Num- 
l}erof 
sound- 
ings. 


Direction  and 
force  of  wind. 


1920. 

Mar.28 

Mar.27 

Mar. 29,  a.m.. 
Mar.  29,  p.m.. 
Mar.  30,  a.m.. 
Mar. 30,  p.m.. 

Mar.31 

Apr.  1,  a.m... 
Apr.  1,  p.m... 


Sq.feet. 


+    832 
+        6 


+  1,786 


-2,447 
-4,022 


Feet. 
7.64 
7.50 
7.26 
7.44 
7.50 
&22 
7.53 
7.33 
7.82 


Cu.fed. 
35,400 
48,760 
74,000 
74,000 
81,580 
84,100 
85,300 
85,300 
82,850 


2M 
2M 
2M 
2M 
2M 
F 

2M 
2M 
2M 


vn.  brisk. 
IV.  brisk. 
VI,  light. 

Do. 
IV,  brisk. 
VI,  very  light. 
IV,  light. 

Do. 
V,bnsk. 


Notes.— The  standard  gage  column  gives  the  8  a.m.  reading  on  the  Mississippi  Plver  Commission  gago 
at  Columbus.  Ky.  The  local  gage  colunm  gives  the  readings  on  the  same  gage  at  time  of  discharge  meas- 
urement.  The  elevation  of  the  gage  zero  is  266.46  feet  above  mean  Gulf  level. 

Datum  areas  are  computed  below  47.05  feet  on  this  gage. 

Overbank  discharges  deduced  from  measurement  of  March  27. 

In  the  column  of  "Method"  2M  denotes  simultaneous  measurements  with  two  meters;  F  denotes 
double  floats. 

Meters  were  run  at  20'  depth  and  these  velocities  reduced  to  six-tenth  depth  velocities. 

Tlie  discharge  section  is  tne  same  as  used  in  pre-  iousyears. 

Observations  made  under  direction  of  MaJ.  Wildurr  Willing,  Corps  of  Engineers,  U.  8.  Army,  secretary 
Mississippi  River  Commission. 

Reduction  made  under  direction  of  MaJ.  Albert  K.  B,  Lyman,  Corps  of  Engineers,  U.  S.  Army,  secretary 
Mississippi  River  Commission. 
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Table  No.  4. — Results  of  discharge  ohservatioTis,  Mississippi  River — Continued. 

FRIAR  POINT,  MISS.  (318.3  MILES  BELOW  CAIRO). 


Date. 


1920. 
Apr.  2 

Do 

Apr.3 

Apr..5 

Apr.  7 

Do 

Apr.8....^.. 

Apr.9 

Apr.  10 


flagcs. 


Stand- 
ard 


Ffd. 
47.10 


4R.10 

49.4 

49.95 


Local. 


50. 10  , 
50. 10 
50.00 


Feet. 

184.7 

IW  81 

IR.5.33 

180.55 

187.06 

187.09 

187.25 

187.30 

187.27 


Chan^ 
in  24 
hours. 


Feet. 
-f-0.80 


+  .70 
4-  .50 
+  .25 


.15 
.00 
.10 


Cross  section  of  discharge. 


Area. 


Water. 


Square  fed. 
239,248 
239,248 
239, 100 
246,299 
246,800 
246,800 
2.-1,718 
251,255 
253,245 


Below 
datum. 


Depth. 


Mean. 


I    Mean 
,  datum. 


Square/eet. 
250,142  I 


Feet. 
67.1 


247,  .^«4 
249,442 
247,806 


251,927 
251,255 
253,371 


57.1 
58  8 
58.9 


Feet. 
60.7 


69.1 
69.5 
69.1 


60.0  , 
60.0  ■ 
60.5  i 


60.1 
60.0 
60.6 


Maxi- 
mum. 


Feet. 
S7.6 


87 
89 


91 

89.4 

91 


Width, 


Feet. 
4,190 


4,190 
4,190 
4,190 


4,190 
4,190 
4,190 


Date. 

Scour or 
fill. 

Menn 
veicc- 
itypar 
sec- 
ond. 

Discharge 
per  second. 

Dis- 
chrrse 

over 
bank  per 
second. 

Total  dis- 
charpro  of 
river  per 
second. 

Meth- 
od. 

Num- 
ber ve- 
locity 
sta- 
tions. 

Num- 
ber of 
soimd- 
ings. 

Direction  and 
force  of  wind. 

1920. 
Apr.  2 

Sq.feet. 

Feet. 
6.07 
6.04 
6.08 
6.23 
6.21 

Cubic/eel. 
1,452,848 
1,441,4.56 
1,4.54,094 
1,531,697 
1   .«a9  .5«Q 

Cu.feet. 

Cublcfeet. 
1,452,848 
1,444,456 
1,454,094 
1,534.697 
1,532,569 
1,  .598,080 
1,511,110 
1,524,094 
1,445,«07 

2M 
F 

2M 
2M 
2M 
F 
2M 
2M 
2M 

10 
8 
11 
11 
12 
11 
12 
12 
11 

50 

'*"*iV 

57 
61 

55 
63 

VII,  brisk. 

Do 

V,  light. 
II,  llcht. 

Apr.3 

-2,788 
+2,088 
-1,636 

Apr.5 

villVbrisk. 

Apr.7 

Xlljight. 
Do. 

Do 

6.48  ,  i;  .598,' 080 
6.00  1  1,511,110 
6.07  I  1,. 524, 094 
5.71  ;  1.44.5.807 

Apr.  8 

+4,i2i 
-  '672 
+2,116 

IV,  llcht. 

Apr.9 

Xf,  Ught. 

Apr.  10 

Xli.  light. 

Notes.— The  reallngs  given  in  the  standard  gage  column  are  the  8  a.  m.  readings  of  the  Helena,  Ark., 
United  States  engineer  gage.    Zero  of  gage  is  141.81  feet  atovc  mean  gulf  level. 

The  readings  in  the  local  gage  column  were  taken  on  a  gage  at  the  discharge  section  at  the  time  of  dis* 
charge  observntions. 

The  change  in  24  hours  is  taVen  from  the  standard  gage.  Datum  areas  were  computed  below  187.30  on 
the  local  gage.  2M  denotes  the  mean  result  of  simultaneous  measurements  with  two  meters  run  at  6,10 
depths.    F  denotes  double  floats,  tae  lower  one  run  at  mid-depth. 

The  meters  u.sed  were  Pri^o  34  and  309. 

The  discharge  section  was  Icated  at  Fr»ar  Point,  Mi.««. 

Observations  made  under  direction  of  Maj.  Wildurr  Willing,  Corps  of  Engineers,  U.  S.  Army,  secretary 
Mississippi  River  Commi.<«sion. 

Reduction  under  direction  of  MaJ.  Albert  K.  B.  Lyman,  Corps  of  Engineers,  U.  8.  Army,  secretary 
Mississippi  River  Commission. 
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Table  No.  4. — Results  of  discharge  obscr  vat  ions  ^  Mississippi  River — Continued. 

CHICOT,  ARK.  (429. 8  MILES  BELOW  CAIRO). 


Gagt^s. 

Cross  section  of  discharge. 



Date. 

Stand- 
ard 

gage. 

Fert. 
53.3 
53.7 

Local. 

ChnnRc 
in  24 
hours. 

Area. 

Depth. 

Ti'«.«.          Below     i   M.«„„        Mean       Mnxi-   1  xviA*u 
^  ^^"-       datum.    1  "®"°-     datum.  '  mum.  i  Width. 

I'll 

1920. 
Apr.8 

Fed. 
151.52 
15!.  95 
152.12 
152  12 
1.V2.22 
152  2.-) 
152  25 
152  27 

Fed. 

*"'+6:4" 

+0.2 

Square  fed. ^Sq(yire  fed. \     Fed.    ■     Fed.         Fed. 

22^,214  '      222, 8 '6          62.7  1        63.5              75 

229,255  1      2:U.378  i        6.).  3  i        6.'».6              81 

220.68.')         221,211  1        62.9.        63.1              78 

1220,68.')  1 ' 

Fed. 
3,510 
3,510 

Apr.  9 

Apr.  10 

Do 

S3. 9 

3,510 

Apr.  11 

Apr.  12,  a.  ra.. 
Apr.  12,  p.  ra... 

5-1.6 
54.0 

+  .6i 

0 

220,  no  '      220,285  1        62.7  i        62.8              77 

2-29,430  .      229,500           65.4  .        65.4  i            79 

t  22<),4.30 1- .-- 

3,510 
3,510 

Apr.  13 

54.0 

0 

218,465         218,465  < 

62.2  1   .    62.2  j           80 

!                 1 

3,510 

Date. 


Mean  t     Di.s-     I  tqJj,j  ^jj^  | 

Uvwr  T^^schnrpp'  ''^I'^^f     chorpo  of  ,  ^fcth- 
''J^^.,^^x.rsecond.,/„y^,   rivor  per  \    od. 
•  ond.  I  ,  second,      second. 


1920. 

Apr.8 

Apr.  9 +  7,5.32 

Apr.  10 -  9,167 

Do 1 

Apr.  11 j-      926 

Apr.  I2,a.m...  +  9,215 

Apr.  12,p.  m-..[ 

Apr.  13 '-11,035 


Fed.  I 
6.45 
6.31 
6.62  ' 
6  62 
6.55  I 
6.45  1 
6.39 
6.39  I 


Cubicfed. 
1,421,183  ' 
I,4ri2,493 
1,-16),  023  I 
l,46l,3r>3 
1,441,277 
1,479,009  ' 
l,46r.,5a'5  , 
1,395,958  I 


Cu.fed. 
33,«)00 
3:?,261 
a3,:)30 
33..'>30 
33,8)0 
31,(18J 
3»,0>«) 
34,35-1 


Cubic  fed. 
1,454,183 
1,48.').  757 
l,493,.Vv} 
1,491,  HXJ 
1,475,077 
1,513,089 
1,50j),.^S.5 
1,430,312 


2M 
2M 
2M 
F 
2Nf 
2M 
2M 
2M 


Num-   x-.i«i 
tions.    i"«^- 


Direction  and 
force  ol  wind. 


43 


V,  light. 
II,b  isk. 

'■'To. 
VII,  brl'lv. 
XjSfong. 
X,  bri  Ic. 
II,  light. 


»  A.  msounding<;. 

NoTFs.— The  di<vlia'"ge  f^cclion  wa"  located  in  the  same  place  as  that  used  In  1919. 

Reading*'  In  the  standard  gage  column  arc  the  8  a.  ra.  readings  on  the  Mississippi  River  Commission 
gage  at  Arkansas  C  ity.  Ark..  7  miles  below  the  di-charge  section.  1  levation  of  zero  of  gage  i«5  96. 75  above 
mean  gulf  level.  The  readinR*!  in  the  local  gnge  colurrji  were  taken  on  a  temporary  gage  at  the  discharge 
section  at  the  time  of  maV  irg  the  di^-charge  measurements. 

Datum  area"  were  computed  below  152. 27  on  the  local  gago. 

Overbank  di«?charKc  was  mea<!ured  on  right  bank  on  ApiiJ  8  and  on  left  bank  on  April  9.  with  Price 
meters  322  and  32t  re<5pccti'  ely,  o'  er  bank  discharge  for  other  days  derived  from  this  mea.«uremrnt. 

In  the  column  of  oKthod  2M  denotes  mean  of  simultaneous  measurements  with  two  meters,  and  F  denotes 
double  floats. 

Meters  were  run  at  various  depths,  and  ha^'c  been  reduced  to  the  sixth-tenth  depth  velocity. 

Observations  made  under  the  direction  of  Major  AVildurr  Willing,  Corps  of  Engineers,  U.  8.  Army, 
locretary  Mi^i-isfippi  River  Comrr.iscion. 

Reduction  made  under  the  direction  of  MaJ.  Albert  K.  B.  Lyman,  Corps  of  Kngineers,  U.  S.  Army^ 
secretary  Mississippi  River  Commission. 
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Table  No.  4. — Results  of  discharge  observations,  Mississippi  River — Oontisaed. 

VICK8BUR0,  MISS.  (fiOl.8  MILES  BELOW  CAIRO). 

^barge. 


Depth. 


mn 


eft. 

86.1 

86.3 

67.5 

67.5 

60.3 

69.8 

60.4 

68.1 

68.6 


Date. 


Scour or 

mi. 


veloc- 
ity per 
sec- 
ond. 


Dischar^ 
per  second. 


second  I  ^^'onT 
Canal). 


Meth- 
od. 


ber  ve- 
locity 
sta- 
tions. 


Nam< 
ber  of 
sound- 
ings. 


Maxi- 
mom. 


FfH. 
102.0 
104.0 
106.0 

loao 

07.0 
105.3 
103.8 
101.8 
100.0 


Width. 


Fed. 
8,400 
3400 
3400 
3400 
8,400 
3,400 
3,400 
8,400 
3,400 


Direction  and 
force  of  wind. 


1920. 
Apr.  13.... 
Apr.  14.... 
Apr.  15.... 
Apr.  16.... 
Apr.  17.... 
Apr.  18.... 
Apr.  10..., 
Apr.  20.... 
Apr.  31.... 


Sq.feH. 


+  448 
+3,031 
-i-  219 
+5,682 
+2,093 
-1,281 
-4,610 
+1,975 


Feet. 
6.34 
6.35 
6.06 
5.90 
6.21 
5.92 
6.75 
5.88 
5.81 


Cxt.feet. 
1  178,408 
178,408 
172,620 
184,097 
191,334 
188,572 
191, 109 
188,214 
184,446 


Cubic  frH. 
1,591,962 
1,599,170 
1,554,620 
1,534,194 
1,618,798 
1,592,372 
1,548,571 
1,547,706 
1,539,572 


3M 
3M 
3M 
M 

2M 
2M 
2M 
2M 
2M 


I.  light. 
VII.  U^t. 
\ail.  brisk. 
IX.lliit. 
Vin.UiOit. 
VII,  light. 
Calm. 
VII,  light. 

vi,uSt. 


« Interpolated. 

N0TF8.— The  tabulated  gauge  readings  are  from  the  United  States  Engineers  gage  at  Vicksburg,  Miss. 
Elevation  of  gage  zero  46.16  feet  above  mean  Oulf  level. 

The  8  a.  m.  gage  readings  are  given  in  the  standard  gage  column.  The  local  gage  readings  were 
taken  at  the  time  of  discharge  measurements. 

Datum  areas  were  computed  below  50.80  feet  on  the  gage.  « 

In  the  coliunn  of  "Method"  M  denotes  one  meter,  2M  mean  of  simultaneous  measurements  with  two 
meters. 

Meters  were  run  at  A  depth. 

The  discharge  through  the  Yazoo  Canal  is  tabulated  in  the  over-bank  coliunn.  No  over-bank  dis<diarge 
on  main  river. 

Price  meters  34  and  309  were  used. 

The  discharge  section,  main  river,  was  located  about  \  mile  below  the  section  used  in  1917  and  previous 
years. 

Observations  made  under  the  direction  of  MaJ.  Wildurr  Willing,  Corps  of  Engineers,  U.  S.  Army,  seer** 
tary  Mississippi  River  Commission. 

Reduction  made  under  the  direction  of  Mc^.  Albert  K.  B.  Lyman,  Corps  of  Engineers,  U  8.  Army, 
secretary  Mississippi  River  Commission. 
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Table  No.  4. — Results  of  discTiarge  observatUms,  Mississippi  River — Continued. 

RED  RIVER  LANDING  (773.6  MILES  BELOW  CAIRO). 


Date. 


*8Und- 
ard 


Gages. 


Local. 


Change 
tn24 
hours. 


Cross  section  of  discharge. 


Area. 


Water. 


Below 
datum. 


Depth. 


Mean. 


Mean 
datum. 


Maxi- 


Width. 


1019. 
Sept.  26... 
Sept,  27... 
Sept.  29... 
Sept.  SO... 

Oct.  2 

Oct.  4 

Oct.  6 

Oct.  7 

Oct.  10.... 
Oct.  11.... 
Oct.  14... 
Oct.  18... 
Oct.  21.... 


Fret. 
5.30 
4.90 
4.85 
4.80 
5.15 
5.80 
5.36 
6.40 
7.00 
7.20 
7.50 
11.80 
15.10 


Fed. 
5.32 

4.85 
4.80 
4.78 
5.18 
5.82 
6.34 
6.40 
7.00 
7.27 
7.44 
11.79 
15.39 


Fed, 
-0.30 

-  .40 

-  .05 

-  .05 
+  .25 
+  .65 
+  .55 
+  .05 
+  .80 
+  .20 
+  .30 
+4.30 
+3.30 


Square  feH. 
54,633 
56,805 

166,805 
66,345 
56,348 
59,131 

>  59, 131 
61,368 

161,368 

165,836 
65,836 
87,180 

100,893 


Squire  feei. 
96,646 
100,883 


Feet. 
13.2 
13.7 


Feei. 
23.2 
24.2 


FeH. 
3L5 
37.5 


Fed, 
4,145 
4:i45 


100,716 
99,077 
99,248 


13.6 
13.6 
14.2 


24.2 

23.8 
23.8 


37.5 
36.5 
35.5 


4,145 
4,150 
4,165 


99,054 


14.7 


23.7 


35.5 


4,165 


99,162 
102,251 
100,893 


15.8 
20.9 
23.9 


23.8 
24.5 
23.9 


37.5 
40.0 
45.0 


4,165 
4,165 
4,220 


Date. 


1919. 
Sept.  25... 
Sept.  27... 
Sept.  29... 
Sept.^..., 
Oct.  2 , 


Oct.4... 
Oct.  6... 
Oct.  7... 

Oct.  10.. 
Oct.  11., 
Oct.  14.. 
Oct.  18.. 
Oct.  21.. 


Scourer 
fill. 


Sg.feet. 


+4,237 


-    167 
-1,639 

+    171 


-    194 


+  108 
+3,089 
-1,358 


Mean 
veloc- 
ity per 
sec- 
ond. 


Fed. 
2.84 
2.77 
2.71 
2.80 
ZOO 

2.97 
2.90 
3.00 

2.89 
2.90 
2.94 
3.32 
3.27 


Discharge 
per  second 


Cubiefed. 
154,720 
157,561 
153.829 
157,971 
163,345 

175,398 
171,316 
184,186 

177,063 
190,940 
193,432 
288,993 
329,919 


Dis- 

charRo 

over 

hank  jxjr 

second 


Cu.fed. 


Total  dU- 

Num- 
ber ve- 
locity 
sta- 
tions. 

Niun- 

charge  of 

Meth- 

berof 

river  per 

od. 

sound- 

second. 

ings. 

Cubfefert. 

154,720 

2M 

19 

61 

157,561 

2M 

19 

124 

153,829 

2M 

19 

124 

157^971 

2M 

19 

151 

163,345 

2M 

20 

196 

175,398 

2M 

21 

176 

171,316 

2M 

21 

176 

184,186 

2M 

21 

161 

177,063 

2M 

22 

161 

190,940 

2M 

21 

193 

193,432 

2M 

22 

191 

288,993 

2M 

21 

115 

329,919 

2M 

21 

155  1 

Direction  and 
force  of  wind. 


XI.  light, 
vrt,  light. 
X,,igt. 

I,  light  to  in, 

brisk. 
HI,  brisk. 
Calm. 
I,   light  to  III, 

brisk, 
rv,  strong. 
IV,  light. 
VLbrisk.- 
Xn,  brisk. 
VI,  light. 


1  Interpolated. 

Notes.— The  ^e  readings  tabulated  are  from  the  United  States  En'^ineer  gage  at  Red  River  Landing. 
The  8  a.  m.  realings  are  glv^en  in  the  standard  gage  column  and  the  realinG;<t  at  time  of  making  discharge 
measurements  are  given  in  the  local  gage  colunm.    Elevation  of  zero  is  3.57  feet  above  mean  Gulf  level. 

The  discharge  section  was  the  same  as  that  used  in  1917  and  previous  years. 

Datum  areas  were  computed  below  15.39  feet  on  the  gage. 

In  the  colunm  of  "method"  2M  denotes  mean  of  simultaneous  measurements  with  2  meters.  Price 
meters  Nos.  243,  244, 323,  and  324  were  used,  being  run  at  A  depth. 

Observations  made  under  direction  of  Maj.  Wildurr  Wilung,  Corps  of  Engineers,  U.  S.  Army,  secretary 
Mississippi  River  Commission. 

Reduction  made  under  direction  of  Maj.  Albert  K.  B.  Lyman,  Corps  of  Engineers,  U.  S.  Army,  secre- 
Hiry  Mississippi  River  Commission. 
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Table  No.  4. — Results  of  discharge  observations^  Mississippi  River — Ck)ntinne<L 
RED  RIVER  LANDING   (772.6  MILES  BELOW  CAIRO)— Continued. 


Gages. 

Cross  section  of  discharge. 

Date. 

Stand- 
ard 
gago. 

Local. 

Clwnee 
in  24 
hours. 

Area. 

Depth. 

• 

Water. 

Pelow 
datum. 

Mean. 

Mcnn 
dafiun. 

Mnxi- 
mum. 

Width. 

1920. 

Apr.  17 

Apr.  19 

Apr.  21 

Apr.22 

Apr.  23 

Apr.  25 

Apr.  27 

Apr.  :^ 

Apr.29 

Mav  1 

Feet. 

47.90 

4S..30 

48.60 

48.80 

49.00 

49.10 

49.40 

49.55 

49. 65 

49.60 

49.  CO 

Fed. 
47.94 
48.35 
48.70 
48.83 
48. 9.^ 
49.02 
49.45 
49.57 
49.62 
49.60 
49.60 

Fed. 

+0.15 
+  .40 
+  .30 
+  .?0 
+  .20 
+  .10 
+  .30 
+  .15 
+  .10 
-  .05 
0 

Squire  fed. 
2-^6,0  0 
237,496 
241,612 
244,6-01 
243,5  5 
241,554 
2  "4,4'^ 
246.670 
247,850 
250  245 

Squire  fed. 
25.3,580 
243,211 
245,752 
248,156 
246,695 
244,254 
245,169 
246.895 
247,8.56 

Fed. 
64.7 
52.8 
6.3.7 
54.3 
54.1 
53.7 
64.3 
54.8 
55.1 
55.6 

Fed. 
56.4 
54.1 
54.6 

55.1 
54  8 
54.3 
64  5 
54.9 
55. 1 
.«;s -6 

Fed. 
79.0 

81.7 
82.4 
83.2 
77.3 
80.8 
77.3 
76.8 
79.0 
81.5 
81.9 

Fed, 
4,500 
4,.^on 
4.500 
4,500 
4.50r> 
4..V10 
4,500 
4.500 
4,5A0 
4,500 

Mav4 

242,980         243' 070 

54.0           54.0 

4,500 

Date. 


■  Scour  or 

I    mi. 


1920. 

Apr.  17 

Apr.  19 

Apr.21 

Apr.  .'^2 

Apr.  23 

Apr.  25 

Apr.  27........ 

Apr.28 

Apr.  rg 

Mayl 

May4 


Sq.fed. 


M-^nn 

vploc-lpLscharw 
s^J!.^^  per  second. 

ond. 


-10.3  9 
+  2,511 
-h  2,401  , 

-  1,.^61  ' 

-  2,4U  ■ 
+  915  I 
+  1,726 


2,479 
7,26.5 


Fed. 
4. ^6 
4  31 
4.39 
4.28 
4.39 
4.25 
4.42 
4.45 
4.43 
4.37 
4.44 


Cubic  f'd. 
1,06?.  inn 
1,023,998 
1,0.59,^72 
1,0  o^<s7') 

1,027.641 
1,080,0  6 
1,097.143 
1,0'^9;716 
1,093  989 
1,080.167 


dis- 
charge 

over 
b;nik  p^r 
second. 


Ca.  f'ff. 
8, 00 
8,  '80 
8,910 
9,170 
9,397 
9,550 
9,690 
9,7.-5 
9,820 
10,025 
10.2J3 


Totnl  dis- 
ch.',rs;eof 
river  per 
second. 


Cvhic  fref. 
1,071,1  6 
1.0  2.47S 
1,  or  8.61 1-- 
1.079.010 
1,079,730 
1,037.194 
1,0S9;716 
l.P6,89S 

i;i0>,r36 

1,1.04,014 
1,090,39.3 


Meth- 
od. 


2M 
2.\f 
2M 
2\f 
2M 
2M 
?M 
IM 
2M 
2M 
2M 


Num 
ber  vo- 
locitj- 

StT- 

tions. 


Num- 
ber of  I    Direction  and 
sound-     force  of  wind. 


VI,  liTht. 

Dm. 
V,  Hsht. 

XI,  verv  llrht. 
Ill.bri^'. 

VL  stpnc. 
XIT,  brisk. 
Calm. 
V.  li^ht. 
Calm. 

XII,  light. 


NoTDs.— The  di  charge  ««»cti  n  -^^'as  the  same  as  that  used  In  1917  and  former  years. 

Datum  a'-oas  were  c  >mp  ited  bcl  )\v  13.6/  feet  on  the  1  cal  '^a  e. 

The  iiaije  readin  !S  ta'xilated  a-e  from  the  United  State,  Engineer  gare  at  Red  Hlver  Landine.  The  8 
a.  m.  readings  are  gi .en  in  the  standard  sra':e  column  and  the  readings  at  time  of  makiug  the  discharge 
measiu^ments  are  gi  en  in  the  local  ra  e  column. 

Zero  of  ,'a  ic  is  3.57  feet  above  mean  fJulf  level. 

In  the  column  of  method  M  denotes  meter,  and  2M  the  mean  of  simultaneous  observations  with  two 
meters. 

On  Mar.  31  Price  meter  No.  244  was  run  at  six-tenths  depth.  From  Apr.  17  to  Mav  4  meters  were  run 
at  various  depths  and  c  trrected  to  si.^c-tenths  depth  vol  ;city.  Price  meters  Nos.  322,  323,  and  321  were 
used  on  list-named  dates. 

Obscr  r-ati ms  were  made  under  direction  of  ifaj.  Wildurr  Willing  and  Albert  K.  B.  Lyman,  Corps  of 
Enrlneers,  U.  8.  Arm  ',  secretaries  iVfississippi  Ri.er  Commissicn. 

Reduction  made  under  the  direction  of  *ia].  Lyman. 

Overbauk  discharge  wts  mea-sured  on  Apr.  i3,  and  interpolated  for  other  dates. 
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Table  No.  4. — Results  of  discharge  observations,  Mississippi  River — (Continued. 

CARROLLTON,  LA.  (964.5  MILES  BELOW  CAIRO) 


Dote. 


1920 

Apr.  9 

Apr.  m 

Apr.  13 

Apr.  14 

Apr.  15 

Apr.  16 

Apr.  17 

Apr.  19 

Apr.  21,a.m., 
Apr.  21,p.m., 

Apr.  22 , 

Apr.23 

Apr.  24 

Apr.  25 


Gages. 

Stand- 

Change 

ard 

Local. 

in  24 

gage. 

hours. 

Feet. 

Feet. 

Feet. 

14.7 

14.80 

+0.60 

l.'i.o 

15.28 

4-  .3.1 

16.2 

16.  ?0 

+  .50 

16  4 

16.51 

+  .2) 

16.7 

16.75 

+  .30 

16.9 

16.90 

+  .2T 

17.1 

17.11 

+  .2i) 

17.3 

17.^3 

-f  .10 

17.6 

17.60 
17.63 
17.65 

.00 

17.6 

.00 

17.7 

17.76 

+  .10 

17.8 

17.75 

+  .10 

17.9 

17.95 

+  .10 

Cross  section  ot  discharge. 


Area. 


Water. 


Sq.  ferf. 

174,328 
»  175,398 
»175  222 

175,222 
» 175,319 

175,319 

173,263 

174,278 
»174,^47 
»  174,913 

175,449 
»  173,6L>5 

173,635 
>  173,635 


Pelow 
datum. 


Sff.  feet. 
1*1,9:6 


177,987 


177,215 
174,690 
175,215 


175,672 
'i73,'625 


Depth. 


Mean. 


Feet. 

78.1 


78.6 


78.6 
77.7 
78.1 


78.7 
*77.*9 


Mean 
datum. 


Feet. 
81.1 


79.8 


79.5 
78  3 
78.5 


78.8 


77.9 


Maxi- 
mum. 


Feet. 
110 


1U9 


1(9 
1(« 
110 


Width. 


Feet. 
2,230 


2,230 


2,230 
2,230 
2,230 


110  I        2,230 


110  I 


2,230 


Date, 


Sq.  Oet. 


1920 
Apr.  9.... 

Apr.  10 

Apr.  13 1 

Apr.  14 1  -2,919 

Apr.l5 

Apr.  16 1  +    772 

-2,525 
+    625 


Apr.  1 

Apr.  19 

Apr.  21, a.m... 

Apr.  21,p.m...| 

Apr.  22 +    45: 

Apr.23 ' 


Apr.  24 -2,037 

Apr.  25 


n 
^ 


Feet. 
5.76 
5.^3 
6.13 
5.64 
5.8) 
5.67 
5.74 
6.04 

6.27 
6.27 
6.(,8 
6.17 

6.25 
0.25 


I 


43  CO 


Cvbicfert.   Cu.fctL 
l,or4,927 
l,n.'0,318  I 
1,073,  ST.6  i 

987,511 
l,f  16,996  I 

993,4i:0  I 

f93,8!'3 
1,(52,766  ! 


I,r;f5,747 
1,(97,074 
l,(f6,176 
1,071,^10 


-.J 


l,r.?^5,740 
1,0^,17' 


I 


is. 

o 

6 

H 

;^ 

^ 

Ch         et. 

1,          27 

T 

8 

1,          18 

F 

11 

1,          56 

F 

15 

11 

M 

11 

1,1        :6 

2M 

10 

^6 

M 

13 

^          )3 

2M 

11 

1,1          >6 

2M 

11 

l,Cf5.747 

F 

14 

l.f<)7,074 

F 

21 

1,066,176 

2M 

11 

1,071,810 

2M 

11 

1,085,740 

2M 

11 

1,085,177 

2M 

11 

d . 


Direction     and 
force  of  wind. 


to 


XII,  Jight. 
IX,  light. 
XI,  strong. 
Calm, 
y,  strong. 
IX,  light. 
VI,  light. 
VI,    fresh 

strong. 
Calm. 
V  light. 
VII  brisk. 
III.    brisk   to 

strong. 
Ill  to  IV,  strong. 
VI,      brisk     to 

strong. 


>  Interpolated. 

Notes.— The  8  a.  m.  readings  on  the  United  States  Engineer  gage  at  CarroIIton  are  tabulated  In  the 
standard  gaire  column.  The  rciiding>  on  the  simo  gi»e  at  the  tiiu3  jf  di>s  i  irge  m5i mrcruents  are  given 
in  the  local  page  cohimn.    The  elevation  of  the  zero  of  the  gage  is  0.13  feet  below  mean  Gulf  level. 

Daiura  aieas  weie  computed  lelow  17.75  feet  on  the  gage. 
f  In  the  cjlumn  for  method,  M  denotes  one  meter;  2M  the  mean  of  observations  by  two  meters  not  nm 
simultaneously,  tut  at  a  short  Inierval  aparl,  and  F  denjies  djuble  fl)at3. 

Meiers  were  run  at  6.10  depth  where  posdble,  but  in  deep  water  at  a  miximum  depth  of  50  feet. 

Lower  float  was  run  at  miJ-depth.    Price  m3:ers  2 J  and  43  were  u;ej. 

The  discharge  s3cii;n  wns  the  sirae  as  th.it  u^cJ  ia  1917  auj  orevijiii  yeirs. 

Obser%alijns  and  redaction  made  under  direction  of  MaJ.  K.  B.  Albert  Lyman,  Carps  of  Engineers, 
U.  8.  Army,  secretary  Missiiiippi  River  Commission. 


Digitized  by 


Google 


8088        REPORT  OF  THE  CHIEr  OF  ENGINBERS,  U.  S.  ARMY. 

Table  No.  4. — Results  of  discharge  observations,  Tennessee  River. 

RIVERTON,  ALA.  (235  MILES  FROM  MOUTH). 


Oages. 

Cross  section  of  dischorge. 

Date.. 

Stand- 
ard 
gage. 

Local. 

Chance 
in2f 
hoars. 

Area, 

Depth. 

Water. 

9elow 
datum. 

Mean. 

daram. 

Maxi- 
ibum. 

Width. 

1920. 
Apr.  7,  a.m... 
Apr.7,p.m- 
Apr.  8,  a.m... 
Apr.  9,  a.m... 
Adt.  9.  v.  m . . . 

Fed. 
22.8 

""m.o 

23.3 

Fed. 
44.30 
44.80 
44.38 
44.95 
45.12 
45.89 
45.40 

Fed. 
+0.1 

51,455 
51,387 
51,129 
51,875 
51,587 
151,687 

527718 
52,599 
51,657 
52,199 
51,587 

Fed. 
48.4 
42.9 
42.8 
42.6 
43.2 
43.0 

Fed. 
44.5 
44.0 
48.8 
43.0 
43.5 
43.0 

Fed. 
50.5 
.    49.8 
49.7 
49.3 
49.0 
49.5 

Fed. 
1,200 
1200 
1200 
1200 
1.200 

+  .2 
+  .3 

Apr.  10,  a.  m.. 
Adp.  10.  D.  m.. 

23.5 

+  .2 

i;200 

Date. 

Scour  or 
fiU. 

Mean 
veloc- 
ity per 
sec- 
ond. 

Discbarge 
per  second. 

Dis- 
charge 

over 
bank  per 
second. 

Total  dis- 
charge or 
river  per 
second. 

Meth- 
od. 

Num- 
ber ve- 
locity 
sta- 
tions. 

Num- 
ber of 
aound- 
ings. 

DlrecUonand 
force  of  wind. 

1920. 
Apr.  7,  a.  m 

8q,fed, 

Fed. 
5.96 
6.16 
6.19 
6.38 
6.33 
6.31 
5.90 

Cubiefed. 
310,285 
317,192 
318,252 
826,066 
328,427 
325,754 
804.250 

Ott./frf. 
11,000 
11,000 
13,992 
16,985 
16,985 
19,980 
19,960 

Cubiefed. 
321,285 
328,192 
332,244 
343,051 
345,412 
345,734 
324.239 

F 
F 
F 
F 
F 
F 
F 

10 
10 
13 
12 
14 
14 
IS 

28 
46 
86 
32 
35 
44 

VI,  very  light. 

Xi,  brl^. 
X,  brisk, 
XL  very  Him- 
Vlf,  verv  Uriit. 

Apr.7,D.m... 
Apr.  8,  a.  m... 
Apr.  9,  a.m... 
Apr.  9,  p.m... 
Apr.  10,  a.  m.. 
Apr.  10,  p.m.. 

-619 
-164 
-W2 
+542 
-612 

'        1 

interpolated. 

Note.— The  dischargesection  is  22  feet  above  end  of  platform  of  freight  depot  at  Riverton,  Ala. 

The  standard  gage  readings  are  the  8  a.  m.  readini^  on  the  United  States  Engineer  gage  ftt  Florenoe, 
Ala. ,  the  zero  of  which  is  400.85  feet  above  mean  Oulf  level.  The  local  gage  readings  were  taken  at  time  of 
velocity  observations  on  a  temporary  gage  near  the  discharge  section. 

The  change  in  24  hours  was  taken  from  the  standard  gage  column. 

Datum  areas  were  computed  below  45.89  on  the  local  gage. 

The  overbank  discharge  was  measured  on  Apr.  8  and  10,  and  computed  for  other  days. 

In  the  column  headed  "Method"  F  indicates  double  floats,  lower  float  being  run  at  mid-depth. 

Observations  made  under  the  direotion.of  MaJ.  Wildurr  Wilting,  Ocrps  of  Eaigineers,  U.  S.  Anny,  seere- 
tary  Mississippi  Rirer  Commission. 

Reduction  made  under  the  direction  of  MaJ.  Albert  K.  B.  Lyman,  Corps  of  Engineers,  U.  B.  Amy,  set- 
retary  Mississippi  River  Commission. 


Digitized  by 


Google 


MISSISSIPPI  RIVER  COMMISSION. 


308» 


Table  No.  4. — Results  of  discficrge  oTfservations,  Red  River, 

ALBXANDRU,  LA.  (Ill  MILES  ABOVE  MOUTH). 


Gages. 

Cross  section  of  discharge. 

Da^e. 

Stand- 
ard 
gage. 

Local. 

Change 
Id  24 
hours. 

Area. 

Depth. 

Water. 

Below 
datum. 

Mean. 

Mean 
datum. 

Maxi- 
mum. 

Width. 

1919. 
Kov.2    

FeeL 

34.40 

34.70 

34.90 

34.90 

35.00 

35.20 

35.20 

35.30 

35.30 

35.40 

35.60 

35.60 

35.90 

36.04 

36.04 

36.04 

Feet. 

34.57 

34.90 

34.95 

35.05 

35.15 

35.30 

35.30 

35.38 

35.40 

36.47 

35.62 

35.63 

36.07 

36.08 

36.11 

36.03 

FeeL 
+0.30 
+  .30 
+  .20 

Sq.feet. 
24,157 
24,230 
24  696 

124,666 
24,416 
24,894 

124,894 
24,972 

124,972 
25,004 
25,423 

125,423 
25.969 
26.070 

1  26,070 
26,547 

25,122 
25,540 

Fea. 
33.4 
33.4 
34.0 

Feet, 
34.9 
34.6 
35.1 

Feet, 
49.0 
49.6 
49.7 

F^. 

724 

Nov.8 

725' 

Nov.4 

726 

Nov.4 

isrov.5 

+  .10 
+  .20 

25,152 
25,511 

30.9 
31.5 

31.8 
32.3 

49.7 
51.0 

790 

Nov.6 

790 

Nov.6 

Nov.7 

+  .10 

25,526 

31.6 

32.3 

51.2 

790 

Nov.7 

Hov.8 

+  .10 
+  .20 

25,487 
25,787 

31.7 
32.1 

32.3 
32.6 

49.9 
51.4 

790 

NoT.9 

792 

Kov.9 

Nov.lO 

Nov.U 

Kov.ll 

+  .30 
+  .14 

25,977 
26,070 

32.7 
32.9 

32.8 
32.9 

52*0 

T93 
793 

Nov.U 

0 

26,587 

33.5 

33.5 

58.7 

793 

Date. 

Soouror 
rilL 

Mean 
velocity 

per 
second. 

Discharge 
per  second. 

Method. 

Num- 
ber of 
velocity 
sta- 
tions. 

Num. 
berof 
sound- 
ings. 

Direction  and  force- 
of  wind. 

1919. 
Not.  a 

8 f.  feel. 

FteL 
4.84 
4.78 
4.60 
4.43 
4.73 
4.47 
4.49 
4.61 
4.44 
4.51 
4.66 
4.48 
4.57 
4.47 
4.41 
4.2A 

Cubkfeet. 
116,968 
115,902 
113,482 
109,309 
115,402 
111,218 
111,851 
115,170 
■  110,789 
112,785 
118,447 
114,016 
118,687 
116,456 
114,997 
113  6^0 

2M 

2M 
2M 

F 

2M 
2M 

F 
2M 

P 
2M 
2M 

F 

2M 
2M 

F 
2M 

10 

26 
35 
34 
34 
34 
32 
32 
40 
40 
35 
35 
35 
39 
36 
36 
39 

Btrssii*'- 

Nov.  3 

-180 
+318 

Nov.  4 

Calm. 

Nov.  4 

Da 

Nov.  5 

-388 
+358 

IV,  light. 

V,  very  light. 

Do. 

Nov.  6 

Nov.  6 

Nov.  7 

+  15 

Calm. 

Nov.  7 

Do. 

Nov.  8 

-  39 
+300 

m,  brisk. 

Nov.  9 

VI,  brisk. 

Nov.  9 

Do. 

Nov.  10 

+190 
+  93 

I-VII.  light. 
II,  brisk. 

Nov.  11 

Nov.  11 

Do, 

Nov.  12 

+M7 

n  light. 

1  Interpolated. 

Notes.— The  discharge  section  was  the  same  a^  that  used  in  1908  and  previous  years,  about  260 meters 
below  the  highway  bridge  over  the  Red  River  at  Alexandria.  La. 

The  standard  gage  is  the  United  States  Engineer  Oage  at  the  highway  bridee,  the  readings  tabulated  in 
the  local  gage  column  where  taken  on  the  standard  gage  at  the  time  of  the  discmirge  observauons. 

Datum  line  for  computing  datum  areas  was  taken  at  36.08  on  the  standard  gage. 

In  the  column  headei  "Method,"  2M  denotes  the  mean  of  simultaneous  measurements  by  2  meters 
nmatA<i€pth. 

F  denotes  double  floats,  lower  float  being  run  at  mid-depth. 

Observations  made  under  the  direction  of  Maj.  Wiidurr  Willing,  Corps  of  Engineers,  U.  8.  Army,  secre- 
retary  Mississippi  River  Commission. 

Reluction  maie  under  the  direstion  of  MaJ.  Albert  K.  B.  Lyman,  Corps  of  Engineers,  U.  8.  Army,, 
secretary  Mississippi  River  Commission. 
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Table  No.  4. — Results  of  discharge  observations.  Red  River — Continued. 

ALEXANDRIA,  LA.  (Ill  MILES  ABOVE  MOUTH). 


Gages. 

Cross  section  of  discharge. 

Date. 

Stand- 
ard 
gage. 

Local. 

Change 
in  24 

hours. 

Area. 

Depth. 

Water. 

Below 
datum. 

Mean. 

Mean 
datum. 

Maxi- 
mum. 

Width. 

1920. 

May  24 

Mav25 

Fed. 
34.00 
34.70 
35  20 
35.55 

aB.oo 

38.20 
33.20 
.35.60 
36.80 
37.00 
37.05 
37.10 
37.15 

Fed. 

Fed. 

SqwiTefed. 

27^244 
27.610 
2^245 
2<i,212 
2K,510 
2S510 

Sqwrefert. 
29,789 
29,380 
2^310 
29,540 
2\214 
29,338 

Fed. 
31.1 
31.3 

31  7 

32  5 
32.4 
32.8 

Fed. 
34.3 
33.7 
33.7 
34.1 
33.6 
33.8 

Fed. 
30  3 
35.0 
35  0 
36.3 
39.0 
39.0 

Fed. 

870 

+6.70 
+  .50 
+  .35 
+  .45 
+  .20 

870 

Mav23 

870 

May  27 

870 

Mav28 

870 

Mav29 

870 

Do 

May  30 

Mar  31 

+  .40 
+  .20 
+  .20 

2r612 
29,414 
2S,610 
2"),  530 
29,015 
29,253 

30,093 
20,720 
2S741 
29,618 
29,059 
29.253 

a*?  8  ;        .34.4 

33.6  34.0 

32.7  1        32.9 
33.7  1        33.8 
33  2          a3.2 
33.4  1        33.4 

1 

41  0 

42  0 
41.6 
42.0 
40.6 
41.6 

875 

875 

June  1 ,  a.  m . . . 

875 

June  1 .  p.  m. . . 
June  2, a.  m. .. 

875 

+  .10 

875 

June  2,  p.m... 

875 

Date. 


1920. 

May24 

Mav25 

Mav2n 

May27 

Mav28 

May29 

Do 

Mav30 

Mav31 

June  l.a.  m.. 
June  1,  p.m.. 
June  2,  a.  m . . 
June  2,  p.m.. 


Scour  or 
fill. 


Mean 
velocity 

second, 


Sq.feet. 


-409 
-  70 
-1-333 
-420 
+  124 


+755 
-373 
-979  i 
+877  ■ 

-559 ; 

+194  I 


Frrt. 
6.03 
4.84 
4.89 
5.07 
5.22 
5.13 
4.88 
5.03 
5.06 
5.10 
6.14 
4.99 
6.Q3 


Dis- 
charge 

rer 
second. 


Dis- 
charge 
o^er 
tank 

Total 
dis- 
charge 
ofrier 

rer 

second. 

second. 

Cvbicfeff. 
136/36 
13',7H2 
135,091 
143,2  2 
147,  35 
14<>,I44 
139,184 
148,810 
148,778 
146,018 
151, 915  I 
144,791  I 
147,082 


Cu.fen.  Cu.feet. 

'13o,  36 

1131,782 

'135,091 

\U3,2G2 

147,, 35 

!l4«i,'44 

139,184 

148,810 

148,778 

14«,018 

151,9-)5 

1144,791 

147,082 


Num- 

1  Num* 

Method,  velocity 

t     sta- 
1  tions. 

1  be'o' 
sound- 
ings. 

Dlrectl'^n  and 
force  of  wind. 

2M 
2M 

8 
8 

26 
30 

XII,  light. 

XI,  light. 

2M 

8 

84 

Ill,  light. 

2M 

8 

37 

Vl.light. 
Xl'l,veryli^t. 

2M 

8 

27 

2M 

8 

28 

Calm. 

F 

9 

28 

Do. 

2M 

8 

28     Vllight. 
28  1      Do. 

2M 

8 

2M 

8 

20  ,  Calm. 

2M 

9 

23  1  XII,  light. 
22     Vl.liiSt. 

2M 

9 

2M 

8 

22 

Do. 

Notes.— In  the  "^itandard  ea^e  column  are  tabulated  the  8  a.  m.  readings  on  the  United  States  Engineer 
garo  at  Alexandria,  La.  Zero  of  ga^e  is  44.18  feet  above  irean  Guli  level.  No  local  gage  readings  were 
ma.le. 

Datura  areas  were  computed  1  clow  37.15  'ect  on  the  ca^e. 

In  the  coluTun  hca  led  "method"  2M  denotes  the  mean  of  dmultaneous  mea*:urements  by  two  meters 
run  at  six-tenths  de-th. 

F  denotes  dou'  le  floats,  lower  float  Vcing  run  at  ml.i-depth. 

Price  meters  Xo^.  322,  323  and  324  were  u~ed. 

The  di  ;c>  aree  section  wa<  located  ju>t  I  clow  the  L.  R.  &  N.  Co.  R.  R.  bridee  at  .Alexandria,  La. 

Observations  and  re.luction  uniler  the  'liroction  of  Maj.  Albert  K.  B.  Lyman, Corps  of  Engineers,  U.  8. 
Army,  secretary  Mississippi  River  Commis.«?ion. 
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Table  No.  4. — Results  of  discharge  observations,  Red  River — Continued. 

AT  NAPLES,  LA.  (1  MILE  FROM  MOUTH). 


Gages. 

Cross  section  of  discharge. 

Date. 

Stand- 

Change 
in  24 
hours. 

Area. 

Depth. 

,     ard        Local. 
I    gage. 

Water. 

Below 
datum. 

"«">•  .i^SS. 

Maxl. 

Width. 

1919. 

Sept.  26 

Sept.  29 

Oct.  1 

Oct.3 

Oct.  6 

Feet.    1     Feet. 
4.40  1       4.72 
3.80,        3.45 
4.20  1        4.12 
5.40  1        5.33 
6.00  ;        6.05 
6.00  !        6.04 
6.70  i        6.52 
6.90          6.72 
7.90  1        7.95 

Feet. 
-0.30 
-  .10 
+  .30 
+  .80 

0 

0 
+  .20 
+  .10 
+  .90 

Sq,feeL 
5,378 
4,405 
4,826 
5,4}5 
>  4,836 
5,395 
5,?83 
5,6*28 
6,747 

Sq.fert. 
7,405 
7,100 
7,143 
7,020 

Feet.        Feet. 
8.6          11.8 
7.8          12.3 

8.3  1       12.1 

9.4  12.0 

Feet. 
21.0 
14.5 
13.5 
14.5 

Feet. 
625 
568 
580 
580 

Oct.  8 

6,576 
6,273 
6,394 
6,747 

8.9  ;        10.8 
8.8!        10.2 
9.2          10.4 
10.7          10.7 

• 

15.5 
16.5 
17.5 
16.0 

607 

Oct.  11 

Oct.  13 

Oct.  15 , 

615 
615 
630 

Da^. 


Sept.  26.. 
Sept.  29.. 
Oct.  1... 
Oct.3,.. 
Oct.  6... 
Oct.  8... 
Oct.  11.. 
Oct.  13.. 
Oct.  15.. 


1919. 


Scour  or 
ftll. 


Mean 
velocity 

per 
second. 


Sq.feet. 


-305 
+  43 
-123 


-444 

-.303 
+121 
+353 


Feet. 
2.27 
1.65 
1.99 
3.40 
3.23 
2.94 
2.46 
2.47 
2.13 


Discharge 
per  second. 


Cubic  feet. 
12,188 
7,298 
9,605 
18,468 
15,569 
15,886 
13,264 
13,912 
14,348 


Num- 

ber ve- 

Method. 

locity 

sta- 

tions. 

2M 

6 

2M 

5 

2M 

5 

2M 

5 

2M 

5 

2M 

5 

2M 

5 

2M 

5 

2M 

6 

Num-  I 

berof  .  Direction  and  force 
sound- 1  of  wind, 

ings. 


Xl.llriit. 
XII,  ll^it. 
XII,  very  light 
III.  brisk. 
Calm. 

Do. 
ni,  light. 
Xn,  brisk. 
Ill,  light. 


1  Interpolated. 

Notes.— The  standard  gage  column  give*?  the  8  a.  m.  readings  on  Mississippi  River  Commission  gage  at 
Barbre  T  anding,  1  a.  The  readings  in  the  local  gage  coliunn  are  on  temporary  gage  at  discharge  range.  The 
lero  of  each  of  the'e  gage''  is  3.88  feet  at  ove  mean  Oulf  level. 

Datum  areas  are  computed  telow  7.95  feet  on  the  local  gage. 

In  the  column  of  "Method."  2M  denotes  the  mean  of  2  meters  run  simultaneously. 

The  discharge  section  v  as  located  near  railroad  incline  at  Naples,  La. 

Observations  made  under  direction  of  Maj.  Wildurr  Willing,  Corps  of  Engineers,  U.  S.  Army,  secretary 
Mi'^^si'^ippi  River  Commission. 

Reduction  made  imder  direction  of  MaJ.  Albert  K.  B.  Lyman,  Corps  of  Engineers,  U.  S.  Army,  i 
tary  Mississippi  River  Commission. 
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Table  No.  4. — Results  of  discharge  observations^  Old  River. 

TEXAS  dc  PACIFIC  R.  R.  BRIDGE  (2}  MILES  FROM  MOUTH). 


Gages. 

Cross  section  ol  discharge. 

Date. 

Stand- 
ard 
gage. 

Local. 

Change 
in  24 
hours. 

Area. 

Depth. 

Water. 

Below 
datum. 

Mean. 

Mean 
datum. 

Maxi- 

Width. 

1919. 

Sept.  23 

Sept.  25 

Sept.  28 

Sept.  30 

Oct.l 

F^et. 
6.00 
5.30 
5.15 
4.80 
4.90 
5.40 
6.30 
6.50 
7.00 
7.50 
7.50 
8.00 
10.40 
14.30 
15.90 
17.60 

4.00 
3.30 
2.99 
2.70 
3.03 
3.90 
4.75 
4.80 
5.25 
5.68 
6.68 
6.90 
9.47 
11.95 
13.60 
15.40 

F^et. 

-  .40 

-  .30 

-  .15 

-  .05 
+  .10 
+  .30 
+  .30 
+  .10 

.     +  .30 
+  .10 

9,431 

9,438 

8,716 

9.059 

9,525 

19,670 

9,670 

10,163 

10,317 

»  10,317 

»11,0« 

12,946 

15.192 

16,016 

U7,238 

Sq.feet. 
16,240 
16,618 
16,810 
16,280 
16,407 
16,500 

Feet. 
15.7 
17.3 
17.3 
16.0 
16.6 
16.7 

Feet. 
27.1 
29.4 
29.7 
28.7 
29.0 
2S.2 

Feet, 
24.5 
23.5 
24.0 
23.0 
23.5 
2S.0 

FteL 
688 

645 
645 
545 
545 

Oct.3 

670 

Oct.  6 

Oct.8 

16,048 
16,. 390 
16,334 

17.3 
17.4 
17.3 

27.9 
27.5 
27.0 

28.0 
28.0 
26.0 

560 

Oct.  10 

Oct.  13 

Oct.  13 

584 

506 

Oct.  15 

+  .50 
+L50 
+L00 
+    80 
+L00 

Oct.  17 

Oct.  20 

Oct.  22 

Oct.  24 

16,706 
17,410 
17,238 

20.7 
23.6 
24.9 

26.6 
27.1 
26.8 

29.5 
33.5 
35.0 

625 
643 
643 

Date. 

Scour  Or 
fllL 

Mean 
velocity 

per 
second. 

Discharge 
per  second. 

Method. 

Num- 
ber of 
velocity 
sta- 
tions. 

Num- 
ber of 
sound- 
ings. 

Direction  and  loroa 
of  wind. 

1919. 
Sept.  23 

Sq.feet. 

FM, 
1.59 
1.45 
1.56 
1.67 
L48 
1.16 
1.11 
1.37 
1.57 
1.54 
1.54 
.51 
1.73 
1.67 
1.78 
2.28 

Cubkfeet. 

14,678 

13,653 

14,746 

14,579 

13,368 

11,038 

10,701 

13,240 

15.911 

15,880 

15,907 

-  5,649 

-22,344 

-25.435 

-28,536 

-39,338 

2M 
2M 
2M 
2M 
2M 
2M 
M 
2M 
2M 
2M 

F 
2M 
2M 
2M 
2M 

F 

34 
33 
43 
50 
49 
68 
47 
47 
57 

40 
40 
52 
42 
39 
39 

Vn,  bri*. 

8ept.25 

+378 
+192 
-550 
+147 
+  93 

VI,  vervli^ht. 

Sept.  28 

IX.veryli'Jit. 

Sept.  30 

Oct.l 

VII,  very  llTht. 
VI.  verv  lis5ht. 

Oct.3 

Xn,  light. 

Oct.6 

Calm. 

Oct.8 

-454 
+344 
-  56 

xn,  verv  light. 

Oct.  10 

xn,  b-i5k. 

Oct.  13 

Xl.li'ait. 

Oct.  13 

Do. 

Oct.  15 

VI,veryUdit. 

Oct.  17 

+372 
-296 
-172 

Lb-i*. 

Oct.  20 

Calm. 

Oct.  22 

Do. 

Oct.  24 

VI,  light. 

1 

1  Interpolated. 

NoTR.— The  dl^harro  section  was  at  the  T.  &  P.  R.  R.  b-iii;e  about  If  miles  from  the  Mississippi  River. 

A  minus  fim.  hid[i:»tes  current  Howin^  towards  the  Ml'sl^^inpi  River. 

Standard  ga?e  readhic^s  are  the  8  a.  m.  readiness  on  the  R?d  Kl/er  Landing  d^ce,  elevation  of  gage  lero 
bein^  3.57  faet  above  m^an  Gulf  level.  The  change  in  24  hours  i?  tiken  from  the  standard  gage.  The 
local  gage  readings  were  t^lcon  at  time  of  voloritv  observations  on  gage  at  T.  &  P.  R.  R.  bridge  over  Old 
River.    Zero  of  local  gasre  is  0.95  f^et  above  m?an  Gulf  level. 

Datiui  areas  were  computed  below  15.40  feet  on  the  local  gage. 

In  the  column  headed  "Method"  2M  denotes  the  mean  of  simultaneoas  observations  with  two  metera 
run  at  -f^  denth,  M  denotes  one  meter,  and  F  denote.s  double  floaty  lower  float  run  at  mid-depth. 

Obsorvatirms  made  uniertho  direction  of  MaJ.  Wildurr  WilUng,  Corps  of  Enghieers,  U.S.  Army,  secretary 
Mi^^ipri  River  Comroi«don.  Ni 

R<^ductian  made  under  direction  of  Maj.  Albert  K.  B.  Lyman, Corps  of  Engineers,  U.  S.  Army,,Sderetary 
Mississippi  River  Commission. 
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Table  No.  4. — Results  of  discharge  observations,  Old  River — Continued. 

TEXAS  &  PACIFIC  R.  R.  BRIDGE  (2i  MILES  FROM  MOUTH). 


Gages. 

Cross  section  ofdischRrge. 

Date. 

Stand- 
ard 
gage. 

Local. 

Chan^ 

Depth. 

in24     r 
^^""-    '    Water. 

Below 
datum. 

Mean. 

Mean 
datum. 

MaxI- 
mum. 

Width. 

1920. 
Apr.  11 

Feet. 

45.20 

48  90 

48  30 

48.60 

49.10 

49.20 

49.55 

49.00 

Feet. 
47.18 
48.70 
50.10 
50.60 
51.00 
51.20 
51.70 
51.90 

Feet.     \Squarefeet. 
+0.70  1     140.097 

Squarefeet. 

Feet. 

Feet. 

Feet. 

Fert. 

Apr.  14 

Apr.  19 

Apr.  21 

Apr.  24 

Apr.  26 

Apr.  28 

May  1 

+  .50 
+  .20 
+  .10 
+  .10 
+  .10 
+  .15 
.     -  .10 

41,744 
42.481 
42,108 
43,137 
43,587 
43,899 
44,058 

45,520 
44,632 
43,668 
44,217 
44,427 
44,139 
44,058 

38.0 
36.7 
35.1 
35.9 
38.3 
36.6 
38.7 

39.2 
37.5 
364 
36.8 
37.0 
36.8 
38.7 

65.0 
74.1 
71.4 
74.8 
75.8 
78.0 

n.o 

1,180 
1,190 
1  200 
1,200 
1,200 
1,200 
1,200 

Date. 

Scour  or 
fiU. 

Mean 
veloc- 
ity per 
sec- 
ond. 

Disclwrge 
per  second. 

Dis- 
charge 

over 
bank  per 
second. 

Total  dis- 
charge of 
river  per 
second. 

Meth- 
od. 

Num- 
ber ve- 
locity 
sta- 
tions. 

Num- 
ber of 
sound- 
ings. 

Direction  and 
force  of  wind. 

1920. 
Apr.  11 

Sq.feet. 

Feet. 
5.93 
4.84 
4.58 
435 
4.2.') 
3.95 
3.81 
3.40 

Cubic  feet. 
237,968 
202,013 
194,740 
183,019 
183,129 
172,128 
167,035 

Cu.feet. 
» 58,418 
169,528 
197,673 
109.901 
131,766 
135,838 
150,081 
1152,113 

Cuhkfeet. 
298,388 
271,  Ml 
292,413 
292,920 
314,895 
307,966 
317, 116 
3m  nm 

F 
2M 
M 
M 
M 
M 
M 
M 

11 
8 
26 
13 
18 
16 
16 
13 

31 
31 
74 
32 
27 
29 
27 
33 

Xn,  strong. 
11,  brisk 

Apr.  14 

Apr.  19 

Apr.  21 

Apr.  24 

Apr.  28 

Apr.  28 

May  1 

-888 
-966 
+551 
+210 
-288 
-  83 

Calm. 

Do. 

Do. 
n.lipht. 
Xh,  light. 
XII,  ven'i^''^* 

1 

1  Interpolated. 

Notes.— The  discharge  secUon  is  at  the  Texas  &  Pacific  R.  R.  bridge,  about  If  miles  from  the  Mississippi 
River. 

Discharge  through  the  trestle  between  the  bridge  and  Terras  was  measured  Apr.  11. 19,  and  23.  Discharge 
through  Sugar  Hoaso  Chute  was  measured  Apr.  20.  Discharge  across  the  railroad  track  north  of  Sugar 
House  (  hute  was  measured  Apr.  20.  All  of  the  discharge  excepting  that  measured  at  the  bridge  has  been 
combined  as  overbank.    All  drscharges  were  toward  the  Atchafalaya  River.  11 

Standard  gage  restdings  are  the  8  a.  m.  readings  on  the  Red  River  Landing  gage.  Local  gage  readings 
were  taken  at  time  of  velocity  observations  on  gage  at  T.  &  P.  R.  R.  bridge  over  Old  River.  Zero  of  local 
gage  is  0.95  foot  above  mean  Gulf  level. 

Datum  areas  were  computed  below  51.9  feet  on  the  local  gage. 

In  the  column  headed  "method"  2M  denotes  the  mean  of  simultaneous  observations  with  2  meters  run 
at  six-tenths  depth;  M  denotes  one  meter,  aild  F  denotes  double  floats,  the  lower  float  being  run  at  mid- 
depth. 

Observations  made  under  directions  of  Mais.  Wildurr  Willing  and  Albert  K.  B.  Lyman,  Corps  of 
Engineers,  V.  S.  Army,  secretaries  Mississippi  River  Commission. 

Reduction  made  under  direction  of  Mi^.  Albert  K.  B.  Lyman,  Corps  of  Engineers,  U.  S.  Army,  secretary 
Mississippi  River  Commission. 
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Tabtjc  No.  4. — Results  of  discharge  observations,  Atchafalaya  River. 
SIMHESPORT,  LA.  (5.5  MILES  BELOW  HEAD). 


Dat<*. 


Stand- 
ard 
gage. 


1920.  Feet. 

Apr.  9 38.60 

Apr.  12 i 

Apr.  15 ;      41.35 

Apr.  18 

Apr.  22 1      43.40 


Apr.  24.. 
Apr.  27.. 
Mays.. 


43.80 

44.30 
45.10 


Gages, 


Local. 


Cro«»5  section  of  discharge. 


Area. 


Square  feH. 
62,449 
65,121 
65,166 
65,999 
64,993 
65,856 
66,737 
07,092 


Below 
datum. 


Square  feti. 
70,352 
71,197 
69,799 
C9,236 
67,109 
67,412 
67,733 
67,092 


Depth. 


MeaD. 


Feet.    , 

63.5  ' 
53.8 
53.2 
53.8  , 
52.2 

52.8 ; 

53.6  I 


53.9 


Mean 
datum. 

Maxi- 
mnm. 

1 

Width. 

FeH. 

Feel. 

FeH. 

60.0 

81.0 

1,16S 

58.8 

81.5 

1.210 

66.9 

84.4 

1.226 

56.4 

82.0  ; 

1.226 

53.9 

83.2 

1,245 

54.0 

82.4  1 

1.245 

64.4 

R7.4 

1.215 

63.9 

86.0 

1.245 

Date. 


1920. 

Apr.  9 

Apr.  12 

Apr.  15 

Apr.  18 

Apr.  22 

Apr.  24 

Apr.  27 

May  3 


Mean  I  Dis-    '  q^^^^j  ^^j^,.  \ 

Scour  or  jYt?^'.  Discharge    ^^JjSJ^J®     ohirtje  of    Meth- 


fill. 


ityper 


^,^*:>rsecond.^-^;^,  river  per  ,    od. 


!  ond. 

I I 


Sg./eet. 


+  845 
-1,398 
-5(3 
-2,127 
+  3^3 
+•  321 
-    641 


Feet. 
4.44 
4.53 
4.49 
4.19 
4.35 
4.49 
4.41 
4.50 


second. 


Cuhkfert.    Cu./eet. !  Cah'cfiet.  \ 
277,248    j      277,248  , 


294,683  I 

292,788  I 

276,831  I 

282,677 

295,529 

294,387 

301,729 


385  1 
940  ' 
1,490, 
2,218 
2,590  I 
3,125  1 
4,250  I 


295,0(8 
293,728 
278,321 
284,895 
298, 119 
297,512 
305,979 


F 
F 
F 

2M 
2M 
2M 
2M 
2M 


Nimi- :  vT„«i 
tion...     ''^^- 


8 

25 

9 

28 

8 

24 

7 

24 

4 

19 

7 

23 

8 

25 

7 

29 

Direction  and 
force  of  wind. 


XII,  brisk. 
XI,  strong. 
VI,  strong. 
V.Wisk. 
VIII.  light. 
Ill,  light. 
XI.  brisk, 
vm,  light. 


Notes.— The  readings  tabulated  in  the  standard  gage  column  are  the  7  a.  m.  readings  of  the  TJ.  8.  Weather 
Bureau  gage  at  Simmesfort ,  I  a. .  elevatirn  of  zero  of  gage  is  5.79  feet  above  mean  (lulf  level.  The  local  gage 
readings  arc  from  a  gage  at  the  discharge  secticn  read  at  the  time  the  measurements  were  made. 

Datum  areas  were  crmputed  I  ejow  45.1  feet  en  the  local  gaee. 

In  the  column  headed  "  Method,  '*  2M  denotes  the  mean  of  2  meters  run  at  six-tentJis  depth,  F  denotes 
double  fTcats,  the  lower  ITcat  run  at  mid-depth.    Price  meters  Nos.  323, 324,  and  322  were  used. 

The  discharge  section  was  the  same  as  used  in  1913  and  previous  years,  about  one-half  mile  below 
Simmesport,  1  a. 

From  Apr.  18  to  May  3  meterswererunat  three-tenths  denth,  and  velocities  reduced  to  six -tenths  depth. 

The  overlank  discharge  was  measured  A  rr.  12  and  22.    A 11  other  o\  ertank  was  interpolated. 

Obser^  aliens  made  under  directirn  of  Maj«.  Wildurr  Willing  and  Altert  E.  B.  Lyman,  Corps  of  Engi- 
neers, U.  S.  Army,  secretaries  Mivsis^ippi  liver  Conmiis.-ion.  ^ 

Reductirn  made  under  direction  of  Maj.  Albert  K.  B.  Lyman,  Corps  of  Engineers,  V.  S.  Army,  secretary 
Mississippi  River  Commission . 
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(Japs  in  cypress  creek  levee. 

Table  No.  4. — Results  of  discharge  observations  throuyh  railroad  trestles  hack 
of  Arkansas  City,  Ark.  All  water  entering  through  the  two  gaps  in  levee 
at  Cypress  Greek  is  said  to  pass  down  these  four  bayous. 

FULTON  BAYOU. 


Date. 


Stand- 
ard 
gage. 


1920.  !     Feei. 

Apr.  13 63.95 


Gnges. 


Local. 


Fed. 


Change 
In  24 
hours. 


F(d. 


Cross  section  of  discharge. 


Area. 


Depth. 


Water. 


Square  fed. 
3/813 


Below    I 
datum. 


Mean. 


Square  fed.'     Fed. 
I         4.9 


Mean 
datimi. 

Maxi- 
mum. 

Fed. 

Fed. 
9.0 

Width. 


Feet. 
780 


Date. 


1920. 
Apr.  13..., 


I  Mean  j 
veloc- 

nil.     i  '^g^  P^''jpersecorid. 

I  ond.  I 


Sq.  fed.  1  Fed.     Cubic  fed. 
.63  2,392 


Dis- 
charge 

over 
bank  per 
second. 

Cu.fed. 

Total  dis- 
charge of 
river  per 
second. 

Cubicfed. 

Meth- 
od. 

Num- 
ber ve- 
locity 
sta- 
tions. 

10 

Num- 
ber of 
sound- 
ings. 

Direction  and 
force  of  wind. 

M 

20 

CHICO  BAYOU. 


1 

Stand- 
ard 
gage. 

Fed, 
..       53.95 

Gapes. 

lyOCfll. 

Change 
in  24 
hours. 

Ar 

Cross  section  ol  discharge. 

Date. 

ea. 

Depth. 

'  Water. 

Below 
datum. 

Mean, 

Fed. 
5.6 

Mean 
datum. 

Maxi- 
mum. 

1920. 
Apr.  13 

Fed. 

Squareffd. 
3,145 

Squarefed. 

Fed. 

Fed. 
12.0 



Width. 


Fed. 
660 


Date. 


1920. 
Apr.  13.... 


Scour  or 
fill. 


Sq.fed. 


Mean  i  i     Dis- 

if'?^;  Discharge  i'-h^^f 

ond.  i  second. 


Fed. 
1.68 


Cubicfed. 

4,971 


Cu.ftd. 


Total  dis- 
charge of 
river  per 
second. 


Cubicfed. 


Meth- 
od. 


Niun- 
ber  ve- 
locity 
sta- 
tions. 


I 
Num-I 

ber  0  f  Direction  ond 
sound-  force  of  wind, 
ings. 


16 
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Table  No.  4. — Results  of  discharge  observations  through  raUroad  trestles  hack 
of  Arkansas  City,  Ark.,  etc. — Ck)nttnued. 

BOGGY  BAYOU. 


Gages. 

Cross  section  of  discharge. 

Date. 

Stand- 
ard 
gage. 

Local. 

Change 
in  24 
hours. 

Area. 

Depth. 

Water. 

Below 
datum. 

Mean. 

Mean 
datum. 

Ma.Ti. 

Width. 

1920. 
Apr.  13 

Fed, 
63.96 

FeH. 

FeH. 

Square  feH. 
6,235 

Squarefeet. 

Feet, 
15.0 

Fea. 

Feet. 
27.5 

Fed. 
415 

Date. 

Scourer 
fill. 

Mean 
veloc- 
ity per 
sec- 
ond. 

Discharge 
per  second. 

Dis- 
charge 

over 
bank  per 
second. 

Total  dis- 
charge of 
river  per 
second. 

Meth- 
od. 

Num- 
ber ve- 
locity 

8t.1- 

tions. 

Num- 
ber of 
sound- 
ings. 

Direction  ind 
force  of  wind. 

1920. 
Apr.  13 

Sg.feet. 

Feet. 
L96 

CuMefert. 
12.180 

Ca.f«d. 

Cubic  feet. 

M 

8 

11 

I 

DEADMAN  BAYOU. 


Gages. 

Cross  section  of  discharge. 

Date. 

Stand- 
ard 
gage. 

I^al. 

Change 
in  24 
hours. 

Area. 

Depth. 

Water. 

Below 
datum. 

Mean. 

Mean 
datum. 

Maxl- 
mum. 

Width. 

1920. 
Apr.  13 

Ffet. 
53.96 

Feet. 

Feet. 

Square  feet. 
7,090 

Squarefeet. 

Feet 
5.6 

Feet. 

FeeL 

0.0 

Ftft. 
1,235 

Date. 

Scour  or 
flU. 

Mean 
veloc- 
ity ppf 
sec- 
ond. 

Diwharge 
per  second. 

Dis- 
charge 
over 
bank  per 
second. 

Total  disr 
charge  of 
river  per 
second. 

Meth- 
od. 

Num- 
ber ve- 
locity 
•sta- 
tions. 

Num- 
ber ol 
soimd- 
Ing«. 

Direction  and 
force  of  wind. 

1920. 
Apr.  13 

Sq.feel. 

Feet. 
La3 

Cubic  feet. 
7.2S0 

Cu.fed. 

Cubic  feet. 

M 

11 

27 

'       1 

H 

Total  discharge,  26,812. 

Notes.— I'nder  "Method"  M  denotes  observations  with  one  meter. 

The  readings  in  the  standard  gage  column  are  on  Mississippi  River  Commission  gage  at  ArkansM 
City,  Ark. 

r  bscrvations  made  imder  direction  of  Ma|.  Wilder  Willing,  Corps  of  Engineers,  U.  8.  Army,  secretary 
Mississippi  River  Comniission. 

Reliction  mado  under  direction  of  MaJ.  Albert  K.  B.  Lyman,  Corps  of  Engineers,  U.  S.  Army,  secretary 
Mississippi  River  Commission. 
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.SU   PROFILES  OF  HIGH  WATER  OF  1916 
AND  LOW  WATER  OF  1901. 

To  accompany  my  annual  report  for    1920. 


lajw,  Con'tra  of  En»\Aert,  V.  $^.  Army, 
Secretary  Mi-ssissippi  Bitter  Cominiiuiiou. 


JawnbyHd'A. 
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Appendix  1  A. 

LAWS  AFFECTING  THE  MISSISSIPPI  RIVER  COMMISSION  SINCE  JX7LT  1,  1919. 

[Public— No.  21-— 66th  Congress.] 

[H.  R.  7343.] 

An  Act  Making  appropriations  for  anndry  civil  ezpenaes  of  tbe  Government  for  the  flacal 
rear  ending  June  30,  1920,  and  for  otlier  purposes. 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United 
States  of  America  in  Congress  assembled.  That  tlue  following  sums  are  appro- 
priated out  of  any  money  in  the  Treasury  not  otherwise  appropriated,  for  tlie 
fiscal  year  ending  June  30,  1020,  namely : 

♦  •  ♦  ♦  ♦  *  * 

Flood  control :  For  prosecuting  work  of  flood  control  in  accordance  with  the 
provisions  of  the  flood-control  act  approvjed  March  1,  1917,  as  follows : 
Mississippi  River,  $6,670,000. 

*  *  *  *  *  *  • 

Approved,  July  19,  1919. 


[Public — No.  246 — 66th  Congress.] 

[H.  R.  13870.] 

An  Act  Making  appropriations  for  sundry  dvil  expenses  of  the  Government  for  the  fiscal 
year  ending  June  80,  1021,  and  for  other  purposes. 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United 
States  of  America  in  Congress  assembled.  That  the  following  sums  are  appro- 
priated, out  of  any  money  in  the  Treasury  not  otherwise  appropriated,  for  the 
fiscal  year  ending  June  30,  1921,  namely : 

«  «  «  «  *  «  * 

Flood  control :  For  prosecuting  work  of  flood  control  in  accordance  with  the 
provisions  of  the  flood-control  act  approved  March  1,  1917,  as  follows : 
Mississippi  River,  $6,670,000,  to  remain  available  until  expended. 

*  *  «  «  *  «  • 

Approved,  June  5,  1920. 


[Public — No.  263 — 66th  Congress.] 

[H.  R.  11892.] 

AN  act  Making  appropriations  for  the  construction,  repair,  and  preservation  of  certain 
public  works  on  rivers  and  harbors,  and  for  other  purposes. 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United  States 
of  America  in  Congress  assembled,    *    *     * 

Sec.  5.  That  the  time  within  which  applications  for  relief  under  the  pro- 
visions of  section  10  of  the  River  and  Harbor  Act  approved  March  2,  1919,  may 
be  filed  by  contractors  with  the 'Secretary  of  War,  or  with  district  engineers, 
or  other  contracting  ofliclals  of  the  Engineer  Department,  is  hereby  limited  to 
six  months  after  the  date  of  the  approval  of  this  act. 

Sec.  6.  That  the  laws  of  the  United  States  relating  to  the  improvement  of 
rivers  and  harbors,  passed  between  March  4,  1913,  until  and  including  the 
laws  of  the  third  session  of  the  Sixty-sixth  Congress,  shall  be  compiled  under 
the  direction  of  the  Secretary  of  War  and  printed  as  a  document,  and  that  six 
hundred  additional  copies  shall  be  printed  for  the  use  of  the  War  Department. 

Sec.  7.  That  appropriations  heretofore  or  herein  made  for  works  of  river 
and  harbor  improvements,  or  so  much  thereof  as  shall  be  necessary,  may,  in 
the  discretion  of  the  Secretary  of  War,  be  used  for  maintenance  and  for  the 
repair  and  restoration  of  said  works  whenever  from  any  cause  they  may  have 
l>ecome  seriously  impaired,  as  well  as  for  the  further  authorized  improvement 
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of  said  works:  ProiHded,  That  no  appropriation  shall  be  diverted  from  one 
project  to  another. 

Sec.  8.  That  the  Secretary  ol  War  be,  and  he  Is  hereby,  authorized  and  em- 
powered, In  his  discretion,  to  transfer,  free  of  charge,  to  the  Chief  of  Engineers, 
United  States  Army,  for  nse  In  the  execution,  under  his  direction,  of  any  civil 
work  or  works  authorized  by  Congress,  such  material,  supplies,  instruments, 
vehicles,  machinery,  or  other  equipment  pertaining  to  the  Military  Establish- 
ment as  are  or  may  hereafter  be  found  to  be  .»<urplus  and  no  longer  required 
for  military  purposes. 

Sec.  9.  That  section  4  of  the  River  and  Harbor  Act,  approved  June  25,  1910. 
be,  and  the  same  is  hereby,  amended  so  as  to  read  as  follows: 

"  Sec.  4.  That  whenever  any  vessel  belonging  to  or  employed  by  the  United 
States  engaged  upon  river  and  harbor  works  (collides  with  and  damages  another 
vessel,  pier,  or  other  legal  structure  belonging  to  any  person  or  corporation,  and 
whenever.  In  the  prosecution  of  river  and  harbor  works,  an  accident  occurs 
damaging  or  destroying  property  belonging  to  any  person  or  corporation,  and 
whenever  personal  proiHjrty  of  employees  of  the  United  States,  who  are  em- 
ployed on  or  In  connection  with  river  and  harbor  works.  Is  damaged  or 
destroyed  In  connection  with  the  loss,  threatened  loss,  or  damage  to  T'nited 
States  property,  or  through  efforts  to  save  life  or  to  preserve  United  States 
property,  the  Chief  of  Endneers  shall  cnus<»  an  immediate  exiimlnatlon  to  he 
made,  and  if.  In  his  judgment,  the  facts  and  circumstances  are  such  as  to 
make  the  whole  or  any  part  of  the  damages  or  destruction  a  proper  charge 
against  the  United  States,  the  Chief  of  Engineers,  subject  to  the  approval  of 
the  Secretary  of  War,  shall  have  authority  to  adjust  and  settle  all  claims  for 
damages  or  destruction  caused  by  the  above  designated  collisions,  accidents, 
and  so  forth,  in  cases  where  the  damage  or  expense  does  not  exceed  $500,  and 
pay  the  same  from  the  appropriation  directly  Involved,  and  to  report  such  as 
exceed  $r)00  to  Congress  for  its  consideration." 

Approve<l,  June  5,  1920. 

Appendix  2. 
improving  mississippi  ru-er,  dredging  district. 

This  district  extends  from  Cain>,  111.,  to  the  Head  oC  the  Passes,  about  13i 
miles  from  the  Gulf  of  Mexico,  a  distance  of  about  1,063  miles  by  river. 

District  hearquarters:  United  States  Dredge  Depot,  opposite  Memphis,  Tenn. 
(Look  box  3017,  Memphis,  Tenn.) 

District  engineer:  Maj.  A.  E.  Waldnm,  Corps  of  Engineers,  United  States 
Army,  to  March  15,  1920.  F.  H.  Hill  lard,  assistant  engineer  in  charge,  from 
March  15,  1920. 

President  Mississippi  River  Commission :  Col.  C.  McD.  Townsend,  Corps  of 
Engineers,  United  States  Army,  to  February  15,  1920.  Col.  Mason  M.  Patrick. 
Corps  of  Engineers,  United  States  Army,  acting  president  from  February  10, 
1920,  to  March  1,  1920.    Col.  Charles  Ia  Potter  president  from  March  2.  192(\ 

WORKS. 

(a)   Channel  dredging.  (b)   Memphis  harbor  dre<lglng. 

(a)    C'lIAXNKL  DRKIKIIXC. 

Loration  and  deKcription. — I>re<lglng  performed  between  Morrisons,  70  miles 
below  Cairo,  and  Lake  Providence,  542  miles  below  Cairo. 

Original  condition. — Dei)ths  of  5  and  5J  ft»et  prevailed  during  low  water  on 
crossings  In  the  upper  portion  of  this  district  before  operations  were  begun 
by  the  United  States.  Below  the  mouth  of  Red  River  the  channel  depths  were 
ample  for  the  requinnneiits  of  navlgathm  to  the  lower  limits  of  this  district. 

Prcrioii.'i  jhojcrfs. — Theie  hatl  been  no  project  for  dredging  by  the  United 
Stntes  In  this  district  previous  to  the  existing  project. 

llnxtino  projcvt, — The  existing  project  wns  defined  In  the  river  and  harbors 
nrt  of  June  3.  ISOO,  carrying  the  first  ap])ropriation  for  this  work,  which  was 
to  l)o  expended  fi<  follows:  *♦  ♦     *     *     in  the  construction  of  suitable  dredge 
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boats  and  other  devices  and  appliances  and  in  tlie  i 

of  the  same,  with  the  view  of  ultimately  obtaining  j        i 
channel  from  Cairo  down,  not  less  tlian  250  feet  in 
at  all  periods  of  the  year  except  when  navigation  is         i 

Operation8  and  results  during  fiscal  yiar. — Durin 
1919,  three  dredges,  the  lota,  llinry  Flad,  and  B. 
at  nine  crossings,  from  Morrisons,  70  miles  below 
miles  below  Cairo. 

In  addition  to  the  above,  the  Gamma,  dredged  at        I 
542^miles  below  Cairo,  to  give  access  to  the  landing  1       i 
and  sand  digger  No.  1801  dredged  at  the  dredge  dei 
to  remove  an  accumulation  of  sand  on  the  marine  n 
The  ujaterial  dredged  at  the  latter  place  was  used  in 
erty  of  the  United  States  to  raise  It  above  flood  stage 

On  July^  t>  the  Cairo  gage  registered  26.5  feet  with 
The  dredges  Henry  Flad  and  B.  M.  Harrod  were 
started  up  the  river  on  July  14  and  18,  respectively.        i 
called  from  service  in  Memphis  Harbor  on  August  7       i 
on  August  11.     The  dredge  Gamma  was  placed  in 
The  sand  digger  No,  1801  was  placed  in  conunission  or 

The  river  fell  rapidly  from  July  6  to  July  21,  whei 
tered  17.2  feet.  On  July  21  a  rise  set  in  that  creste 
gage  on  July  27.  From  July  27  to  September  19  the  r  ! 
7  feet  on  the  Cairo  gage.  On  September  21  a  rise  se 
on  Novem'ber  10  at  39  feet.  From  November  10  to  N 
rapidly  to  19  feet  on  the  Cairo  gage,  when  a  rapid  r; 
set  in  that  indicated  that  a  stage  would  be  reached  t 
dredging  unnecessary  for  an  indefinite  period.  Tlie  i 
season  was  7  feet  at  Cairo  and  3.4  at  Memphis  on  i 
spectively, 

Tlie  work  performed  by  each  dredge  and  place  at  > 
are  given  in  Table  No.  3  accompanying.    The  amount 
the  dredges  during  the  season  was  833,920  cubic  yards. 

Twenty  insjiection  trips  were  made  over  stretches  < 
kiss,  04  miles  below  Cairo,  to  Memphis,  227  miles  belo 

Forty  surveys  were  made  at  16  shoal  crossings  fi 
below  Cairo,  to  Kelloggs,  622  miles  below  Cairo.    In  a    I 
survey  was  made  at  the  dredge  depot,  230  miles  bel    , 
of  Lake  Providence  Harbor,  542  miles  below  Cairo,  and 
of  Yazoo  Canal,  602  miles  below  Cairo.    The  dimensio 
mined  from  surveys  are  given  in  Table  No.  1,  accompari    i 

Dredgmg  operations,  dredge  '^  Henry  Flad." — The  ( 
placed  in  commission  and  departed  from  the  dre<lge    I 
(/airo  on  July  14,  for  Yankee  Bar  crossing,  171  miles  1)   I 
there  on  July  10  at  5.10  p.  m.    The  steamer  Spragt 
crossing  with  a  tow  of  barges  and  was  released  by  t 
were  very  hard  aground  and  in  pulling  them  off,  the  get 
of  the  Flad  was  broken.    After  releasing  the  Sprague  a   i 
to  the  bank  to  repair  the  winding  machinery  before  c  i 
crosshig. 

The  repairs  were  completed  and  dredging  counnenced   i 
at  10.45  a.  m.  July  21.     Dredging  was  completed  In  the  i  | 
nel  at  12.25  p.  m.  July  24.     Great  dlfticulty  was  experiei 
as  the  water  was  too  deep  to  use  the  spud  and  the  currei 
dredge  dropped  down  and  commenced  dredging  through 
p.  m.  on  the  same  date.     Dredging  was  suspended  from  I 
July  25  to  reset  pile  that  had  been  pulled  out.     Dredging 
ji.  m.  July  20  and  the  dredge  moved  to  the  bank  at  Osceo  i 

While  lying  at  bank  the  pontoons  were  repaired,  sand 
hold,  and  the  discharge  pipe  patched  and  the  winding  en  i 

Tlie  dredge  left  the  bank  at  Osceola  at  1.30  p.  m.  Ai 
tow  of  the  steamer  Barrett,  which  had  groundtHl  at  Yan 
barge  was  pulled  off  that  afternoon  and  the  other  the 
After  H'leasing  tiie  BarretVs  tow,  the  Flad  pulled  a  snag 
of  the  channel  at  Yankee  Bar.  This  work  was  coniple) 
the  dwMlge  tied  up  at  the  bank  to  renew  a  broken  radia 
pipe.    AVhen  the  repairs  were  completed  on  August  8,  It  \ 
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at  Drivers,  but  the  entire  crew  of  laborers  refused  to  work  and  the  dredge  moved 
to  the  bank  at  Osceola,  Ark.,  where  it  remained  until  August  11.  On  this  date 
it  was  again  moved  into  position  in  Yankee  Bar  crossing  and  commenced  dredg- 
ing at  10.40  a.  m.  Dredging  was  discontinued  at  9  a.  m.  August  14  and  the 
dredge  tied  up  at  the  bank  at  Osceola  on  account  of  shortage  of  firemen. 

Word  was  received  at  12  noon  August  15  that  dredge  Iota  was  aground  at 
Yankee  Bar  crossing,  and  the  Flad  immediately  left  Osceola  to  release  the  Iota. 
The  Iota  was  pulled  off  ground  at  8.15  a.  m.  August  16  when  the  Flad  returned 
to  Osceola  to  secure  a  crew.  The  dredge  left  the  bank  at  Osceola  at  11.20  a.  m. 
August  18  and  dredging  in  upper  part  of  Yankee  Bar  crossing  was  commenced 
at  2.15  p.  m.  This  channel  was  completed  at  10  p.  m.  August  20,  and  at  6.15 
a.  m.  August  21  the  dredge  moved  into  position  on  lower  reef. 

In  dropping  back  to  commence  dredging  the  baffle  plate  was  broken  and  re- 
pairs were  completed  at  11  a.  m.  Dredging  was  discontinued  at  8.30  a.  m. 
August  23,  and  the  dredge  moved  to  Osceola.  On  account  of  shortage  of  labor 
and  firemen  the  Flad  was  unable  to  dredge  more  than  12  hours  a  day,  and  on 
August  23  there  were  not  enough  firemen  to  operate  the  dredge. 

All  efforts  to  secure  a  crew  were  unsuccessful  and  the  dredge  remained  at 
the  bank  until  September  2,  when  it  left  for  Yankee  Bar  crossing  and  com- 
menced work  at  11  a.  m.  Dre<lging  was  completed  at  1.30  p.  m.  September  4 
and  the  Flad  moved  to  the  bank  at  Osceola  where  it  remained  until  September  11. 

On  Septemb^  10  the  Flad  was  ready  to  go  into  position  in  Last  Chance  cross- 
ing, but  the  crew  of  laborers  quit.  Another  crew  was  secured  and  the  dredge 
moved  into  the  crossing  on  September  11  and  commenced  dredging  at  10.15  a.  m. 
Dredging  was  discontinued  at  10.30  a.  m.  September  13  for  holiday  and  resumed 
at  8.05  a.  m.  S^tember  15.  The  dredge  was  unable  to  work  three  nights  while 
in  this  crossing  on  account  of  labor  shortage.  Dredging  in  this  channel  was 
completed  at  1.50  a.  m.  September  19. 

At  8  a.  m.  September  19,  the  Flad  left  for  Brandywine  crossing  and  arrived 
there  at  6.20  p.  m.  It  remained  at  the  bank  making  minor  repairs  until  7  a.  m. 
September  22,  when  it  moved  into  position  In  the  crossing.  At  3  a.  m.  Septem- 
ber 27  the  discharge  of  the  jet  pump  broke  and  further  dredging  was  impossible 
until  repairs  were  made.  On  account  of  labor  shortage,  the  dredge  could  not  be 
operated  24  hours  per  day  while  on  this  crossing. 

The  dredge  left  Brandywine  at  3.20  p.  m.  September  27  for  the  dredge  depot 
to  have  repairs  made,  and  arrived  there  at  6.30  p.  m.  After  an  examinatiou 
of  the  main  pump,  on  September  20,  it  was  found  to  be  badly  worn,  due  to  the 
great  amount  of  gravel  encountered  at  Brandywine  crossing,  and  repairs  were 
necessary.  ,  ,     ^     ^ 

Repairs  were  completed  on  October  14,  and  the  dredge  remained  at  the  dredge 
depot  awaiting  a  lower  stage  until  November  30,  when  it  was  withdrawn  from 
commission,  as  indications  were  that  further  dredging  would  be  imnecessary 
during  the  present  season. 

Dredging  operations,  dredge  "  B.  M,  Harrorf."— The  dredge  B.  M.  Harrod  was 
placed  in  commission  July  17 ;  and  left  the  dredge  depot  230  miles  below  Cairo 
at  8.20  a.  m.  July  18  for  CaruthersviUe,  Mo.,  112  miles  below  Cairo,  to  take 
care  of  any  shoals  that  might  develop  In  that  vicinity.  The  dredge  arrived  at 
Canithersville  at  6.35  p.  m.  July  20,  and  remained  at  the  bank  until  August  4. 

At  4  p.  m.  on  this  date  dredging  was  commenced  in  Sandy  Hook  crossing. 
106  miles  below  Cairo.  This  channel  was  completed  on  August  7,  and  on  Au- 
gust 8  tlie  Harrod  was  move<l  to  Caruthersvllle  to  obtain  a  barge  of  coal,  and 
await  a  lower  stage  of  the  river. 

While  Ivlng  at  the  bank  a  crack  In  one  of  the  boilers  was  discovered  and 
repaired.  'iTpon  completion  of  the  boiler  repairs.  August  18,  the  Harrod  de- 
parted for  Morrisons  crossing,  70  miles  below  Cairo,  arriving  there  August  19, 
and  Immediately  moved  into  position  In  this  crossing. 

Dredging  was  coninionced  at  2  a.  ni.  August  20,  and  completed  at  8  p.  ni.  Au- 
gust 22,  when  a  satisfactory  channel  was  obtained. 

The  Harrod  then  departed  for  Williams  Point,  whore  minor  repairs  were 
made,  ard  moved  into  position  in  Darnells  crosMng,  8o  miles  below  Cairo,  on 
August  26.  Dredging  at  this  crossing  was  completed  on  August  31,  when  the 
dredge  moved  to  Caruthersvllle  to  await  a  lower  stace. 

The  dredge  remained  at  the  bank  until  September  18,  when  it  move<i  into 
Sandy  Hook  crossing.  Dredirlng  was  commenced  at  8  p.  m.  on  the  same  date, 
and  continued  until  September  21,  when  the  work  was  completed.  On  Sep- 
tember 22  the  Harrod  departed  for  ISIorrisons  crossing,  whore  dredging  was 
started  at  3  p.  m.  September  24.     At  10  p.  m.  on  the  .same  date  a  crack  was 
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<iiBcoverea  in  one  oi  uie  oouers,  ana  tue  areage  movea  lo  uie  oauK  lor  repairs. 
Repairs  were  completed  and  dredging  was  resumed  at  7  p.  m.  September  30. 
Dredging  was  discontinued  at  4.45  p.  m.  October  1  on  account  of  another 
cracked  boiler,  and  the  dredge  was  moved  to  the  bank  for  repairs.  The  boiler 
repairs  were  completed  October  8,  but  owing  to  a  rise  of  considerable  extent 
the  dredge  remained  at  the  bank. 

On  October  16  the  Harrod  was  moved  to  CaruthersvlUe,  where  it  remained 
on  account  of  the  high  stage  until  November  29,  when  it  departed  for  the  dredge 
depot,  and  was  withdrawn  from  conmilssion  on  December  1. 

Dredging  operations,  dredge  " lota" — ^The  dredge  Iota  was  withdrawn  from 
work  in  Memphis  Harbor  on  August  7,  as  it  was  needed  for  open-channel  dredg- 
ing. The  dredge  was  moved  to  the  dredge  depot,  where  preparations  were  made 
for  field  operations,  and  departetl  for  the  vldnlty  of  Barfleld  at  2.40  p.  m.  Au- 
gust 11.  At  9  a.  m.  August  15  the  lota  grounded  at  Drivers  crossing,  and  was 
released  by  the  dredge  Henry  Flad  at  8.30  a.  m.  the  next  day. 

The  lota  tied  up  below  Hales  Point,  138  miles  below  Cairo,  on  August  19, 
where  it  remained  awaiting  a  lower  stage  until  5.40  a.  m.  August  26,  when  It 
moved  into  position  In  Huies  Point  crossing,  136  miles  below  Cairo. 

An  excellent  channel  was  completed  on  August  28,  and  the  dredge  moved  to 
Barfleld,  Ark.,  144  miles  below  Cairo,  to  await  a  lower  stage. 

On  September  10  the  dredge  moved  Into  Barfleld  crossing,  143  miles  below 
Cairo,  where  dredging  was  commenced  at  1.30  p.  m.  Shortly  after  operations 
were  started,  dredging  was  suspended  for  eight  hours  to  repair  the  suction 
pipe  where  a  leak  was  discovered.  At  4.30  p.  m.  September  13  the  dredge 
moved  to  the  bank  at  Barfleld  thinking  a  satisfactory  channel  had  been  ob- 
tained. A  survey  of  this  crossing,  however,  showed  that  some  lumps  had  been 
left  and  the  lota  left  the  bank  on  September  18  to  resume  dredging  there.  The 
dredge  failed  to  answer  to  her  rudders  and  grounded  on  the  lower  side  of  the 
channel.  It  was  released  on  the  23d  and  dredging  was  ^resumed  at  2.35  p.  m., 
September  24.  A  satisfactory  channel  was  obtained  and  the  dredge  returned 
to  the  bank  at  Barfleld  on  September  26.  While  aground  on  Barfleld  crossing, 
the  port  rudder  was  broken  off  close  to  the  hull.  The  rudder  blade  and  stock 
were  sent  to  the  dredge  depot  to  be  repaired. 

The  lota  remained  at  the  bank  at  Barfleld  until  October  1,  when  it  moved  into 
position  In  Wrights  Point  crossing,  135  miles  below  Cairo.  Operations  In  this 
crossing  were  completed  at  9  p.  m.  October  3  and  the  dredge  moved  to  the 
bank  at  Barfleld  on  the  4th.  The  lota  remained  at  the  bank  awaiting  a  lower 
stage  unfil  December  1,  when  she  was  moved  to  the  dredge  depot  and  laid  up 
for  the  season. 

Dredging  operations,  dredge  "  Oamma." — ^The  dredge  Oamma  was  put  Into 
commission  and  left  the  dredge  depot,  230  miles  below  Cairo,  at  2.30  p.  m., 
August  1,  and  arrived  at  Star  landing,  255  miles  below  Cairo,  at  5.30  p.  m.  on 
the  same  date.  The  dredge  left  the  dre<lge  depot  with  the  intention  of  dredg- 
ing at  Cat  Island  crossing,  253  miles  below  Cairo.  This  work  was  not  under- 
taken, however,  as  a  survey  showed  a  channel  14  feet  deep  and  over  the 
project  width. 

The  Gamma  remained  at  the  bank  until  5.30  a.  m.,  August  11,  when  she  de- 
parted for  Lake  Providence  Harbor,  542  miles  below  Carlo,  arriving  there  at 
12.50  p.  m.,  August  15.  The  dredge  stopped  at  Island  63  to  pull  the  Corona  off 
ground,  at  5  p.  ra.  August  11  and  this  was  accomplished  at  7.45  p.  m.  August  12. 

The  dredge  started  to  move  Into  position  in  Luke  Providence  Harbor  on 
August  17  but  the  deck  crew  quit  and  the  dredge  remained  at  the  bank  until 
6.50  a.  m.  August  18.  In  dropping  back  to  start  dredging,  the  baffle  plate  broke 
allowing  the  pipe  line  to  go  aground  and  break  one  section  of  pipe.  Repairs 
to  pipe  line  were  completed  and  dredging  commenced  at  7.30  a.  m.  August  19. 
Dredging  was  suspended  at  4.45  p.  m.  August  22  to  repair  jet  pipe,  which  was 
leaking  badly.  Repairs  to  jet  pipe  were  completed  and  dredging  was  resumed 
at  6  a.  m.  August  26.  Dredging  was  discontinued  at  8.15  a.  m.  August  29  on 
account  of  a  loose  crank  pin  on  main  engines.  Dredging  was  resumed  on 
September  3.  However,  after  working  a  short  time  it  was  found  necessary  to 
stop  work  to  make  additional  repairs  to  the  main  engines.  Dredging  was 
resumed  on  September  8  and  continued  until  the  13th  when  the  work  projected 
was  completed.  Considerable  trouble  was  experienced  during  this  time  with 
the  n»ain  enpines  and  the  Gamma  moved  to  the  bank  at  Lake  Providence  to 
undergo  repairs. 
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An  iuvestlgation  of  conditions  In  the  river  below  Memphis  at  this  time  In- 
dicated that  dredging  would  be  required  above  Greenville,  480  miles  below 
Cairo,  before  shoals  would  develop  in  the  Imver  river.  The  Oamma  departed 
from  Lake  Providence  on  Septeml)er  21  and  arrived  at  Greenville  on  the  23d- 
A  survey  of  Moss  Lake  crossing,  458  miles  below  Cairo,  showed  a  11-foot  channel 
of  over  project  width  and  the  Gamma  remainetl  at  Greenville  to  complete  re- 
pairs to  the  main  pumping  engines. 

The  dredge  remained  at  Greenville  awaiting  a  lower  stage  until  November  14 
when,  since  indications  were  that  no  further  dredging  would  be  required  in 
the  lower  river  during  the  present  season,  it  was  ordered  to  the  dredge  depot, 
230  miles  below  Cairo,  arriving  there  on  November  24  and  it  was  laid  up  for  the 
season  on  the  29th. 

Dredging  operations^  sand  digger  "  A'o.  1801." — Sand  digger  No.  1801  was 
borrowed  from  the  first  and  second  districts,  Mississippi  River  Commission,  on 
May  11  and  prepared  for  service.  Dredging  for  the  purpose  of  removing  an 
accumulation  of  sand  on  the  marine  railway  side  haul  dry  dock  was  commenced 
on  May  24  and  operations  were  continued  througout  the  month. 

The  material  dredge<l  was  discharged  on  the  land  of  the  Unltetl  States  to 
bring  the  elevation  of  this  property  above  flood  stage. 

On  account  of  ditllcuity  In  securing  and  holding  labor,  and  delays  due  to 
engine  and  boiler  trouble,  wlien  ilie  river  was  at  Irs  lowest  stage,  it  was 
Impossible  to  operate  the  <lredg"s  at  their  maxlnnini  oftiolericy.  For  these 
reasons  it  was  impossible  to  succes.'^ fully  maintain  a  channel  of  project  dimen- 
sions at  all  times. 

Notes  on  conditions  and  results  of  dredging  at  each  a'ossing  dutHng  the  loir- 
ivater  season  of  19 f 9. — During  the  low-water  season  of  1919  nine  ci'ossiugs 
were  improved  by  dredging,  namely:  Morrisons  (70),  Darnells  <S.5),  Sandy 
Hook  (106),  Wrights  Point  (135),  Hales  Point  (336),  Bartield  (143).  I^ist 
Chance  (165),  Yankee  Bar  (171),  Brandywine  (209).  In  addition  to  the  above, 
dredging  was  done  in  Lake  Pn)vl(ienee  Harbor  (r>42)  to  give  access  to  the 
landing  at  that  place,  and  at  the  dre<lge  depot  (230)  to  remove  an  accumula- 
tion of  sand  on  the  railway  side  haul  dry  dock  and  to  till  the  property  owned 
by  the  United  States. 

Morrisons,  10  miles  below  Cairo. — ^Tlie  map  of  a  survey  made  on  August  14 
showed  a  depth  of  10  feet  in  this  crossing,  and  the  river  was  falling  with  no 
indication  of  a  rise.  The  dredge  B,  M.  JIarrod  was  ordered  to  this  crossing, 
but  as  repairs  to  her  boilers  were  not  completed  she  was  unable  to  commeniv 
operations  until  August  20.  This  work  was  completed  on  August  *1*1  and  a 
satisfactory  channel  was  obtained. 

A  survey  of  September  21  showed  a  reef  forndng  across  the  lower  end  of 
this  crossing,  and  the  Hanod  was  again  moved  into  positicm  on  September  4. 
After  working  seven  hcmrs,  a  crack  was  discovered  in  one  of  the  boilers  and 
dredging  was  discontinued.  Dredging  was  resumed  on  September  30,  and  after 
working  about  22  hours  another  crack  was  discovered  In  the  boilers.  Before 
the  repairs  to  the  boilers  were  completed  a  rise  in  the  river  set  in  that  Obviated 
further  dredging  for  the  season. 

Darnells,  So  miles  below  Cairo. — Dredging  was  not  necessary  at  this  crr»sslng 
until  August  26.  On  that  date  the  B.  M.  JJarrod  commenced  dredging,  and  the 
work  was  c<)Mipleted  on  Augiist  31,  when  an  excellent  channel  was  obtained 
that  held  good  during  the  remainder  of  the  season. 

Sandy  Hook,  106  miles  below  Cairo. — Although  no  great  difficulty  was  ex- 
perienced in  maintaining  a  channel  of  pro,1(K't  dimensions  at  this  crossing, 
dredging  was  necessary  twice.  The  dre<lge  /?.  Af.  Harrod  moved  into  position 
at  this  crossing  and  commenced  dredging  on  August  4  and  completed  operations 
on  August  7.    A  satisfactory  channel  was  obtained. 

A  survey  of  September  18  showed  a  reef  forming  at  the  lower  end  of  the 
channel,  and  on  the  same  date  the  JIarrod  again  moved  into  the  crossing  and 
commenced  dredgii'g.  This  work  was  completed  on  September  21,  when  a 
charniel  was  obtained  that  iield  good  for  the  remainder  of  the  low-water  season. 

Wrights  Point,  1S5  miles  below  Cairo, — ^This  crossing  remained  In  gocnl 
condition  until  late  in  the  season.  A  survey  of  September  27  showtxl  a  channel 
of  less  than  pro.1(K!t  dimensions,  and  the  dredge  lota  was  ordered  to  move  into 
this  crossing  when  dredging  was  comi)leted  at  Barfield.  Operations  were  coni- 
menced  by  the  Iota  on  October  1  and  <'ompleted  on  October  3,  when  a  channel 
of  ])ro.je<'t  dimensi(»ns  was  «)btained  ihi\\  made  further  dredging  for  the  .seas<m 
unnecessary. 
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HaleM  Point  J  1S6  miles  below  Cairo. — A  survey  of  August  25  showed  some 
luiups  forming  at  the  lower  end  of  this  channel,  and,  as  the  river  was  falling, 
the  dredge  Iota  was  ordered  to  move  to  this  crossing.  Dredging  was  com- 
mencefl  on  August  26  and  completed  on  the  28th.  A  very  satisfactory  channel 
was  established  that  remained  In  good  condition  through  the  low- water  season. 

Barfield,  1^3  mileit  beUn^i  Cairo. — ^The  project  dimensions  were  maintained  in 
this  crossing  all  season,  although  con«iderable  difficulty  was  experienced  in 
dredging  on  account  of  the  nnture  of  the  material  encountertnl,  which  was 
mostly  gravel. 

The  lota  commenced  dredging  in  this  crossing  on  September  10  and  moved 
to  the  hank  on  Sopt(*mber  13.  A  survey  of  the  channel,  however,  showed  tliat 
some  lumps  had  been  left  in  the  channel,  and  the  dredge  left  the  bank  on 
September  18  to  resume  operations  there.  Dredging  was  not  commenced  until 
Sei)tember  24,  as  the  dredge  failed  to  answer  to  her  rudders  and  went  aground. 
On  September  26  a  channel  was  completed  that  remained  in  goo<i  condition  all 
season. 

Laat  Chance,  165  miles  below  Cairo. — Very  little  difficulty  was  experienced 
at  this  cn>ssing.  The  dre<lge  Henry  Flad  moved  into  position  and  commenced 
dr^glng  at  this  place  on  Sei>tember  11  and  completed  same  on  the  19th.  An 
excellent  channel  was  obtained  and  no  further  dredging  was  necessary  during 
the  sea.son. 

Yankee  Bar,  171  miles  helow  Caii-o, — This  was  the  most  troublesome  crossing 
of  tlie  1019  low-water  season,  on  account  of  the  width  of  the  river  at  this  point 
and  the  fact  that  there  were  three  possible  courses  for  the  channel  to  take.  The 
<*hannel  that  followed  the  Arkansas  shore  down  past  Drivers  landing  was  the 
one  selected  for  improvement.  The  current  In  this  channel  was  very  swift  and 
the  l)ank  was  high  and  caving  rapidly.  The  material  that  caved  In  the  river  was 
mostly  carried  down  stream  a  short  distance  and  deposited,  causing  a  bar  to 
form  across  the  foot  of  the  channel.  It  was  necessary  to  dredge  In  this  channel 
four  times  during  the  season  to  remove  this  bar  caused  by  deposit  from  the 
caving  bank  above. 

The  dredge  Henry  Flad  connnenced  (lre<lglng  at  Yankee  Bar  July  21  and  com- 
plete<l  the  work  on  July  26.  On  August  8  the  Flad  was  prepared  to  move  into 
this  crossing  but  the  crew  of  laborers  quit  and  a  crew  could  not  be  secured  until 
the  lllh.  when  dredging  was  again  started  In  this  crossing.  On  August  14  dredg- 
ing was  discontinued  as  there  were  not  enough  firemen  to  hold  steam  while 
operating  the  dredge. 

On  August  IS  the  Flad  again  moved  Into  the  crossing  and  was  withdrawn  on 
the  28d  as  there  were  not  enough  firemen  and  laborers  to  operate  the  dredge. 
During  this  period  the  dredge  was  able  to  operate  only  12  hours  a  day. 

On  September  2  the  Flad  again  moved  Into  the  crossing  and  completed  dredg- 
ing on  September  4.  The  channel  was  enlarged  and  as  the  current  was  not  as 
swift  as  early  in  the  season,  the  bank  was  not  caving  as  rapidly.  The  Flad 
obtained  an  excellent  channel  through  this  bar  that  held  for  the  remainder  of 
the  season. 

Brandytnne,  209  miles  below  Cairo. — Dredging  was  not  necessary  in  this  chan- 
nel until  late  in  the  season.  On  September  22  dredging  was  commenced  by  the 
dredge  Henry  Flad  and  suspended  on  the  27th  to  undergo  repairs  to  jet  pipe  and 
main  pump.  The  Flad  left  a  channel  12  feet  deep  and  over  the  project  width  and 
no  further  dredging  was  necessary  during  the  season. 

Lake  Providenee,  r)J^2  miles  below  Cairo. — The  main  channel  of  the  river  at 
Lake  Providence  formerly  was  down  the  liOuisiana  shore.  A  few  years  ago  the 
channel  chang€»d  and  Is  now  on  the  oi)posite  side  of  an  island  that  is  in  front  of 
the  town.  The  main  channel  of  the  river  now  comes  into  tlie  Louisiana  shore 
about  a  mile  and  a  half  below  the  landing  and  warehouses.  The  old  channel  of 
the  river  before  this  year  always  had  water  snifficlently  deep  to  allow  boats  to 
come  up  to  the  landing.  The  in<licatlons  were  that  this  would  not  be  possible 
this  low-water  season,  as  sediment  from  above  had  deposited  here,  filling  up  the 
old  channel. 

The  dreilge  Gamma  was  ordered  there  on  August  11  and  commenced  dredging 
on  August  19.  The  work  projected  Jiere  ^^•a8  completed  on  September  13  and  no 
further  dredging  was  necessary. 

Condition  at  end  of  fiscal  year. — A  navigable  chaimel  has  been  maintained 
since  1805,  and  a  channel  of  project  dimensions  has  been  maintained  since  1902, 
except  as  follows:  For  18  days  In  1003  and  a  few  days  in  1904  the  depths  at  one 
bar  were  8  and  8^  feet.    For  a  few  days  there  was  less  than  9  feet  at  five  bars 
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in  1908,  seven  bars  in  1910,  five  bars  In  1914,  two  bars  in  1916,  and  one  bar  In 
1917.  At  one  bar  in  1913,  four  bars  In  1916,  and  two  bare  in  1918  the  required 
width  was  not  maintained. 

The  project  depth  of  9  feet  with  width  of  250  feet  was  not  maintained  at  all 
times  during  the  fiscal  year.  A  survey  of  Point  Pleasant  crossing  of  September 
23  showed  a  depth  of  8i  fet^t ;  survey  of  Wrights  Point  crossing  of  September  27 
showed  a  depth  of  9  feet  150  feet  wide. 

The  total  exiienditures  to  May  31, 1920,  amount  to  $7,741,747.24. 

lA)cal  cooperation. — None. 

Terminal  facilities. — ^The  dredge  Gamma  was  engaged  in  deepening  the  Lake 
Providence  Harbor,  542  miles  below  Cairo.  This  is  a  regular  landing  place  for 
boats  plying  on  the  Mississippi  River  discharging  and  receiving  freight  The 
physical  connection  Is  by  teams  hauling  over  the  graded  banks  and  approaches 
over  the  levee.  There  is  a  covered  wareho\ise  to  shelter  freight,  principally 
cotton  and  cotton  seed  to  be  shipped,  and  merchandise  received  for  local  con- 
sumption. 

Effect  of  improvement. — Continuous  navigation  of  the  river  below  Cairo  by 
river  boats  has  been  made  possible. 

Proposed  operations. — It  is  proposed  to  operate  as  many  units  of  dredging 
plant  as  may  be  necessary  to  fully  maintain  the  project  during  the  low-water 
season,  to  maintain  tlie  dredging  plant  in  a  state  of  efficiency,  and  make  bar 
surveys  in  connection  with  dredging  operations. 

Recommended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported. — ^None. 

Commercial  statistics. — ^By  resolution  of  the  Mississippi  River  Commission  of 
November  19,  1914,  the  secretary  Is  charged  with  the  duty  to  secure  complete 
commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

(b)  scemphis  habbob  dbedging. 

Location  and  description. — ^Two  hundred  and  twenty-seven  miles  below  Cairo. 

Original  condition. — During  the  high  water  of  April  and  May,  1913,  the  river 
cut  a  new  channel  between  two  small  islands  about  a  mile  above  the  Memphis 
harbor.  Previous  to  this  time  there  was  a  deep  channel  on  the  Memphis  side 
of  the  river.  On  account  of  the  change  in  the  channel  above  the  harbor,  the 
current  was  deflected  to  the  opposite  bank.  With  no  current  in  the  harbor 
sediment  settled,  and  since  1915  It  has  been  necessary  to  operate  a  dredge  there 
in  order  to  maintain  a  navigable  channel. 

Previous  pro  iect. — None. 

Existing  project. — ^The  formation  of  a  sand  bar  which  threatened  to  close  the 
harbor  to  water-borne  traffic  led  to  the  adoption  of  a  project  in  1917  which  had 
for  its  object  dredging  and  maintaining  a  navigable  channel  at  the  Mempfalfi 
wharf,  keeping  open  the  mouth  of  Hatchie  River  and  dredging  Wolf  River,  and 
such  other  work  as  may  be  necessary  in  order  to  afford  ample  facilities  for 
handling  river-borne  traffic. 

Operations  and  results  during  fiscal  year. — ^By  resolution  of  the  Mississippi 
River  Commission  of  July  14,  1919,  the  project  of  maintaining  a  navigable 
channel  in  Memphis  Harbor  was  transferred  from  the  first  and  second  districts 
to  the  dredging  district  The  dredge  Northern  No.  2  and  dump  scows  Nos,  1 
and  2  were  also  transferred  to  the  dredging  district  by  the  first  and  second  dis- 
tricts.   This  transfer  effective  August  1,  1919. 

During  the  fiscal  year  of  1919,  four  hydraulic  pipe-line  dredges,  the  Delta, 
Zeta,  Iota,  and  Epsilony  and  the  dipper  dredge  Northern  No.  2  were  operated  in 
Memphis  Harbor. 

The  dredges  Zeta  and  Iota  were  put  In  commission  and  departed  from  the 
dredge  depot  on  June  16  and  26,  respectively,  to  commence,  work  in  Memphis 
Harbor  for  the  first  and  second  districts,  who  had  this  work  in  charge. 

The  dredge  Northern  No.  2  was  prepared  for  service  by  the  first  and  second 
districts  and  commenced  operations  on  June  26. 

The  steamer  Venus  was  put  in  commission  and  departed  from  the  dredge 
depot  on  June  2  to  act  as  tender  for  the  dredge  Northern  No.  2. 

The  dredge  Delta  was  prepared  for  service  and  departed  from  the  dredge 
depot  on  September  20  for  Memphis  Harbor.  On  December  1  the  Delta  was 
withdrawn  from  commission  and  on  January  8  was  again  ordered  to  work  at 
Memphis  Harbor.  ^ 
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The  dredge  Iota  was  prepared  for  service  and  departed  from  the  dredge  depot 
on  February  12. 

The  dredge  EpaiUm  was  put  in  commission  and  ordered  to  Memphis  Harbor 
on  May  19. 

On  June  10  the  Memphis  gage  registered  26.5  feet,  with  no  Indications  of  a 
rise.  It  fell  rapidly  until  June  28  when  a  stage  of  16.5  feet  was  reached.  A 
rise  set  in  on  this  date  that  crested  at  19.2  feet  on  July  7.  From  July  7  to  25 
the  river  fell  rapidly  to  a  stage  of  11.3  feet  when  a  rise  started  that  reached 
13.4  feet  on  July  29.  From  this  date  to  September  21  the  river  declined  gradu- 
ally to  3.6  feet  on  the  gage.  On  September  23  a  riSe  set  in  that  crested  on 
November  13  at  30.1  feet.  From  November  13  to  28  the  river  fell  rapidly  to 
14.2  feet.  On  the  latter  date  a  rise  set  in  that  crested  at  30.8  feet  on  December 
8.  After  falling  slightly  for  four  days  another  rise  started  that  reached  a  crest 
of  32.2  feet  on  the  gage  on  December  23.  From  December  23  to  January  8  the 
river  declined  rapidly  to  a  stage  of  10  feet  on  the  gage.  From  January  8  to 
February  6  the  river  rose  to  30.4  feet,  when  a  fall  started  that  reached  a  stage 
of  14.5  feet  on  February  24.  From  February  24  to  March  4  the  river  rose  to 
23  feet  when  a  fall  started  that  reached  a  stage  of  17.9  feet  on  March  10.  On 
this  date  a  rise  set  in  that  crested  at  40.3  feet  on  April  5.  After  falling  5.3 
feet  in  21  days,  another  rise  started  that  reached  a  crest  of  38.7  feet  on  May 
7.  From  this  date  to  May  18  the  river  fell  to  29  feet.  On  the  19th  a  rise  set 
In  that  crested  at  32.7  feet  on  May  27,  when  a  rapid  fall  set  in. 

The  minimum  gage  reading  for  the  year  was  3.4  feet  on  the  Memphis  gage 
on  September  21. 

The  work  performed  by  each  dredge  is  given  in  Table  No.  5.  The  amount  of 
material  moved  by  all  dredges  was  1,040,531  cubic  yards. 

Six  surveys  were  made  of  Memphis  Harbor  during  the  year.  The  dimension 
of  the  channel  as  determined  from  the  surveys  is  ^ven  in  Table  No.  4  accom- 
panying. 

Dredging  operations,  dredge  **  Zeta," — ^The  dredge  Zeta  was  prepared  for 
service  and  departed  from  the  dredge  fleet  on  June  16  to  commence  operations 
in  Memphis  Harbor.  With  the  exception  of  short  delays  for  washing  boilers, 
minor  repairs,  and  Sundays  and  holidays  the  Zeta  was  dredging  continuously 
until  October  11.  On  this  date  It  was  moved  to  the  dredge  depot  as  the  work 
projecteil  was  completed,  and  on  October  15  was  withdrawn  from  commission. 

Dredging  operations,  dredge  "  Iota.''* — ^The  dredge  Iota  was  put  In  commission 
and  left  the  dredge  fleet  on  June  26.  Dredging  was  commenced  at  once  and 
continued  until  August  6.  On  August  7  the  Iota  was  withdrawn  from  Mem- 
phis Harbor,  as  the  progress  made  in  dredging  this  channel  up  to  this  time  made 
it  possible  for  the  dredges  Zeta  and  NortJiem  No.  2  to  maintain  a  channel  of 
sufficient  dimensions  to  serve  all  water-borne  traffic. 

On  February  12  the  Iota  was  again  ordered  to  commence  dredging  in  Mem- 
phis Harbor.  This  work  was  completed  on  the  25th  and  dredcre  was  withdrawn 
from  commission  February  26. 

Dredging  operations,  dredge  "  Delta." — The  dredge  Delta  was  put  In  commis- 
sion on  September  16  and  departed  for  Memphis  Harbor  on  the  20th.  Dredging 
operations  were  commenced  on  September  23  and  completed  on  October  3.  The 
dredge  moved  to  the  dredge  fleet  to  await  a  lower  stage  and  remained  at  the 
bank  until  November  22.  On  this  date  the  Delta  returned  to  Memphis  Harbor 
and  commenced  dredging  on  November  24.  This  work  was  completed  on 
November  29,  when  the  dredge  moved  to  the  dredge  fleet.  On  Deciember  1  the 
Delta  was  withdrawn  from  commission. 

On  January  1  the  Delta  was  again  prepared  for  service  In  Memphis  Harbor 
and  commenced  operations  on  the  3d.  This  work  was  completed  on  January  12, 
when  the  dredge  was  ordered  to  the  dredge  depot  and  on  the  13th  was  with- 
drawn from  commission. 

Dredging  operatimis,  dredge  **  Northern  No.  2." — ^The  dredge  Northern  No,  2 
was  prepared  for  service  and  commenced  operations  on  June  26.  Dredging  was 
suspended  on  September  5  to  make  some  repairs  to  the  dipper  handle.  Opera- 
tions were  resumed  on  September  17  and  with  the  exception  of  minor  delays 
for  repairs  and  Sundays  and  holidays  the  Northern  worked  continuously  until 
October  17. 

On  this  date  the  dredge  was  moved  to  the  dredge  fleet  to  await  a  lower  stage 
of  the  river.  On  December  1  it  was  withdrawn  from  commission,  as  Indica- 
tions were  that  no  further  dredging  would  be  required  for  an  indefinite  period. 
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There  was  only  one  crew  on  the  Northern  and  eight  hours  constituted  a  day's 
work. 

Dredging  operations,  dredge  "  Epsilon." — ^The  dredjje  Epsilon  was  put  In  com- 
mission and  left  the  dre<lKe  fleet  for  Mempliis  Harbor  on  May  19.  Dredging 
was  comuieuced  on  the  24th  and  continued  throughout  the  month. 

Notes  on  conditions  and  results  of  dredging  during  the  year, — ^The  river  in 
June  was  falling  fast  with  no  indications  of  a  rise.  Dredging  was  commenced 
by  the  dredges,  Zeta,  Iota,  and  Northern  No,  2  on  June  16,  26,  and  26,  respec- 
tively. 

On  the  1st  of  August  the  work  had  progressed  to  such  a  stage  as  to  obviate 
the  necessity  of  using  three  dre<lges  and  the  Iota  was  ordered  to  the  dredge 
fleet. 

On  September  16  the  stage  was  so  low  that  it  was  dliflcult  for  boats  to  oper- 
ate between  the  Mississippi  and  Wolf  Rivers,  and  the  dredge  Northern  No.  t 
commenced  operations  to  improve  this  chaimel,  being  withdrawn  from  opera* 
tlons  in  Memphis  Harbor  for  that  purpose. 

Another  dredge  was  nee<led  to  assist  the  Zeta  In  the  harbor  at  this  time  and 
the  Delta  was  ordered  there  from  the  dredge  fleet 

A  rise  set  in  on  September  23  and  as  the  channel  was  In  excellent  condi- 
tion the  Delta  was  withdrawn  on  October  3. 

The  Northern  No.  2  completed  the  channel  into  Wolf  liiver  and  was  moved 
into  the  harbor  on  October  8. 

On  October  11  the  Zeta  was  moved  to  the  dredge  depot  as  the  channel  in 
Memphis  Harbor  had  been  completed,  although  the  Northern  No.  2  continued 
operations  until  the  16th. 

When  the  Zeta  was  withdrawn  there  was  a  channel  through  the  harbor  of 
suflScient  depth  to  accommodate  all  craft  operating  from  this  port. 

On  January  1  dredging  was  again  necessary  and  the  dredge  Delta  was  pre- 
pared for  service.  On  account  of  a  rise  In  the  stage  the  Delta  completed 
operations  on  January  9. 

The  river  was  falling  fast  on  February  12  and  the  dredge  Iota  was  ordered 
to  commence  operations  in  the  harbor.  A  rising  river  caused  the  Iota  to  dis- 
continue operations  on  February  25. 

On  May  19  the  dredge  Kimlon  was  ordered  to  the  harbor,  as  indications  were 
that  the  river  would  fall  rapidly  for  an  Indefinite  period.  This  dredge  was 
operating  at  the  end  of  the  month. 

Condition  at  end  of  fiscal  year. — ^A  channel  of  sufficient  depth  and  width  to 
facilitate  the  operation  of  all  river  boats  has  been  maintained,  but  dredging 
will  be  necessary  every  low-water  stage. 

The  total  expenditures  to  May  31,  1920,  amount  to  $58,967.14. 

Local  cooperation. — ^None. 

Terminal  facilities. — This  Is  a  terminal  for  one  line  and  several  individual 
packet  boats  plying  the  Mississippi  River  between  St.  Louis,  Mo.,  and  Vlcks- 
burg.  Miss.  A  number  of  factories  receiving  shipments  of  logs  by  river  use 
this  harbor.  There  are  three  wharf  boats  to  shelter  freight  received  and  mer- 
chandise to  be  shipped.  The  bank  is  paved  and  cotton  and  cotton  seed  is 
unloaded  on  this  pavement.  Physical  connection  Is  by  teams  hauling  over 
the  paved  bank. 

Effect  of  improvement. — Continuous  operation  of  boats  In  and  out  of  Memphis 
has  been  made  possible. 

Proposed  operations. — It  Is  proposed  to  operate  as  many  units  of  dredging 
plant  as  may  be  necessary  to  fully  maintain  the  project  during  low-water 
season. 

Recommended  modification  of  project. — ^None. 

References  to  published  articles  not  previously  reported, — ^None. 

Commercial  statistics. — By  resolution  of  the  Mississippi  River  Commission 
of  November  19,  1914,  the  secretary  Is  charged  with  the  duty  to  secure  com- 
plete commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

PLANT.    . 

Dredge  depot  opposite  Memphis,  Tenn. — Buildings  and  plant  on  land  owned 
by  the  United  States  have  been  cared  for  and  repaired,  and  work  incident  to 
the  care  of  a  large  fleet  and  its  maintenance  In  a  state  of  efficiency  has  been 
^one. 
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During  the  year  the  following  plant,  when  not  in  operation,  has  been  cared 
for  at  the  fleet  opposite  Memphis,  Tenn. : 

Dredges  Betaj  Gamma,  Delta,  Epsilon,  Zeta,  Iota,  Kappa,  Henry  Flad,  B,  M, 

Harrod,  and  Northern  No.  2 10 

Steamboats  Choctaw,  Nokomia,  Leota,  Inspector  M,  R,  C,  <John  Etoens, 

Mississippi,  Saturnf.,  Jupiter,  Venus,  Vulcan,  Mercury,  and  Mars 12 

Pile  sinkers  Nos.  IS,  981,  and  983 3 

Derrick  boat  M.  R,  0.  No.  1 1 

Barges  Nos.  641  and  031 2 

•    Dump  scows  Nos.  1  and  2 „ 2 

Pump  boat  No.  1 1 

Quarterboat  Wabash  No.  S 1 

Gasoline  launches  Obion,  Bolivar,  M.  R.  C.  No.  1,  and  M.  R.  C.  No.  2 4 

Calking  flat  No.  1 1 

Sand  digger  No.  1801 . 1 

The  dredge  Zeta  was  loaned  to  the  flrst  and  second  districts,  Mississippi  River 
Commission,  June  18,  1919,  and  returned  to  this  oflice  August  1,  1919. 

The  dredge  Iota  was  loaned  to  the  flrst  and  second  districts,  Mississippi  River 
Commission,  June  26,  1919,  and  returned  to  this  office  August  1,  1919. 

The  dredge  Northern  and  dump  scows  Nos.  1  and  2  were  transferred  by  the 
flrst  and  second  districts,  Mississippi  River  Commission,  to  this  oflice  on  August 
1,  1919.  (Resolution  of  Mississippi  River  Commission  July  14,  1919.  Proceed- 
ings of  Mississippi  River  Commission,  p.  2916.) 

The  sand  digger  No.  1801  was  borrowed  from  the  flrst  and  second  districts, 
Mississippi  River  Conmiission,  on  May  11, 1920,  and  is  still  in  the  charge  of  tills 
office. 

The  dredge  B.  M.  Harrod  was  loaned  to  the  Inland  Waterways  (Mississippi- 
Warrior  service)  on  April  12,  1920,  to  release  a  barge  that  was  grounded.  On 
account  of  the  falling  stage  it  was  impossible  to  release  the  barge,  and  the 
dredge  was  returned  on  April  18,  1920. 

A  rise  started  in  the  upper  river  on  April  20  and  the  Harrod  was  again  loaned 
to  the  Inland  Waterways  on  the  24th.  After  part  of  the  merchandise  on  the 
barge  was  transferred  to.  other  barges  the  dredge  succeeded  in  releasing  the 
barge  that  was  aground.    The  Harrod  was  returned  to  this  office  April  30,  1920. 

The  steamer  Choctaw  at  the  end  of  last  flscal  year  was  being  used  by  the 
United  States  Railroad  Administration  (Mississippi- Warrior  waterways)  and  is 
still  in  their  charge. 

The  steamer  Nokomis  at  the  end  of  last  flscal  year  was  being  used  by  the 
experimental  towboat  board  and  is  still  in  their  charge. 

The  steamer  John  Ewens,  of  the  secretary's  office,  Mississippi  River  Com- 
mission, was  transferred  from  the  care  of  this  office  on  December  27,  1919. 

The  steamer  Saturn  was  loaned  to  the  secretary  Mississippi  River  Commis- 
sion March  27, 1920,  and  returned  to  this  office  April  29,  1920. 

The  steamer  Venus  was  loaned  to  the  first  and  second  districts,  Mississippi 
River  Commission,  June  20,  1919,  and  returned  to  this  office  August  1,  1919. 

Calking  flat  No.  1  was  dropped  on  inventory  and  inspection  report  of  April  8, 
1919. 

The  steamers  Inspector  M.  R.  C,  Batum,  Jupiter,  Mercury,  Mars,  and  Vulcan 
were  used  at  different  times  as  fleet  tenders  during  the  year. 

Buildings  and  (grounds. — Buildings  and  grounds  were  cared  for  during  the 
j'ear.  It  was  proposed  to  fill  the  land  owned  by  the  United  States  so  as  to 
raise  the  elevation  of  this  property  above  flood  stage. 

On  April  2  the  dredge  Northern  No.  2  was  put  in  commission  to  build  a  levee 
around  the  grounds.  The  work  was  completed  on  April  9.  This  levee  was 
built  to  act  as  a  retaining  wall  for  a  hydraulic  fill.  » 

On  May  24  the  sand  digger  No.  1801,  borrowed  from  the  flrst  and  second 
districts,  commenced  dredging  and  the  material  dredged  was  deposited  on  the 
Crovernment  reservation.  This  work  was  in  progress  at  the  end  of  the  fiscal 
year. 

Marine  loays. — Repairs  were  made  during  the  year  and  an  accumulation  of 
sand  was  removed  from  the  tracks  by  the  sand  digger  No.  1801. 
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Operations. 

Ways  in  use days—  254 

Ways  Idle do U2 

Dredge  fleet  boats  docked ,  8 

Navy  i;)epartment  boats  docked '  1 

United  States  Railroad  Adnrinistration  (Mississippi-Warr(pr  water- 
ways) boats  docked , 2 

Character  and  number  of  craft  handled : 

Dredges ^ 

Steamboats _ -. 6 

Miscellaneous  plant  (flying  boat) 1 

Total  tonnage  handled 5,210 

Maximum  load  handled  at  any  docking 800 

Average  load  handled 435 

Total  cost  of  operati<)n ^1. 11 

Total  cost  of  repairs $2,875.00 

Cost  of  docking  per  ton '. ^.0807 

Cost  of  docking  per  ton,  cost  of  repairs  included 10. 0317 

Fuel, — ^Fifteen  thousand  nine  hundred  and  twenty-eight  barrels  of  fuel  oil 
were  purchased  during  the  year  at  a  cost  of  $26,116.87. 

Two  barges  of  pea  and  slack  containing  1,177.05  tons  and  5^67  tons  of  lump 
coal  were  purchased  during  the  year  at  a  cost  of  $33,408.72. 

At  the  close  of  the  dredging  season,  the  loaded  barges  that  remained  at  the 
United  States  coal  harbor  at  Caruthersville,  Mo.,  were  taken  in  tow  by  the 
steamer  Inspector  and  brought  to  the  dredge  fleet,  arriving  there  on  December  1. 
Pilesinker  No.  98S  was  also  towed  to  the  dredge  fleet  by  the  Inspector.  The 
empty  barges  remaining  at  the  coal  fleet  at  the  close  of  the  season  were  cared 
for  at  that  place  until  December  6,  when  they  were  delivered  to  the  West 
Kentucky  Coal  Co. 

The  steamer  Jupiter  left  the  dredge  fleet  on  August  9  with  loaded  coal  barge 
4V0.  50S  for  the  dredge  Gamma,  at  Star  landing,  and  arrived  on  the  same  day. 

On  September  10  the  Jupiter  left  the  dredge  floet  with  loaded  coal  barge 
No.  ^86  for  the  dredge  Gamma,  at  Lake  Providence,  and  arrived  there  on 
the  14th. 

On  November  10  the  Jupiter  left  the  dredge  fleet  with  loaded  coal  barge 
No.  475  for  the  Gamma,  at  Greenville,  and  arrived  there  on  November  12. 

Subsistence. — All  employees  were  furnished  subsistence  in  kind.  During  the 
year  105,637  rations  were,  served  at  a  cost  of  72 -|-  cents  raw  and  90+  cents 
served,  including  wages  of  cooks,  waiters,  and  nil  necessary  labor  in  caring 
for  quarters. 

Inspection  of  floating  plant. — ^The  requirements  of  the  Steamboat-Inspection 
Service  are  or  will  be  fully  complied  with  on  all  floating  plant  placed  in  com- 
mission for  service. 

New  plant, — ^New  pontoons  and  discharge  pipe  for  the  dredges  EpsUon  and 
Zeta  were  completed. 

Six  new  fuel  oil  barges  are  under  construction  and  are  approximately  3  per 
cent  complete. 

A  new  motor  boat  is  under  construction  and  is  approximately  60  per  cent 
complete. 

The  expenditures  during  the  year  ending  May  31,  1920.  amounted  to  $402,- 
911.95  for  maintenance  and  $50,038.96  for  new  plant. 

The  following  tables  pertaining  to  this  report  are  inclosed : 

Dimensions  of  channels  through  bars. 

Least  depth  ov€»r  shoal  crossings. 

Summary  of  open  channel  dredging  operations. 

Dimensions  of  Memphis  Harbor  channel. 

Summary  of  Memphis  Harbor-dredging  operations. 

Statement  of  cost  of  operations. 

The  flnanciai  statement  and  report  of  contracts  in  force  will  not  be  com- 
pleted until  June  30,  the  end  of  the  flscal  year. 

BEPAIBS  TO  PLANT. 

Dredge  "  Beta.^' — ^A  hole  in  the  hull  was  repaired.  Minor  repairs  were  made 
to  the  range  and  laundry  stove.  The  boilers  were  examined  to  ascertain  if  they 
were  in  suitable  condition  to  be  used  on  other  boats.  The  boat  was  dismantled 
and  serviceable  parts  prepared  for  use  on  other  boats. 


Digitized  by 


Google 


£^Tffu>yc       vrwrtvmuf,  — nvw    suiti&is   wcie   i:uii»Lrui:i.cu.      eajliasuhiw   x cyans    worv 

made  to  main  pumping  engines,  shaft  and  bearings.  Tlie  main  pump  casing 
was  relined.  Gear  wheel  and  pinion  of  winding  machinery  was  welded  and 
minor  repairs  were  made.  A  new  Jet  discharge  pipe  was  installed.  The  dis- 
charge pipe  in  the  hold  was  repaired.  New  retorts  and  flanges  were  put  on 
mechanical  stokers.  New  tees  were  made  for  piston  head  of  propelling  engines 
and  an  oil  barrel  rack  was  constructed.  Minor  repairs  were  made  to  cabin, 
boilers,  furnace,  mechanical  stokers,  breeching,  main  deck,  steering  wheel, 
stage  plank,  pilot  house,  water  supply  and  sanitary  sy^em,  boiler  feed  pump, 
feed  water  heater,  main  steam  line,  electric-light  engine,  dynamo  and  wiring, 
capstan,  propelling  engines,  spud  clamps  and  hoist,  lathe  and  repair-shop 
engine.    The  hold  was  cleaned  and  painted. 

Dredge  " Delta" — Oil-burning  apparatus  and  oil  storage  tanks  were  installed. 
New  stuffing  box  and  bearings  for  main  dredging  pump  and  minor  repairs  to 
pump  were  made.  New  thrust  bearing  for  main  pump  shaft  and  new  gear 
wheel  and  flanges  for  winding  machinery  were  installed.  Extensive  repairs 
were  made  to  water  supply  and  sanitary  systems  and  boilers.  Minor  repairs 
were  made  to  boiler  blow-ofC  pipe,  cabin,  main  deck,  main  and  auxiliary  steam 
line,  syphons,  boiler  feed  pump,  feed  water  heater,  condenser,  flre  and  water- 
supply  pump,  flre  line.  Jet  pump,  capstan  engine,  winding  engines,  main  pump- 
ing engines,  heating  system,  spud  hoist,  sea  valves,  electric-light  system,  fans, 
skylight  sash  and  engine-room  floor,  and  the  floating  discharge  pipe.  The 
cabin  was  painted  and  parts  of  hold  were  cleaned  and  painted.  A  new  kitchen 
sink  and  water  tanks  were  installed.    A  new  radial  ell  is  being  made. 

Dredge  "  EpHlon." — ^Extensive  repairs  were  made  to  boilers  and  boiler  casing 
and  furnace  were  repaired.  New  stacks  were  constructed.  Extensive  repairs 
to  suction  and  discharge  pipe  in  ho  d  were  made.  Liners  and  shrouds  of  main 
pump  were  repaired.  Minor  repairs  were  made  to  the  hull,  ash  chute,  suction 
shoe,  flre  pump.  Jet  pump,  boiler  feed  pump  and  line,  condenser,  feed  water 
heater,  main  steam  line,  heating  system,  floating  discharge  pipe,  suction  head, 
water  supply  and  sanitary  system,  capstan,  capstan  engines,  main  pumping 
engines,  winding  engines,  electric-light  system,  spud,  roof.  Ice  box,  main  deck, 
and  cabin.  The  cabin  was  painted,  hold  cleaned  and  painted,  and  the  hull 
sandblasted  and  painted.  Construction  of  the  new  discharge  pipe  and  swivel 
elbow  was  completed  and  they  were  assembled. 

Dredge  **  Zetay — A  new  runner  is  being  made  for  the  main  pump.  New 
liners  were  installed  on  main-pump  runner  and  casihg.  Extensive  repairs  to 
after-deck  guard  and  cabin  were  made.  The  hold  under  the  boilers  was  cleaned 
and  painted.  Minor  repairs  were  made  to  furnace,  breeching,  boiler  casing, 
main  deck,  suction  pipe  in  hold,  floating  discharge  pipe,  water-supply  and  sani- 
tary system,  syphon  line,  boiler  feed  pump,  condenser,  suction  head,  boiler 
settings,  electric-light  plant  and  wiring,  flre  pump,  capstan  engines,  winding 
engines  and  main  pumping  engines.  The  boilers  were  patched.  The  old  boilers 
were  removed  and  two  boilers  of  the  Beta  are  being  Installed.  New  floating 
discharge  pipe  and  swivel  elbow  were  completed. 

•Dredge  *' Iota,*' — Extensive  repairs  were  made  to  main  dredging  pump.  A 
new  floor  was  laid  in  kitchen  and  part  of  cabin  and  new  canvas  on  boiler 
deck  guard.  The  hull  was  sandblasted  and  painted  and  extensive  repairs  to 
main  deck.  New  rudder  stock  and  ice  cans  were  made.  Minor  repairs  were 
made  to  main  steam  line,  exhaust  pipe  of  propelling  engines,  paddle  wheels 
and  wheelhouse,  electric-light  system,  water  supply  and  sanitary  system,  re- 
frigerating system,  heating  system,  boilers,  furnace,  brine  tank,  boiler  feed 
pump.  Jet  pump,  condenser,  winding  engines,  main  pumping  engines,  capstan, 
floating  discharge  pipe,  and  roof.  The  cabin  was  repaired  and  painted.  A 
new  swivel  elbow  for  the  floating  discharge  pipe  was  constructed. 

Dredge  "  Kappa.''' — Parts  of  the  hold  were  cleaned  and  painted.  Minor 
repairs  were  made  to  the  water  supply  and  sanitary  system,  refrigerating 
plant,  furnace,  boilers,  "cabin,  spud,  heating  system,  boiler  feed  system,  con- 
denser, capstan,  lifeboats,  auxiliary  steam  line,  boiler  feed  pump,  and  dis- 
charge pipe.  Extensive  repairs  were  made  to  main  dredging  pump  and  main 
engines.  The  electric-light  system  was  repaired.  The  boiler-room  deck  was 
scraped,  painted,  and  repaired.  The  boilers  were  dismantled  and  new  boilers 
and  breeching  are  being  installed.  The  cabin  was  altered  to  accommodate  the 
new  boilers. 

Dredge  "  Henry  Flad^ — ^The  new  flanges  on  the  floating  discharge  pipe  were 
completed.  The  discharge  pipe  in  the  hold  was  renewed.  Extensive  repairs 
were  made  to  the  main  dredging  pump  and  the  capstan-engine  foundations 
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were  renewed.  Jet-pump  discharge  was  repaired.  A  new  piston  head  for  the 
propelling  engines  was  made  and  new  piston  rings  were  made  for  main  pomp- 
Ihg  engines.  A  new  brine  tank  was  constructed.  Minor  repairs  were  made  to 
main  deck,  paddle  wheels,  cabin,  hull,  water  supply  and  sanitary  system,  spud, 
boilers,  furnace,  breeching,  boiler  casing,  electric-light  system,  condenser,  boiler 
feed  pumps,  refrigerating  plant,  mechanical  stokers,  let  pump,  winding  engines, 
propelling  engines,  main  pumping  engines,  and  capstan.  A  new  radial  elbow 
was  made  for  the  suction  head  and  new  canvas  was  laid  on  the  boiler-deck 
guards. 

" B,  M.  Harrod*' — The  construction  of  the  coal  conveyor  was  completed.  The 
boilers  were  patched  and  the  furnace  and  air-draft  ducts  were  cleaned.  New  radial 
ells  were  installed.  New  shaft  bearings  on  electric  turbine  and  jet  pump  were 
made.  Main  pump  casings  were  rellned  and  the  pump  was  repaired.  Minor 
repairs  were  made  to  boiler  feed  system  and  pumps,  fire  pump,  condenser, 
electric-light  system,  refrigerating  system,  heating  system,  furnace  staclts, 
roof,  cabin,  speaking  tubes,  coal  conveyor,  main  deck,  paddle  wheel,  auxiliary 
steam  line,  mechanical  stokers,  capstan,  and  propelling  engines.  The  cabin 
was  painted.  The  air  pump  was  dismantled  and  a  new  air  pump  is  being 
installed. 

Dredge  "  NoHhem  No.  2." — Extensive  repairs  were  made  on  scows.  The  spud 
wells  and  boiler  foundations  were  renewed.  Main  crank  wheel  of  spud  hoist 
welded.  The  electric-light  plant,  main  hoisting  engine,  dipper  handle,  boilers, 
furnace,  deck,  heating  system,  water  supply  and  sanitary  system,  hull,  boiler 
feed  pump,  capstan  engine,  swinging  engine,  air  compressor,  stove  stack,  main 
stack  casing,  new  roof,  and  spud  hoist  were  repaired.  Extensive  repairs  were 
made  to  cabin  and  dipper  foundation  and  new  water  tanks  were  installed. 
Steam  line  overhauled. 

Steamer  "Leota.'' — Cleaning  and  painting  part  of  hold  was  completed.  Oil- 
burning  apparatus  was  installed  and  fuel-oil  tanks  are  being  constructed.  The 
cylinder  heads  of  the  propelling  engines  were  machined  and  new  piston  head 
for  one  propelling  engine  is  being  made.  A  new  floor  was  laid  in  the  kitchen. 
Minor  repairs  were  made  to  the  boiler  feed  system,  and  pumps,  refrigerating 
plant,  ammonia  compressor,  electric-light  system,  dynamo,  boilers,  hull,  cabin, 
furnace,  paddle  wheel,  steering  gear,  water  supply  and  sanitary  system,  rud- 
ders, kitchen  stack,  drain  pipes  to  steam  line,  auxiliary  steam  line,  and 
lifeboats. 

Steamer  '"Inspector." — ^Extensive  repairs  were  made  to  cabin.  A  new  roof 
covering  was  laid.  The  steering  gear  was  altered,  the  tiller  line  renewed,  and 
new  rudder  built.  New  propellers  were  installed  and  propelling  engines  re- 
paired. Minor  repairs  were  made  to  boilers,  hull,  boiler  feed  pumps,  feed- 
water  heater,  condenser,  water  supply  and  sanitary  system,  oil-burning  appa- 
ratus, capstan  engine,  capstan.  Are  pump,  rudders,  main  deck,  electric-light 
system,  dynamo,  and  the  boiler  tubes  were  cleaned.  New  fuel-oil  tanks  are 
being  installed. 

Steamier  "  Saturn." — ^The  windows  in  the  pilot  house  were  altered  and  exten- 
sive repairs  to  cabin  were  made.  Cabin  was  painted  and  boiler  tubes  rene\fWi. 
New  piston  rings  were  installed  in  propelllag  engines.  The  paddle  wheel 
was  rebuilt  and  a  new  crank  pin  was  put  In  wheel  crank.  Minor  repairs 
w^re  made  to  ice  box,  stack,  capstan  engine,  capstan,  boilers,  furnace,  boiler 
feed  pump,  propelling  engines,  and  water  supply.  The  speaking  tubes  were 
overhauled.    An  electric  turbine  was  installed  and  wiring  was  completed. 

Steamer  ''Jupiter^' — ^The  windows  in  the  pilot  house  were  altered.  Minor 
repairs  were  made  to  paddle-wheel  boilers,  rudders,  cabin,  main  deck,  and 
capstan.  The  cabin  was  painted  and  some  fenders  were  renewed.  The  speaking 
tubes  were  overhauled.    An  electric  turbine  was  installed. 

Steamer  **  Vulcan." — New  stacks  were  constructed.  Extensive  repairs  were 
made  to  main  deck.  The  hold  was  cleaned  and  palnjted.  Minor  repairs  were 
made  fo  paddle  wheel,  cams,  boiler  feed  pump,  boilers,  breeching,  capstan 
engine,  propelling  engines,  cabin  roof,  fire  pump,  and  siphons.  Boiler  blow-off 
valves  were  renewed  and  cabin  was  painted.  A  capstan  from  the  dredge  Beta 
was  installed. 

Steamer  *' Venus.** — A  new  stack  was  constructed.  Minor  repairs  were  made 
to  paddle  wheel,  cabin,  main  deck,  capstan  engine,  propelling  engines,  capstan, 
boilers,  furnace,  boiler  feed  pump,  fire  pump,  auxiliary  steam  line,  rudders,  and 
pitmans. 
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Steamer  **  Mars." — ^New  stacks  were  constructed.  Extensive  repairs  were 
made  to  cabin.  The  wheel  shaft  was  welded  and  paddle  wheel  rebuilt.  Minor 
repairs  were  made  to  boilers,  hull,  tiller,  boiler  feed  system,  paddle  wheel, 
pillow  blocks,  and  propelling  engines.    The  cabin  was  painted. 

Steamer  "Mercury." — ^A  new  roof  covering  was  laid  and  the  cabin  was 
painted.  Minor  repairs  were  made  to  rudders,  paddle  wheel,  cabin,  stack,  pro- 
pelling engines,  boiler  feed  pump,  and  lifeboats. 

File  sinker  '*  No.  IS." — Repairs  to  leads  were  completed.  New  foundation 
timbers  were  placed  under  hoisting  engines.  New  stack  was  constructed.  Minor 
repairs  were  made  to  boilers  and  deck.  Leaks  in  the  hull  were  calked. 
.  File  sinker  "No.  981.'' — A  feed  pump  was  installed.  Minor  repairs  were 
made  to  hull  and  boiler  feed  pump.  The  machinery  was  removed  and  the  hull 
beached. 

File  sinker  "No.  983." — ^The  cavils  were  renewed  and  the  cabin  painted. 
Minor  repairs  were  made  to  boilers,  hull,  boiler  feed  pump,  Jet  pump,  hoisting 
engines,  leads,  and  cabin. 

Floating  derrick  "  M.  R.  C.  No.  J." — New  loading  chains  and  hooks  were 
made.    Minor  repairs  were  made  to  boilers,  hoisting  engine,  and  fire  tools. 

Barge  "  No.  0^1." — The  hold  was  cleaned  and  the  hull  repaired. 

Barge  "  No.  051." — Leaks  In  the  hull  were  stopped  and  the  hull  was  repaired. 

Motor  skiff  "  M.  R.  C.  No.  i.'^The  hull  was  repaired  and  extensive  repairs 
were  made  to  the  motor. 

Motor  skiff  "  M.  R.  C.  No.  2." — The  hull  and  motor  were  repaired. 

Motor  skiff  "  Ohion." — The  hull  was  repaired. 

Skiffs. — Minor  repairs  were  made  to  skiffs. 

Fuel  oil  barges. — ^The  construction  of  six  fuel  oil  barges  was  commenced. 

Buildings  and  grounds. — All  of  the  old  buildings  were  moved  to  prepare  a 
site  for  the  construction  of  barges  and  other  buildings.  Mii^or  repairs  were 
made  to  the  telephone  line,  water  supply  pump,  boiler  feed  pump  of  power  plant, 
water  supply  and  sanitary  system,  tramway,  electric  wiring,  and  the  shop 
buildings.  A  deep  well  pump  was  installed  for  the  water  system.  A  new  air 
compressor  was  installed  in  the  machine  shop.  Fuel  oil  tanks  for  the  power 
plant  were  constructed  and  oil-burning  apparatus  was  installed.  The  interior 
of  the  office  was  painted  and  the  tramway  was  extended.  The  ground  is  being 
filled  to  bring  the  elevation  above  the  flood  stage. 

Marine  ways. — ^The  mud  was  washed  off  the  tracks.  Minor  repairs  were 
made  to  shafting  and  chain  guides,  hauling  and  backing  chains,  and  hauling 
machinery.  New  top  logs  were  fitted  to  the  cradles,  a  broken  hauling  chain 
was  welded,  a  worm  gear  was  broken,  and  gear  from  an  end  cradle  was  moved 
into  its  place.  Sand  is  being  removed  from  the  tracks  by  a  sand  digger  bor- 
rowed from  the  first  and  second  districts  office. 

Outfit. — All  articles  of  property  were  repaired  as  required. 

Buoys. — Channel  buoys  were  constructed  as  required. 

Miscellaneous. — Some  yellow-pine  lumber  was  inspected.  Consignments  of 
steel,  lumber,  and  other  material  was  transferred  from  the  Frisco  Railroad 
incline  to  the  dredge  depot. 

Minor  repairs  were  made  to  the  following  boats  during  the  year :  John  Etoens 
and  Mississippi  (office,  secretary,  Mississippi  River  Commission),  flying  boat 
No.  1619  (Navy  Department),  Choctaw,  Inspector,  Nokomis,  Advance,  A.  M, 
Scott,  and  Barrett  (Misstesippi- Warrior  Waterways,  U.  S.  R.  R.  Administra- 
tion). 
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Table  No.  l.—DimenHonf  of  channels  through  bars,  MisHsHppi  River  beiaw 
Cairo,  dredging  season  1919,  determined  by  surveys. 


Nameofortnbig. 

Date  of  survey. 

Least 
depth  in 
diannel 
250  reet 

wide. 

Least 

width 

ofO-£oot 

<^ann^I. 

Gages  and  their  readings  at  time  of 
survey. 

Unee 

Readings. 

Btandardease 
al— 

Standanl 
ga«e. 

64 

HotchkfBS 

Anc.l5 

Feet. 
11.5 

0.0 
23.0 
10.0 

0.0 
35.0 
12.5 
16.0 
12.0 

8.5 
10.5 
Il.O 
35.0 
15.0 
14.0 
11.6 
10.0 
10.0 

0.5 
12.0 

0.0 

8.5 
14.0 
14.0 
14.0 
11.0 
15.0 

0.0 

0.0 
12.0 
12.6 
10.0 
12.0 
10.0 
10.0 
10.0 
12.0 
16.0 
10.5 
12.0 
14.5 
24.0 

8.0 

4.5 
29.0 

0.0 

Feet. 
1.800 

300 
4,000 

550 

250 
3,800 
2,400 

600 
2.700 

Ftet. 

8.0 

3.5 

17.2 

8.0 

7.0 

.       30.2 

8.2 

4.0 

8.2 

3.8 

7.0 

8.7 

28.7 

10.0 

10.6 

5.0 

4.1 

4.4 

1.0 

1.3 

2.2 

2.0 

6.4 

4.4 

3.7 

2.4 

0.4 

4.7 

2.5 

2.0 

0.6 

6.2 

13.1 

10.4 

0.0 

6.0 

4.2 

10.0 

6.4 

11.5 

12.5 

23.4 

8.0 

6.0 

26.0 

4.6 

Fed. 
8.0 
3.4 

16.0 
8.0 
7.0 
30.2 
8.2 
3.0 
8.2 
3.5 
7.0 
8.7 
20.0 
10.0 
10.4 
6.0 
4.3 
4.2 
0.7 
0.0 
1.0 
1.5 
6.4 
4.5 
3.8 
1.4 
0.6 
4.6 
L8 
1.5 
0.0 
6.7 
13.0 
10.3 
0.0 
5.6 
4.2 

New  llAdrld 

Do 

.Sept.22 

Do. 

Do 

Nov.  28 

Do 

70 

Morrisons 

Aug.l4 

Do. 

Do 

Aug.  27. . 

Do 

Do 

Dec.4 '.'.. 

Do. 

80 

MfMTT^ar  . 

Aug.  17..  .. 

Do 

Do 

8eirt.24 

Do. 

83 

Pdnt  Pleasant.... 
Do 

Aug.l7: 

Do. 

8ept.23. :;:;::;: 

Do. 

85 

Darnells 

Aug.U 

660 

1,600 

5,200 

2,200 

1,000 

6S0 

660 

050 

550 

500 

800 

160 

1,600 

1,300 

360 

300 

1,900 

600 

260 

300 

2,000 

900 

800 

350 

300 

300 

350 

700 

600 

300 

660 

1,150 

150 

76 

700 

600 

Do. 

Do 

Aug.20 

Do 

Do 

Dec.3 

Do. 

106 

Sandy  Hook 

July  18 

Cottonwood. 

Aug.l 

Do. 

Do 

Aug.O 

Do. 

Do 

AU2.26 

Do. 

Do 

sept.2.;:::::::; 

Do. 

Do 

Sept.  18 

Do. 

Do 

Wiifl^ts  Point 

8ept.25 

Do. 

136 

8ept.l7 

Do. 

8ept.27 

Do. 

186 

Hales  Point 

Do 

AUF.8 

Do. 

Aug.26 

Do. 

Do 

Aug.30 

Do. 

Do 

Sept.  16 

Do. 

143 

Barfleld :.... 

July  23 

Do. 

Do 

•8ept.8 

Do. 

Do 

Sept.  15 

Do. 

Do 

8ept.27 

Do. 

166 

LastCfaanoe 

Do 

Aue.6 

Fulton. 

Scpt.8 

Do. 

171 

Yankee  Bar 

Do 

July  14 

Do. 

July  24 

Do. 

Do 

Au|t.4 

Do. 

Do 

Aug.36..:::;:;:: 

Do. 

• 

Do 

Sept.  14 

Do. 

Do 

Jan.9 

Do. 

200 

Brandy  wine 

Gat  Isiand 

Sept.  10 

6.5 
11.3 
12.3 
23.8 

8.2 

4.8 
25.8 

4.6 

Mem^. 

264 

July  23 

Do 

LakeProvidenoe.. 
Do 

Aug.l 

Do. 

642 

July  11 

LakoPiovldBiMt. 
Do. 

Aug.i5.:::::;;:: 

Do 

Mouth  Yazoo  Canal 
Kellogs 

Do. 

608 

July  15 

Yieksburg. 
Do. 

622 

Sept.28 
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Table  No.  2. — Depths  over  shoal  crossings,  Mississippi  River  heloio  Cairo,  low- 

water  season  of  1919. 

CAIRO  TO  MEMPHIS. 


Miles 
below 
Cairo. 

Dates  of  trips. 

Nameofcro6slxi«. 

July  16. 

July  22. 

July 
29-30. 

Aug.  5-6. 

itSI: 

li^: 

Cairo  gage 

0 

Feet. 
18}  F. 

Feet. 
17JR. 

Feet. 
19JP. 

Feet. 
16  F. 

Feet. 
12  R. 

Feet. 
13JF. 

Hotchkfas 

64 
70 

' 

11 
9 

Morrisons ; 

New  Madrid  gage 

71 

14  P. 

12JR. 

14  F. 

lOJF. 

7}  8. 

81  F. 

Uftrr  H^r 

80 
83 

i? 

92 
98 
lOR 
106 
108 
112 
114 
116 
121 
123 
126 

11 
11 
10 
16 

16 

Point  Pleasant 

Damelb 

10 

Ruddles  Point 

21 

Stewarts 

23 

Bass 

18 

Fritz 

17 
11 

18 

Sandy  Hook 

12 

13 

Qayoso 

CanithersvUle 

Bells  Point 

Tenemo 

22 
22 

19 

20 

18 
18 
N.B. 

17 
15 

19 

Foot  Island  16 

24 

16 

T.  H.  Island  IS 

17 

Cottonwood  Point 

N.B. 

17 

Cottonwood  Point  gage 

126 

UiF. 

91  P. 

llf  S. 

8JF. 

5S. 

5}R. 

Mitchell 

126 
129 

1^ 

143 
165 
165 
171. 

N.B. 
22 
22 
18 
19 
21 
19 
12 

21 
20 
15 
14 
15 
34 
34 
11 

N.B. 

N.B. 
17 
11 
15 
33 
13 
11 

Island  20 

1 

18 
12 
10 

15 

Wrights  Point 

20 
15 

15 

Hales  Point 

13 

BarSid......:;:::::;:;;;::::;:;: 

14 

Aahport,  T.H 

24 
18 
13 

104 

LasiChanoe 

1? 

Yankee  Bar 

lU 

Fulton  gai^ 

176 

12iP. 

lOJP. 

13  S. 

9iF. 

64  F. 

7R 

Sawmill  Point 

180 
188 
194 
197 
198 
200 
204 
305 
206 
209 
218 
220 

16 

Blue  Ditch 

Random  Shot 

19 
N.B. 
N.B. 

15 
18 

15 

FoAtTffiandSf...  ....      . 

34 

22 
19 

neans  Taland 

Densford 

Cnmna. ........^ 

21 

15* 

18 

17 

14 
19 
19 
12 
10 
10 

13 

Mfmy. 

Happy  Valley 

N.B. 
15 
19 

Brandywlne 

N.B. 
N.B. 

13 
15 

19 
N.B. 

18 

St.  CWro 

18 

Redmond  Point ................ 

16 

Memohis  case 

227 

13JF. 

IHF. 

18  F. 

101  F. 

7JF. 

SR. 
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Table  No.  2. — Depths  over  shoal  crossings,  Mississippi  River  beUno  Cairo,  Uno- 
vxUer  season  of  1919 — Gonttnued. 

CAIRO  TO  MEMPHIS— <;onUiiiied. 


Name  of  crossing. 

Miles 
below 
Cairo. 

Dates  of  trips. 

Aug.  26-27. 

BepU  2-3. 

Sept.  9-10. 

Sept.  15-16. 

Sept.  20-24. 

Scpt.2O-30L 

Cairo  gage 

0 

Feet. 
lUF. 

Feet. 
12iR. 

Feet. 
12^F. 

Feet. 
12iR. 

Feet. 
7S. 

Feet. 
OiR. 

Hotchkiss 

64 
70 

...< 

8 
0 

Morrison^t 

Now  Madrid  gage 

71 

7iF. 

7JR. 

6iF. 

4fF. 

3JS. 

4iR. 

MarrBar 

80 
83 
85 
87 
©2 
OR 
103 
106 
108 
112 
114 
116 
121 
123 
125 

10 
14 
10 

¥ 

12 

1? 

•15 
11 

Point  Pleasant 

Dftrnell!* 

Ruddles  Point 

21 

Stewarts  .  . 

Bass 

Fritz 

10^ 

Sandy  Hook 

(}ayoso                .  . 

CariithGrsviilo 

Bells  Point 

12 
17 
16 
19 
18 

17 
16 
13 
20 
15 

16| 
15 
12 
21 
22 

Tfmn<>>rno-   -    .        .... 

Foot  Island  16 

Hi 

T.  H  Island  18 

Cottonwood  Point.  .. 

Cottonwood    Point 
gage 

125 

4iF. 

4iR. 

3}F. 

1|F. 

OF. 

UR. 

Mitchell. 

126 
129 
135 
136 
143 
155 
165 
171 

23 

15 

13 

15 

Hi 

21 

lU 

10 

19 

16 

lU 

16 

11 

17 

11 

13 

Island  20 

17 

15* 
10 

1? 
Hi 

11 
10 

11 

1 

134 

Wrights  Point 

Hales  Point 

9 
Hi 

Barfleld.     . 

12 

Ashport  T.  H 

12 
12 

1^ 

Last  Qianoe 

14( 

Yankee  Bar 

11 

Fnltongage 

175 

6F. 

6R. 

6F. 

4F. 

2ir. 

3iR. 

Sawmill  Point 

180 
180 
194 
197 
198 
200 
204 
205 
206 
209 
218 
220 

Blue  Ditch  .. 

16 
134 

18i 
20 
Mi 

Random  Shot 

16 
18 

16i 

12 
14 
13 

Foot  Island  35 

Deans  Isl^uid 

Densford 

Corona 

13 

14 
22 

11 

13i 

IS 

Massy 

HappvVaUey 

Brandywine. 

10 

in 

12 
17 

12i 

0 
13» 

8i 

12 

St.  Qalre 

13 

Redmond  Point 

Memphis  gage. 

227 

6!F. 

6iR. 

7JF. 

5F. 

8iF. 

41  F. 
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Table  No.  2. — Depths  over  shoal  crossings,  MississijL 
water  season  of  1919 — Contlm 

CAIBO  TO  MEMPHI8-~ConUnv 


Name  of  crossing. 

Miles 

Cairo. 

Oct.  8-10. 

( 

Cairo  gage 

0 

Feet. 
lO^R. 

Hotchklss 

64 
70 

Marrisons 

New  Madrid  gage 

71 

5iR. 

Man-Bar .         . 

80 
83 
85 
87 
92 
98 
103 
106 
108 
112 
114 
116 
121 
123 
125 

11 
11 

Point  Pleasant , 

Darnells 

Ruddles  Point 

Stewarts 

Bass 

Frits 

15 
12 
14 

Sandy  Hook 

Gavoso .         

Cafuthersvllle 

BellsPoInt %. 

Tennemo 

FootIslaadl6 

14 

T.H.  Island  18 

Cottonwood  Point 

18 

Cottonwood  Point  gage 

125 

2iR. 

Mitchell 

126 
129 
136 
136 
143 
155 
165 
171 

Island  20 

12 

i? 

.  11 
10 

Wrights  Point 

Hales  Point ... 

Barfield 

AshportT.  H 

Last  Chance 

Yankee  Bar 

Fulton  eaee. .. 

175 

4iR. 

Sawmill  Point 

180 
188 
194 
197 
198 
200 
204 
205 
206 

220 

BlueDitch .. 

Random  Shot «. . . 

FootIsland35 

Deans  Island 

Densford 

Corona 

lOi 

Massy 

Happy  Valley 

io* 

13 

Bnmdywine 

St.  Claire 

Redmond  Point .  r . 

Memnhis  sase 

227 

6F. 
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Table  No.  3. — Summary  of  dredging  operations,  Mississippi  River  1)elO¥>  Cairo, 
during  lotc-water  season  cf  1919, 

"IOTA." 


Distribution  of  time. 

Points  of  operation. 

Placing 
plant. 

Dredg- 
ing. 

Chang- 
ing 
cuts. 

Repair- 
ing. 

Passing 
boaSr 

Making 
up 
tow. 

Tow- 
ing. 

Not 
working, 
awaiting  TMd. 

loww 

stage. 

Dredge  depot  (280),  lying 

Houn, 

Boun, 

Boun. 

BOUTt, 

Boun, 

Bown. 
14.05 

4.40 

Boun, 
1.00 

il85.60 
1.20 

3.00 
2.00 

.30 

S141.40: 

2.15 
8.55 
4.20 
10.00 

Boun, 
90.55 

165.10 

Boun, 
106.00 

Ha&  Point  (138)/lyingup 
Aug.  11-26 

856.40 

Hales  Point  (136),  Aug.  26-28 

1.10 

86.05 

3.45 

6.15 

48.85 

Barfleld    (144),   lying   up 
Aug.  2^Sept.  10 

8.15 
3.80 

306.30 

Sll.'46 

Barfleld  (148).  Sept.  10-18. . 

Barfleld    (ui),   lying   up. 

Sept.  18-18. ... .........  Z. 

8.  do 

62.00 

8.10 

0.60 

82.80 

111.80 

118.00 

Barfleld  (143),  Sept.  l»-26. . 

Barfleld    (144),   lying   up 

Sept.  26-Oct.l..... :...... 

7.60 

47.15 

8.00 

.20 

300.05 

.40 

104.80 

107.25 

Wr^ta  Pdnt  (186),  Oct. 

6.06 

44.15 

3.00 

4.45 

...#.... 

8.00 

06w00 

Barfleld    (144).    lying   up 
Oct.8-Nov.30 

1,800.40 
14.00 

1,385.00 

Dredse  depot  (230),  lying 

, 

94.00 

Total  and  average. ... 

18.06 

180.35 

12.55 

21.10 

28.10 

854.50 

2,183.15 

3,808.00 

Points  of  operation. 

Distance 
towed. 

• 

Numbw 
of  cuts. 

Total 
length 
of  cuts. 

Average 
rate  of 
advance 

hour. 

Depth 
suction 
lowered. 

dtspm 
of  outs. 

steam 
pressure 

per 
square 
inch. 

main 
pan«>. 

Dredge  depot  (230),  lying  up 

8 

92 
2 

8 

1 

1 
1 

1 
0 

0 

86 

FM, 

FM, 

Feet. 

FeeL 

£te. 

l?.p.«. 

Ballpoint  (188),  lying  up 
Aug.  11-36 

Hales  Pdnt  (136).  Aug.  26-28 
Barfleld  (144),  lying  up  Aug. 

8 

10,700 

206 

17 

4.0 

127 

156 

Barflejf  (143),  Sept.  io^ii. . . 
Barfleld  (144),  lying  up  Sept. 

8 

12,875 

208 

14-15 

4.0 

129 

m 

Barfleld  (148),  Sept.  18-26. . . 
Barfleld  (144),  lying  up  Sept. 

36-oct.i........... :...... 

7 

12,850 

272 

13-15 

4.6 

181 

157 

Wrights  Point  (135),  Oot.  1-8 

Barteld  (144),  lying  up  Oct. 

8-Noy.80 

8 

11,750 

206 

15-16 

""'i:i' 

134 

157 

Dredge  depot  (280),  lying  up 



Total  and  aTerage. . . : . 

m 

81 

48,175 

355 

18-17 

4.3 

130 

157 

>  28  JO  hours  aground. 


•  122.45  hours  aground. 
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Table  No.  3. — Summary  of  dredging  operationSy  Mississippi  River  below  Cairo, 
during  loio-toater  season  of  1919 — Continued. 

"B.  M.  HARROD."  , 


Distribution  of  time. 

Points  of  operaUon. 

Placing 
plant. 

Dredg- 
ing. 

Cluing- 
tog 

outs. 

Repair- 
ing. 

Pasting 
boats. 

UftlHtig 
Up 

tow. 

Tow- 
ing. 

Not 
working, 
awaittog  Total. 

lower 

stage. 

CanithorsvUlo  (112),  lying 
up  July  17-Aiig.  3 . . . .  .71! . 

Hourt. 

Htmn. 

Hourt. 

Houn, 

Houn. 

Houn. 
4.05 
2.00 

3.45 

Houn. 
58.15 
2.00 

2.00 
29.00 
3.30 

5.00 

2.00 

26.30 

Houn. 

569.40 

13.00 

114.15 

4.00 

36.00 

421.00 

8.15 

88.30 

168.00 

1,074.30 

14.45 

Houn. 
482.00 

Sandy  Hook  (106),  Xug.  4-7. 

Canithorsvllle  (112), lying 

up  Aug.  8-18 .  . 

6.00 

59.15 

2.15 

10.30 

1130.00 

1.30 

48.30 

1.00 

96.00 
250.00 

Morriaons  (70),  Aug.  18^22.. 
Darnells  (81),  Aug.  23-30.. . . 
CaruthcrsviUe  (112),  lying 
•  up  Aug.  31-Sept.  17. : 

5.30 
7.00 

66.30 
89.00 

3.30 
4.00 

110.00 

4.00 
6.00 

192.00 

432.00 

®  W-?l  ^"^^  ^  ^^'  ^^^' 

9.45 
6.00 

50.15 
27.15 

7.00 
1.30 

9.45 

96.00 

Morrisons  (70),  8ept."22l* 
Oct.  8 

1804.15 

4.00 

408.00 

?SST!5.^.^'h.!^..'^p 

168.00 

^^S!»l!V.^' 

5.30 
27.15 

1.06a  00 

Dj^  Depot  (230),  Nov'.* 

6.00 

48.00 

Total  and  average.... 

34.15 

301.16 

18.15 

494.45 

ia45 

29.50 

161.00  2,261.55  13,312.00 

Points  of  operation. 

Distance 
towed. 

Number 
of  cuts. 

Total 
length 
of  cats. 

rate  Of 
advance 

hour. 

Depth 
suction 
lowered. 

depth 
of  oats. 

Average 
steam 

pressure 

per 
square 
inch. 

pump. 

CaruthersviUe    (112),    lying 

MOeB. 

118 
6 

6 
42 
11 

31 

6 

86 

JVct 

FieL 

Fta. 

FeeL 

Lbi. 

£.  p.  111. 

fiandv  Hook  (lof j.  AugVi^i.* 

CaruthereviUe    (112),    lying 

up  Aug.  8-18 .7^ 

•        7 

9,050 

153 

17 

4.6 

106 

180 

Morriaons  (70),  Aug.  18-22. . . 
Darnells  (81),  Aug.  23-30.... 
Caruthersville    012),    lying 

up  Aug.  31-Sept.  i^....:!: 

Sandv    Hook    (108),    S^t. 

8 
7 

8,400 
15,500 

126 
174 

17 
17 

5.1 
5.2 

127 
123 

134 
134 

10 

7 

12,650 
6,250 

214 
229 

14 
14 

4.4 
4.1 

126 
125 

134 

Morrisons    (70),    Sept.    22- 
Oct.  8..................... 

183 

Morrisons  (70),  Oct.  9-15.... 

CanitheTBvllle    (112),   lying 
up  Oct.  16-Nov.  29. ....... , 

42 

118 

Dredge  Depot  (230),  Nov. 

>•  .*  .^... ......<. 

Total  and  average 

416 

89 

51,850 

172 

14-17 

4.7 

122 

138 

I  Patching  boilers. 
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Table  No.  3. — Summary  of  dredging  operations,  Mississippi  River  beloio  Cairo, 
during  lota-water  season  of  1919 — Continued. 

"HENEY  FLAD." 


Distribution  of  time. 

Points  of  operation. 

Placing 
plant. 

Dredg- 
ing. 

Chang- 
cuts. 

Repair- 
ing. 

Passing 
boats. 

Making 
tow.. 

Tow- 
ing. 

Not 

working, 

awidting 

lower 

stage. 

Total. 

Yankee   Bar    (171),    July 

Hourt. 
48.25 

Houn. 
105.45 

Hourt, 
15.30 

Hours. 
8.10 

Hours, 
24.20 

23.00 

*  .40 

15.15 

Hours. 
3.25 

4.00 

1.20 

1.10 
1.45 

2.30 

2.40 

17.20 

Hours. 
62.25 

6.35 

1.15 

8.20 

1.25 

2.20 
1.46 

2.20 

2.50 

16.10 

Hours. 
32.00 

349.10 

U0.60 

69.45 

S53.60 

234.00 

Hours. 
90(^00 

Osceola  (165),  lying  up  July 
26-Aug.ll 

378.45 

Yankee    Bar   (171),  Aug. 

11-141 .........T:.. 

2.40 

55.30 

3.00 

73.55 

Osceola  (165),  lying  up  Aug. 

97.20 

Yankee   Bar   (171),   Aug. 
18-23 

1.30 

54.15 

6.10 

118.30 

Osceola  (165),  lying  up  Aug. 
23-Sept  2 

237.30 

Yankee  Bar  (171),  Sept.  2^. 

i.36 

45.55 

2.20 

2.15 

56.30 

Osceolaiies),  lying  up  Sept. 

155.40 

60.45 

75.30 

1,302.00 

lfl0.30 

Last  Chance  (165),  Sept.* 

2.20 
2.50 

114.35 
88.10 

6.35 
5.35 

2.15 
1 1^7  .an 

.45 

192.00 

Brandywine  (209),  Sept.  19- 
Oct.  3 

364.00 

Dredge  depot  (2gio)VOct.*4^* 
Nov.30 

1,392.00 

1 

Total  and  average 

59.15 

464.10 

i 

30.10  ;  158.05 

66.15 

34.10 

106.25 

2,433.30  3,360.00 

Points  Of  operation. 

Distance 
towed. 

Number 
of  cuts. 

Total 
length 
of  cuts. 

Average 
rate  of 

advance 
per 
hour. 

Depth 
suction 
lowered. 

Average 
depth 
of  cut. 

Average 
steam 

pressure 

per 
square 
inch. 

speed 

mft|w 

pomp. 

Yankee  Bar  (171),  July  14-26. 

Osceola  (165),  lying  up  July 

26-Aug.  11 

Miles. 
63 

18 
6 

18 
6 

6 
6 

6 
3 

65 

12 

Feet. 
14,450 

.   FeeL 
137 

Feet. 
14 

Feet. 
3.6 

Lbs. 
123 

R.  p.  m. 

van 

Yankee  Bar  (171),  Aug.  11-14. 
Osceola  (165),  lying  up  Aug. 

5 

6,675 

120 

15 

0.3 

122 

129 

Yankee  Bar  (171),  Aug.  18-2a. 

Osceola  (165),  lying  up  Aug. 

23-Sepi.  2  .         

6 

6,760 

124 

15 

6.6 

133 

130 

Yankee  Bar  (171).  Sept.  2-4. . . 
Osceola  (165),  lying  up  Sept. 

6 

6,' TOO 

145 

15 

4.0 

•      125 

130 

Last  Chance  (165),Sept.  11-19. 

Brandywine  (209),  Sept.  19- 

Oct.3 

13 
8 

21,450 
11,900 

187 
135 

14-15 
13-14 

4.4 
4.0 

124 
123 

lai 

130 

Dredge  depot  (230),  Oct.  4- 
Nov.  30 

i 

Total  and  average 

197 

50 

67,925 

146 

13-16 

4.6 

123 

130 

^  stopped  working  on  this  crossing  acooont  ■bortage  of  firomen. 
'Labor  shortage. 
'Repairing  mun  pump. 
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durtng  low-water  season  of  1919 — Continued. 

"GAMMA." 


Distribution  of  time. 

Points  of  operation. 

Placing 
plant. 

Dredg- 
ing. 

Chang- 
ing 
cuts. 

i 

Repair-,  Passing 
ing.      boats. 

1 

T^ 

Not 

working 

awaiting 

lower 

stage. 

Total. 

Gat  lAland  (253)  lying  up 
Aug.  1-10 

Htmrs. 

Hours. 

Hours. 

Hours.   Hours. 

Hours, '  Hours. 
1      3.00 

Hours, 
228.00 

» 146. 20 
183.00 

1,240.45 
132.00 

Hours. 
231.00 

LakeProvidence  (642)  Aug. 
10-Sept.  13 

7.50 

213.00 

36.35 

i 

1293.45  1      2.40 

i 

8.30  In03.20 
1 

810.00 

Lake  Providence  (542)  ly-  i 
IngupSept.  13-20 ' 

183.00 

Greenville  "(480),  lying  up 
Sept.  21-Nov.  13 

i 

1 

4.30  1    44.45 
6.00'  252.00 

1,290.00 
390.00 

'^Sov'Tal'^h.!^..   .-- 

1 

Total  and  average ^ 

7.50 

213.00 

36.35 

293.45'      2,40 

1 

19.00  1  403.05 

1,929.05 

2.904.00 

Points  of  operation. 

Distance 
towed. 

Number 
of  cuts. 

Total 
length 
of  cuts. 

Average 
rate  of 

advance 
per 
hour. 

Depth 
suction 
lowered. 

XT 

of  cut. 

Average 
steam 

pressure 
per 

square 
inch. 

speed 
pump. 

Cat  Island  (253),  lying  up 
Aug.  1-10 

Miles, 
23 

289 

62 

250 

Feet. 

Feet. 

Feet. 

Feet, 

Lbs. 

22.  p.  m. 

Lake  Providence  (642),  Aug. 
10-Sept.  13  ......... ...7:. 

24 

32,550 

153 

12-16 

4.6 

116 

162 

Greenville    (480),   lying  up 
Sept.  21-Nov.  13.    .7r..  . 

Dredge  depot  (230),  lying  up 
Nov.  13-29        

^ 

Total  and  average 

624 

24 

32,550 

153 

12-16 

4.6 

U6 

.   162 

1 6.50  hours  broken  bafQe  plate;  34.30  hours  jet  pipe;  111.45  hours  main  pump;  112.20  hours  pumping 
engines;  22  hours  winding  gear, 
s  31  hours  pulling  Corona  off  ground.    • 
>  53.15  hours  labor  shortage. 

Table  No.  4. — Dimensions  of  channel  at  Afemphis  Harbor  during  dredging 
season  of  1919,  determined  hy  surveys. 


Name  of  crossing. 

Date  of 
survey. 

Least 
depth  in 
channel. 
250  feet 

wide. 

Least 
width  of 

9-foot 
channel. 

Gages  and  their  readings  at 
time  of  survey. 

MUes 
below 
Cairo. 

Readings. 

Standard 
gage  at— 

Local 
gage. 

Standard 
gage. 

227 

Memphis  Harbor 

July  30 
Sept    2 
Oct.  21 
Nov.  21 
Dec.  30 
May  15 

Feet. 
8.5 
6.0 
19.0 
12.0 
10.0 
23,0 

Feet. 
150.0 
76.0 
350.0 
250.0 
250,0 
650.0 

FM. 
13.0 
6.6 
12.0 
23.0 
25.0 
32.0 

Feet. 
12.8 
6.3 
11.9 
23.3 
24.7 
32.0 

Memphis. 

l5o 

Da 

^     Do 

Do. 

Do 

Da 

Do 

Do. 

Do 

Da 
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Table  No.  5,—8uinmaru  of  dredging  operatioM,  Memphis  Harhor,  during  low 

water  season  of  1919, 

"NORTHERN  NO.  2.'» 


Distribution  of  time. 

Chang- 
tog 
loca- 
tion of 
plant. 

Dredg- 
ing. 

Han- 
dling 
scows. 

Spud- 
ding 
up. 

Repairs. 

boats. 

Not 
work- 
ing. 

TolBi. 

Memnhis  harbor,  June  36- 

Hours. 
10.00 

Hours. 
400.16 

Hours. 
18.30 

Hours. 
3.15 

Hours. 
336.80 

Hows. 
5.30 

Hours. 

2,178.00 

864.00 

Hours. 
2,»S2.0I> 
864.00 

Dredge  depot,  Oot.  27-Dee.  1. 

TotaFand  average 

10.00 

400.15 

18.30 

3.15 

336.80 

5.80  3,042.00 

3,816.  Oa 

P(dnts  of  operation. 

Distance 

Total 
length 
of  cuts. 

Width 
of  cut. 

Average 
depth 
of  out. 

Depth 
dredbed. 

Memphis  harbor,  June  26-Oct. 

26 

MiUs. 
2 
3 

Feet. 
5,680 

30 

Feet. 

7.2 

Ftef. 
6-14 

Total  and  average 

R 

Rtm 

JUi 

7.2 

^14 

' 

1 

"IOTA." 


Dis^butionoftime. 

Tdta^aotopenl^xm. 

Plac 

ing 

phmV 

Dredg- 
ing. 

Chang- 
cuts. 

Re- 
pairs. 

Pass- 

Mak- 

tog 
up 
tow. 

Hours. 
11.00 
19.30 

16.20 

Tow- 
ing. 

Not     1 
work- 

awaft^  j  TotaL 

1^' 

^tage., 

Memphis     Harbor    (227), 

June  23-Aug.  6 

Memphis  Harbor  Feb.  12-25. 
DredRe  depot  (230),  Feb. 

Hours. 

7.00 
22.30 

Hours. 
462.36 
133.50 

Hours. 
114.30 
16.30 

Hour*. 
1.55 
8.15* 

Hours. 
22.25 
3.25 

Hours. 
4.00 
1.05 

.40 

Hours.     Hours. 
456.85   1,080.00 
124.55  i    330.00 

13.00  '      30  00 



. 

Total  and  average.... 

20.30 

596.25 

131.00 

10.10 

25.50 

46.50 

5.45 

504.30  !l,440.00 

1 

Potofs  of  operation. 

Dls- 
towed 

I. 

. 
3 

Num- 
ber of 
cuts. 

54 
11 

Total 
length 
of  cuts. 

Aver- 

advance 

per 

hour. 

suc^on 
lowered. 

Aver- 
age 
depth 
of  cut. 

Aver- 
age 

steam 

pressure 

per 

square 

inch. 

Aver- 

speed. 

tnAJ-n 

pump. 

Memphis  Harbor  (227),  June 
23-Au?.  6 

MOet 

Feet. 
50,625 
12, 450 

Ftet. 
109 
93 

Feet.    ;     Feet 
13-18          5.7 
14-18  ,         6.6 

Lbs. 
133 

R.p.m. 

MeraphisHarbor.  Feb.  12-25. 

DredTO    depot    (230),    Feb. 

25-36 

3 
3 

125              i.5i 

1 

1     .  ,,    , 

9 

65 

63,075 

106 

13-18  [         5.9 

^  \            IfS 
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Tabui  Na  5. — Bufwmwry  of  dredging  operations,  M       I 
water  season  of  1919 — Ck)nti] 

"ZETA." 


Points  of  oporatkUL 


Dlfltribatioi        i 


Plac- 
ing 
plant 


Dredg- 
ing. 


Chang- 
ing 
cats. 


Re- 
pairs. 


Pass 

Ing 
boats 


Memphis    Harbor     (237), 
June  le-Oct.  11 


Dredge  depot  (230),  lying 


H(mn. 
48.06 


Hmint-  Hourt. 


1,534.55 


154.00 


J7ottr*. 
50.30 


Hour* 
ITS. 11 


Total  and  ayerage. 


48.05 


1,534.55 


154.00 


50.30 


133.15 


Points  of  operation. 


Memphis  Harbor  (337),  June 
"  Oct.  11, 


Dredj 


ge  depot  (330).   lying 
up  Oct.  11-15 


Total  and  average. . 


Dis- 
tance 
towed. 


Num- 
ber of 
cuts. 


MiUt. 
3 

3 


125 


125 


To^l 
length 
of  cuts. 


110,020 


110,020 


Aver- 
age     !   ; 

rate    i  . 

advance ',° 

per      *" 

hour. 


Ftet. 


"DELTA.' 


Poinds  of  opera^on. 


Memphis  Harbor  (227),  Sept, 
16-^ct.  3 


Dredf^  depot  (230),  lyfaig 
uprct.8-Nov.  22 


MemrOils  Harbor  (237),  Nov, 

Dredge'  depot "  (330),"  "lyiig 

np  Nov.  29-Dec.  1 , 

Memphis  Harbor  (337),  Jan. 

Dredge  depot  (380),' Jaii'ii^ 


Total  and  average. 


Dlstribu^on  c 


Plac- 
ing 
plant- 


Eonrt. 
1.40 


33.20 


40.55 


64.55 


Dredg- 
ing. 


Hours. 
155.35 


63.35 


73.36 


380.45 


Chang- 
ing 
cuts. 


Houn. 
31.50 


6.15 


3.15 


31.30 


Re- 
pairs. 


Hours. 
68.06 


8.35 
13.40 
31.45 


133.06 


Pass- 
ing 
boats. 


Hours. 
9.35 


18.35 
3.55 


31.45 
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Table  No.  5. — Summary  of  dredging  operations,  Memphis  Harbor,  during  low- 
water  season  of  1919 — Continued. 

"  DBI/TA  "—Continued. 


Poin^ofoperatlosi. 

Dis- 
tance 
towed. 

Num- 
ber of 
cu(s. 

To^l 

Aver- 

advance 
hour. 

lowered. 

Averw 

Aver- 
age 

pressure 
per 

squwe 
indL 

Aver- 

pump. 

MempbJa  Harbor  (227),  Sept. 

MUt, 
3 

8 

3 

8 
8 
3 

12 

Fea, 
10,825 

70 

18-18 

FuL 
5.1 

Lbt. 
140 

J2.p.m. 
115 

''S^Wo^.S".^:!^^.'^..?. 

Memgiis  Harbor  (227),  Nov. 

4 

2,525 

48 

13-18 

6.8 

141 

134 

''^r«.!?'?:.'^."^ 

Memphis  HartKir.  Jan.  1-11. . . 
Dredge  depot  (230),  Jan.  12-13. 

4 

8,700 

51 

13-18 

4.8 

144 

184 

Total  and  average 

18 

20 

17,060 

61 

18-18 

6.8 

142 

184 

"EP8IL0N." 


Distribution  of  time. 

Points  of  operatipn. 

Plao- 

ing 

plant. 

Dredg- 
ing. 

Chang- 
ing 
cuts. 

Re- 
pairs. 

Pa.ss- 

Mak- 
ing 
up 

tow. 

Tow- 
ing. 

Not 
work- 

await- 

Ing 

lower 

stage. 

Total. 

Memphis  Harbor,  May  19^1. 

Houn, 
43.35 

Hown. 
106.10 

Houn, 
8.80 

Houn. 
58.60 

Houn, 
10.10 

Hour*. 
8.30 

Houn. 
0.56 

Houn. 
86.80 

H0UT9. 

812.00 

Points  of  operation. 

Die- 
tanoe 
towed. 

Num- 
ber of 
cuts. 

Total 
lenjfth 
of  cuts. 

Aver- 

age 

rate 
advance 

per 
hour. 

Depth 
suction 
lowered. 

Aver- 
age 
depth 
of  cut. 

Aver- 

pressure 

per 
square 
inch. 

Averw 

SSL 

speed 

main 
pump. 

MamplilBHaitmr,  May  10-81. . 

8 

12 

Feet, 
11,000 

Feet, 
106 

Feet. 
14-18 

Feet. 
6.1 

R.P.VU 
164 
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Table  No.  6. — Statement  of  coat  of  work,  Mississippi  River  dredging  district^ 
for  the  period  June  1,  1919,  to  May  SI,  1920. 


Labor  and 
subsistenoe. 


Fuel. 


Materials. 


Total. 


Grand 
total 


Care  of  plant., 


REPAIRS  TO  PLANT. 


Dredge  Beta 

Dredge  Gamma 

Dredge  Delta 

Dredge  Epsilon 

Dredge  Zeta 

Dredge  Iota 

Dredge  Kappa 

Dredge  Henry  Flad 

Dredge  B.  M.  Harrod 

Dredge  Northern  No.  2 

Steamer  Leota 

Steamer  Inspector 

Steamer  Jfch  Ewens 

Steamer  Saturn 

Steamer  Jupiter 

Steamer  Vulcan 

Steamer  Venus 

Steamer  Mars 

Steamer  Mercury 

Pile  sinker  No.  13 

Pile  sinker  No.  981 

Pile  sinker  No.  983 

Pump  boat 

Barge  No.  041 

BangeNo.  051 ^... 

Quarter  boat  Wabash  No.  3 , 

Floating  derrick  M.  R.  C.  No.  1.. 

Boats,  flfat,  calking 

Motor  boat  M.  R.  C.  No.  1 

Motor  ix)at  M.  R.  C.  No.  2 

Motor  boat  Obion 

Skiffs 


Buildings  and  grounds 

Marine  ways 

Permanent  outflt 

Outfit,  care  of  and  repairs  to 

Handling  materials 

Buoys  (construction) 

Leota's  oil  burners 

Delta's  oil  burners 

Pontons  (construction) 

Fuel  barge  (construction) 

Baree  No.  1314  (fuel)  (alterations). . . . 
Oil  burners,  Installation,  power  plant. 

New  motor  boat  (construction) 

Kappa  boilers  (installation) 

Testing  oil 


FIELD  OPERATIONS. 


Dredge  Gamma 

Dredge  Iota 

Dredge  Henry  Flad.... 
Dredge  B.  M.  Harrod.. 

S  teamer  Leota 

Steamer  Inspector 

Steamer  Saturn 

Steamer  Jupiter 


MEMPHIS  HARBOR. 


Dredge  Delta 

Dredge  Zeta 

Dredge  Iota 

Dredge  Northern  No.  2. 
Surveys 


Grand  totaL., 


$99,398.01 


3,703.12 

5, 539.  .54 

9,848.93 

14,879.42 

7,323.63 

9,63S.22 

3,863.02 

8, 99*?.  53 

6,020.94 

6,080.05 

2,009.60 

4,544.27 

18.67 

1,725.17 

1, 172. 17 

1,746.91 

l,20o.82 

1,561.78 

1,200.13 

402.22 

224.52 

655.78 

23.03 

20.56 

41.77 

3.40 

93.69 

6.69 

252.50 

47.72 

32.20 

1,401.55 

13,554.77 
.2,613.11 


$21,470.00 


9,316.36 

8,223.20 
535.15 
915. 74 

1,494.41 
16,507.18 

3,741.41 
42.62 
888.15 
369.00 

2,206.98 


19,411.02 
16,863.76 
20,221.23 
20,099,59 
3,365.60 
6,117.89 
5,670.05 
862.44 


10,963.86 
12,924.29 
6,688.15 
4,640.00 
178.01 


12,334.42 
40.00 


35.00 
33.81 


$1,386.76 


63.83 
1,601.42 
4,862.66 
3,986.15 
2.118.10 
2,232.07 
6S0.97 
3,071.14 
4,R"6.22 
1,066.43 

1.207.47 


6,736.02^ 
5,382.50 
8,327.13 
7,795.60 
2,362.00 
3.187.01 
1,087.00 
503.42 


4,400.86 
11,062.80 
5,293.45 
1,174.58 


818.34 

676.2.3 

442.87 

257.98 

488.69 

394.52 

99.18 

11.30 

180.19 

4.70 

.OS 

6.71 

21.24 

96.76 

11.69 

17.64 

.87 

11.90 

128.66 

4,270.71 

322.49 

17,775.27 

1,076.28 

120.71 

47.30 

3,370.63 

608.72 

11,606.33 

113. 11 

25.18 

310.67 

26.66 

23,191.91 

1.53 


800.37 

601.94 

1,028.97 

1,031.51 

226.01 

313. 15 

436.10 

69.99 


729.34 
234.29 
447.34 
231.11 
.07 


$3,766.95 

7,140.96 

14,711.59 

18,865.67 

9,441.73 

11.870.89 

4,54.1.99 

12,069.67 

10,877.16 

6, 146. 4S 

2,26<l.'i3 

6,751.74 

18.67 

2,541.51 

1,84S.42 

2, 189. 78 

1,463.80 

2,050.47 

1,603.65 

501.40 

235.82 

835.97 

27.76 

20.64 

4S.48 

24.64 

190.45 

18.38 

270. 14 

48.59 

44.10 

1,630.11 


26,946.41 
22,748.20 
20,677.33 
28,926.60 
5,852.61 
9,618.06 
7,193.24 
1,435.85 


16,103.06 
24,211.38 
12,428.04 
6,045.69 
178.08 


$122,254.77 


122,970.04 

30,150.90 

2,876.60 

17,776.27 

10,391.64 

8,343.91 

582.45 

4,321.37 

2,036.94 

28^013.51 

3,864.53 

67.80 

1,208.82 

395.66 

25,398.89 

1.63 


132,298.29 


58,967.14 


571,918.05 


9030— ENG 1920— FT  2- 


3124        BEPOBT  OF  THE  CHIEF  OF  ENGINEEBS^  U.  S.  AAMY. 

FINANCIAL   STATEMENT,   MI881881PPI   RIVER   DREDQINQ   DISTRICT. 

Appropriation  for  Mississippi  River. 

July  1,  1919,  balance  unexpended $13, 693.  78 

Received  from  sales  and  leases,  etc j. 26, 944. 92 

40,638.70 
June  30, 1920,  amount  expended  during  fiscal  year 32, 190. 31 

June  30,  1920,  balance  unexpended.. 8, 448. 39 

June  30,  1920,  outstanding  liabilities 867. 32 

June  30,  1920,  balance  available 7, 581. 07 

Appropriation  for  flood  control,  Mississippi  River  and  Sacramento  River,  Calif, 

July  1,  1919,  balance  unexpended — $156, 396.  68 

Amount  allotted  from  sundry  civil  act  of  July  19,  1919 53i,  000. 00 

Amount  allotted  from  sundry  civil  act  of  June  5,  1920 642, 000.  00 

Amount  received  by  transfer  of  funds  from  allotment  "  Dredging 
and  misciellaneous,"  sundry  civil  act  of  July  1,  1918,  first  and 

second  Mississippi  River  Comnrission  districts  (E.  D.  15927/609) .  25, 000. 00 

1,373,396.68 
June  30,  1920,  amount  expended  during  fiscal  year 528,243.14 

June  30,  1920,  balance  unexpended * 845, 153.  54 

June  30, 1920,  outstanding  liabilities $78, 164. 88 

June  30,  1920,  amounts  covered  l)y  incompleted  con- 
tracts   105, 069. 32 

183, 234. 20 

June  30,  1920,  balance  availal)le 661,919. 34 

Appropriation  for  increase  of  compenscttion,  rivers  and  harbors,  1919. 

July  1, 1919,  balance  unexpended $242. 42 

June  30,  1920,  amount  expended  during  fiscal  year 218. 33 

June  30,  1920,  balance  deposited  with  United  States  Treasurer  to 
credit  of  appropriation  cited 24. 09 

Appropriation  for  increase  of  compensation,  rivers  and  harbors,  1920. 

Amount  received  from  above  act $18,000.00 

June  30,  1920,  amount  expended  during  fiscal  year $13, 312.  U 

June  30,  1920,  amount  dejplbsited  with  United  States 
Treasurer  to  credit  of  appropriation 67. 81 

13,379.92 

June  30,  1920,  balance  unexpended 4, 62a  08 

June  30,  1920,  outstanding  Uabllities 1,146.08 

June  30, 1920,  balance  to  credit  of  appropriation 8, 478. 10 
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Abstract  of  contracts  in  fon 


Contnetor. 


Heine   Safety   Boiler 
Co. 

West  Kentacky  Coal 
Co.» 

Comberland  Telephone 
&  Telegraph  Co. 

Loyd  W.  Lang,  trasteeti 

ChaiieBW.  pnnters... 


Character  of  work. 


Water-tube    boil- 
ers. 


Coal 

Telephone  service. 


WaterlhBit  prtvi- 


Prkje. 


123,300.00 

41,400.00 

100.00 

Slfi0.00 
100.00 


Dat 
cont 


191 
Sept 

ig2 
Apr. 

191 
June 


June 
...do. 


1  Informal. 


Appendix  3. 


IMPROVING  jMISSISSIPPI   RIVER,  FIRST 

The  first  district  extends  from  Cape  Girardee 
a  distance  of  270  miles.  The  second  district  < 
to  the  mouth  of  White  River,  a  distance  of  173  n 

District  headquarters :  Memphis,  Tenn. 

District  engineer  :''MaJ.  J.  N.  Hodges,  0)rps  oi 

President  Mississippi  River  Ck)mmis8ion :  Col 
Engineers,  United  States  Army,  to  February 
Ck>rps  of  Engine^s,  United  States  Army,  to  A 
Potter,  Corps  of  Engineers,  United  States  Army 


Revetments : 

(a)  Ohio  River  below  mouth  of 

Cache  River. 
(6)  Columbus,  Ky* 
<c)  Hickman,  Ky. 

(d)  Slough  Landing  Neck,  Tenn. 

(e)  New  Madrid,  Mo. 

(f)  Gayoso  Bend,  Mo. 

(g)  Caruthersville,  Mo. 
{h)  Barfield,  Ark. 
(t)  Plum    Point     Reach 

and  Tenn. 
(j)  Golden  Lake,  Ark. 
(fc)  Hopefield  Bend,  Ark. 
(/)  Memphis  Harbor,  Tenn, 
(m)  Bauxippi,  Ark. 
(n)  Wyanoke,  Ark. 
(o)  Norfolk,  Miss. 


WORKS. 

I.  Reve   I 

( 
( 

(  : 

(■  ! 
(1  I 
(1 
(^ 

II.  Exp(  I 

III.  Lev 

(c 
il 

(CI 

(d 
(el 

IV.  Survi 

V.  Plant. 


Ark. 


oogle 
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I.  REVETMENT. 

(a)   Ohio  River  h^low  the  mouth  of  Cachb  River, 

Location  and  description. — Four  miles  above  Cairo,  on  the  riglit  bank  of  the 
Ohio  River. 

Original  conditio7i.— For  some  years  past  the  right  bank- of  tlie  Ohio  River, 
from  a  short  distance  below  the  mouth  of  the  Cache  River  to  near  the  Illinois 
Central  Railro.ad  bridj?e,  has  been  slowly  wearing  away,  until  at  two  points  the 
river  has  gotten  In  rather  dangerous  proximity  to  the  levee  and  railroad  em- 
bankment. 

Previous  projects. — None. 

Existing  project.— The  existing  project  was  adoptt^  August  24,  1918,  and 
contemplated  the  installation  of  about  2,000  linear  feet  of  fascine  revetment 

Operations  and  results  during  the  fiscal  year. — None. 

Condition  at  the  end  of  fiscal  ?/er/r.— Slight  caving  continues,  both  above 
and  below  the  revetment  work,  which  will  necessitate  the  extension  of  this 
work  upstream  and  downstream  in  tlie  next  year  or  two. 

Ijocal  cooperation. — None. 

Terminal  facilities.Sone. 

Effect  of  improvement. — The  river  bank  where  the  revetment  was  placed  has 
been  protected  against  further  encroachments. 

Proposed  operations. — It  Is  proposed  to  extend  this  work,  both  up  and  down- 
stream as  soon  as  the  necessary  funds  and  plant  become  available. 

Recommended  modificatimis  of  project. — Nf)ne. 

References  to  published  articles  not  previously  reported. — ^None. 

Commercial  statistics. — By  resolution  of  the  Mississippi  River  Commission 
of  November  19,  1914,  the  secretory  is  charged  with  the  duty  to  secure 
complete  commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi 
River. 

(b)  Columbus,  Ky. 

Location  and  description. — Twenty-one  miles  below  Cairo,  left  bank. 

OHginal  condition. — For  some  years  prior  to  1890  the  river  bank  In  front 
of  Columbus  was  subjected  to  more  or  less  active  caving,  finally  resulting  in 
the  necessity  of  fixing  the  channel  and  of  preventing  further  encroachmait 
upon  the  town,  whose  river  front  property  was  already  in  close  proximity  to 
the  bank. 

Previous  projects. — None. 

Existing  project. — ^The  existing  project  was  adopted  in  1889  and  contem- 
plated t^^e  Installation  of  submerged  revetment  dikes  along  the  Columbus 
front. 

Operations  and  results  during  the  fiscal  year. — ^None. 

Condition  at  the  end  of  fiscal  year. — All  dikes  are  in  effective  condition  and 
suggest  no  probable  need  of  further  expenditure. 

iA)cal  cooperation. — None. 

Terminal  facilities. — None.  *  , 

Effect  of  improvement. — The  river  channel  in  the  vicinity  of  Columbus  has 
been  fix<*d,  and  the  town  protected  from  its  further  encroachments.  The 
bank  between  dikes  and  for  some  distance  below  has  been  maintained. 

Proposed  operations. — ^None. 

Recommended  modifications  of  projM. — None. 

References  to  published  articles  not  previously  reported. — None. 

Commercial  statistics. — By  resolution  of  the  Mississippi  River  Conimissilou 
of  November  19,  1914,  the  secretary  is  charged  with  the  duty  of  securing  com- 
plete commercial  statistics  of  the  water-borne  traffic  on  the  Missis.slppi  River. 

(c)  Hickman,  Ky. 

Location  and  description. — Thirty-six  miles  t)elow  Cairo,  left  bank. 

Oiiginal  condition. — Throughout  the  eighties  active  caving  vtjBis  In  progress 
along  the  Hickman  river  front  to  the  extent  that  in  the  year  1889  it  became 
necessary  to  Initiate  revetment  for  the  maintenance  of  the  Hickman  Harbor 
and  for  the  protection  of  its  river  front  property. 

Previous  projects. — ^None. 

Existing  project. — ^The  existing  project,  adopted  in  1889,  provided  for  the 
revetment  of  the  caving  bank,  to  the  end  of  holding  the  river  channel  In  its  then 
IX)Bltlon  and  of  preventing  threatened  destruction  of  town  property. 
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Operations  and  results  during  the  fiscal  year. — ^None. 

Condition  at  the  end  of  fiscal  year. — ^The  revetment  throughout  is  In  good 
condition.    No  change  of  any  consequence  has  occurred  since  last  report. 

Local  cooperation. — ^None. 

Terminal  facilities. — ^None. 

Effect  of  improvement. — The  town  of  Hickman  has  been  guarded  against 
serious  property  loss,  its  river  slope  has  been  made  stable,  and  the  channel  in 
front  of  the  town  hii^s  be^n  permanently  located. 

Proposed  operations. — ^None. 

Recommended  modifications  of  prcject. — ^None. 

References  to  published  articles  not  previously  reported. — ^None. 

Commercial  statistics. — By  resolution  of  the  Mississippi  River  Commission 
of  November  19, 1914,  the  seci-etary  is  charged  with  the  duty  of  securing  com- 
plete commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

id)  filough  Landing  Xeck,  Tenn. 

Location  and  description. — Sixty-eight  to  eighty  miles  below  Cairo,  left 
bank. 

Original  condition. — This  is  a  long,  narrow  point  of  land  around  which  the 
Mississippi  River  flows,  making  acute  bends  on  the  upper  and  lower  sides. 
Active  bank  caving  had  been  In  progress  in  both  bends  for  a  number  of  years, 
resulting  in  a  progressive  diminution  of  the  distance  across  the  neck.  More- 
over, incident  to  the  extreme  floods  of  1912  and  1913,  marked  surfhce  scour 
developed  from  rapid  crossflow,  thereby  bringing  into  question  a  serious  hazard 
of  cut-oflf,  the  effect  of  which  would  be  a  disturbance  of  river  conditions  over 
a  period  of  years  and  for  many  miles  above  and  below  the  neck. 

Previous  projects. — None. 

Existing  project. — The  existing  project  was  adopted  in  1913  to  eliminate  the 
danger  of  cut-off,  by  the  revetment  of  the  bends  to  prevent  further  bank  loss, 
and  by  the  construction  of  a  levee  or  dike  along  the  neck  to  check  crossflow 
and  surface  scour  during  the  higher  river  stages. 

Operations  and  results  during  the  fiscal  year. — None. 

Condition  at  the  end  of  fiscal  year. — ^About  80  per  cent  of  the  revetment  re- 
quired on  the  upper  side  of  the  neck  is  completed.  The  work  is  in  excellent 
condition  with  the  exception  of  a  few  breaks  in  the  bank  pavement.  Bank 
caving  has  definitely  ceased  throughout  the  length  of  bend  where  caving  was 
most  active.  Caving,  however,  is  in  progress  from  the  downstream  end  of  the 
work  for  a  distance  of  about  4,000  feet.  The  levee,  or  dike,  longitudinal  of 
the  neck,  has  effectively  eliminated  the  question  of  crossflow  and  consequent 
surface  scour. 

Local  cooperation. — None. 

Terminal  facilities. — None. 

Effect  of  improvement. — The  heretofore  caving  bend  has  been  stabilized. 
The  point  t)f  the  confronting  reef  has  moved  downstream  correspondingly.  In 
conjunction  with  the  lexee  or  dike  constructed  throughout  the  length  of  the 
neck,  the  threatened  cut-off  of  the  river,  across  the  latter,  has  been  obviated. 

Proposed  operations. — Extension  downstream  for  a  distance  of  about  4,000 
feet  will  prbbably  have  to  be  made  during  the  next  two  or  three  years  unless 
the  caving  ceases  or  decreases  materially  in  rate. 

Recommended  modifications  of  project. — None. 

References  to  published  articles  not  previously  reported. — None. 

Commercial  statistics. — By  resolution  of  the  Mississippi  River  Commission 
of  November  19,  1914,  the  secretary  is  charged  with  the  duty  of  securing  com- 
plete commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

(e)  New  Madrid,  Mo. 

Location  and  description. — Seventy-one  miles  below  Cairo,  right  bank. 

Original  condition. — New  Madrid  is  located  at  the  head  of  a  sharp  bend  of 
the  river,  opi>osite  Wat.sons  Point  or  Slough  Landing  Neck.  The  bank  in 
front  of  the  town  had  eroded  for  a  number  of  years,  to  the  point  that  In  1893  It 
was  determined  to  be  necessary  to  install  revetment  in  order  to  fix  the  curvature 
of  the  rNer  in  this  vicinity  and  to  guard  the  town  against  Its  further  Inroads. 

Previous  projects. — ^None. 

Existing  project.— The  existing  project,  dating  from  1893,  had  in  view  the 
construction  of  a  sufficient  length  of  standard  fa.scine  revetment  to  stabilize 
river  and  bank  conditions  along  the  New  Madrid  front. 
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Operations  and  results  during  the  fiscal  year.— Nona 

Condition  at  the  end  of  fiscal  yeor.— The  entire  work  is  In  excellent  condition 

Local  cooperation. — None. 

Terminal  facilities. — ^None. 

Effect  of  improvement.— 'The  curvature  of  the  stream  throughout  the  New 
Madrid  Bend  has  been  fixed,  the  front  of  the  town  made  secure,  and  the  destruc- 
tion of  its  river  front  property  prevented. 

Proposed  operations. — ^None. 

Recommended  modifications  of  project, — ^Nona 

References  to  published  articles  not  previously  reported. — ^None. 

Commercial  statistics. — ^By  resolution  of  the  Mississippi  River  Commission  of 
November  19,  1914,  the  secretary  Is  charged  with  the  duty  of  securing  com- 
plete commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

if)  Oayoso  Bend,  Mo. 

lA>cation  and  description'. — One  hundred  and  six  miles  below  Cairo,  right  bank. 

Original  condttion.— Caving  in  Gayoso  Bend  had  been  quite  active  for  a  num- 
ber of  years,  and  had  progressed  until  the  river  bank  was  in  such  dangerous 
proximity  to  the  controlling  levee  line  that  the  United  States  constructed  a 
levee  loop  around  the  most  threatened  point  in  1914.  This  loop  was  extended 
downstream  by  the  local  levee  board  during  1915-16.  A  further  retirement  of 
the  levee  was  deemed  inadvisable  ol  account  of  low  and  swampy  country  behind 
the  existing  levee,  which  would  render  levee  construction  unduly  costly;  hoice, 
protection  by  revetment  was  authorized  at  the  joint  cost  of  the  Federal  Gov- 
ernment and  local  levee  district. 

Previous  projects. — ^None. 

Existing  project. — ^Adopted  in  1916 ;  contemplates  the  protection  of  the  levee  in 
this  bend  by  the  installation  of  standard  fascine  revetment 

Operations  and  results  during  the  fiscal  year. — ^Nona 

Condition  at  the  end  of  fiscal  year. — Caving  continues  upstream  from  the 
upper  end  of  the  revetment  work,  and  has  recently  developed  below  the  down- 
stream end  of  the  work.  It  is  probable  that  an  extension  of  this  work,  both  up 
and  down  stream,  will  have  to  be  made  in  the  next  year  or  two. 

Ijocal  cooperation. — The  St.  Francis  I^evee  Board  of  Missouri  contributed 
$150,000  toward  the  cost  of  this  work. 

Terminal  facilities. — ^None. 

Effect  of  improvement. — The  revetment  placed  has  resulted  in  the  stabilizing 
of  the  river  bank  and  the  protection  of  the  levee. 

Proposed  operations. — ^None,  except  minor  repairs  to  the  existing  works. 

Recommended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported. — ^Nona 

Commercial  staiistics, — ^By  resolution  of  the  Mississippi  River  Commission 
of  November  19,  1914,  the  secretary  is  charged  with  the  duty  of  securing  com- 
plete commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

ig)  Caruthersville,  Mo. 

Location  and  description. — One  hundred  and  ten  miles  below  Cairo,  right 
bank. 

Original  condition. — ^Prlor  to  1898  the  river  in  this  vicinity  had  approached 
the  town  of  Canithersvllle,  to  the  point  of  requiring  that  the  town  front  be 
revetted  as  the  alternative  to  the  serious  destruction  of  its  property  and  levea 
It  was  desirable  as  well  to  hold  this  point  as  an  assistance  in  fixing  the  banks, 
both  above  and  below,  where,  for  some  distance,  the  controlling  levee  was  quite 
dose  to  the  river. 

Previous  projects. — ^Nona 

Existing  project. — ^The  existing  project  provided  for  the  holding  of  the 
Caruthersville  point  in  the  Interest  of  channel  and  bank  conditions  in  the 
locality,  and  dates  from  the  year  1898.  It  contemplated  the  construction  of  a 
spur  dike  and  sufficient  fascine  revetment  to  efl!ect  the  purpose  outlined. 

Operations  and  results  during  the  fiscal  year. — ^Nona 

Condition  at  the  end  of  ftsoal  year. — ^The  work  is  in  excellent  cgndltlon 
throughout 

Local  cooperation. — ^Nona 

Terminal  facilities.— None. 
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Effect  of  improvement. — ^The  improvemen 
farther  bank  erosion,  in  the  fixing  of  river 
guarding  the  town  of  Caruthersvilie  ar 
destruction.  ^ 

Proposed  operations, — ^None. 
Recommended  modifications  of  project, — ^1^ 
References  to  published  articles  not  previa 
Commercial  statistics. — ^By  resolution  of 
of  November  19,  1914,  the  secretary  is  charg 
plete  commercial  statistics  of  the  water-bom« 


(h)  Barfleld, 

Location  and  description, — One  hundred 
right  bank. 

Original  condition- — Caving  has  been  verj 
field  landing;  at  the  latter  .point  the  cont 
topographical  features  of  the  country  adjace 
rebuild  t|;^e  levee  on  a  location  sufficiently 
Insure  anything  like  a  reasonable  length  of 
therefore,  protection  by  the  installation  of 
with  the  understanding  that  the  local  levee  I 
around  the  breach  in  the  levee  at  Barfleld  Lc 

Previous  projects. — ^None. 

Existing  project. — ^Adopted  in  1916 ;  conten 
in  this  vicinity  by  the  installation  of  standar 

Operations  and  results  during  the  fiscal  y 
installation  of  894  linear  feet  of  fascine  tyi 
•  connecting  mattresses,  grading  905  squares  ol 
squares  of  bank. 

Work  has  been  suspended  on  account  of  lab 

The  foregoing  work  was  accomplished  by 
$94,484.81. 

The  following  table  gives  detailed  costs: 


LOCATION  OF  WOBK,  BABFUELD,  ABK.    (148  B.),  FI    I 

COMMISSION   DISTI    i 

Mattresses,  total  area  4468  squares  (chamu 

mats,  46  per  cei  I 

BXnLDINO  MAT 


Items. 


MoblUntion  and  demobllljsation 

Hncb  strand pounds 

-  ^inch strand do.., 

l-lnch  strand do.., 

Wire.  No.  9 do.., 

Staples '. do... 

Clips,  ^inch number. 

Clips.  iV-iuch do... 

Brush  and  poles cords. 

Rope,  manila pounds, 

Miscellaneous  expenses 

Subsistence 

Steamboat  expenses 

Labor 

Supervision 

Total  Aeld  cost '. 


oogle 
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Mattresses,  total  area  4J86  squares  {channel  nMts,  54  per  cent;  connecting 
mats,  46  per  cent) — Continued. 

BUILDING  AND  SINKING. 


Itema. 


Quantity  used. 


Per  square. 


Total 
quantity, 


Total  cost. 


Quantity, 


Cost. 


MobiUzation  and  demobilization. 

Stone 

Rope,  manila 

Misoellaneous  expenses 

Subsistence 

Steamboat  expenses 

Labor 

Supervision 


tons.. 

.pounds. 


'2,629 
1,200 


$125. 
7,755. 

278. 

355. 

977. 
1,156. 
2,426r. 

575. 


00 

55  I        0.G31 

00  I  .288 


Total  field  cost. 


18,047.17 


10.090 
1.861 
.066 
.0R5 
.234 
.278 
.582 
.138 


3.274 


Grading   (905  squares). 


Mobilization  and  demobiluation 

Rope,  manila pounds. 

Coal tons. 

Oil. 


Miscellaneous  expenses. . 

Subsistence 

Steamboat  expenses 

lAbor 

Supervision , 


Total  field  cost. 


300 
160 


$150.00 

6900 

760.00 

20.71 

201.50 

554.44 

297.50 

1,820.45 

425.50 


4,299.10 


0.331 
.177 


$0.16A 
.076 
.840 
.023 
.223 
.613 
.329 
2.012 
.470 


4.752 


Paving,  stone  {54  squares). 


MobUieation  and  demobilization , 

Stone tons., 

Rope,  manila pounds., 

Misoellaneous  expenses 

Subsistence 

Steamboat  expenses 

Labor. 


1.130 
250 


Supervision 

Total  field  cost. 


$225.00 

8.333.50 

57.50 

180.51 

1,472.80 

835.20 

1,542.50 

575.00 


8,222.01 


2.089 
.462 


$0,416 
6.162 
.106 
.334 
2.722 
1644 
2.851 
1.0G3 


15.198 


Summary  of  costal 


Subaqueous  work. 


Per 

square. 


Total. 


Upper-bank  work. 


Per 
square. 


Total. 


Grand 
total. 


Total  field  cost 

Office  expenses 

Surveys 

Care  of  plant 

Repair  of  plant 

Depreciation  of  plant . 


$15,806 

.312 

.387 

.302 

1.305 


$65,884.84 
1,302.00 
1.614.71 
1.259.12 
5.440.60 
3.889.81 


$19,950 

.397 

.492 

.384 

1.658 

1.185 


$12,521.11 
248.00 
307.56 
239.83 
1.036.31 
740.92 


$78,405.95 
1.550.00 
1,922.27 
1,498.95 
6.475.91 
4.680.73 


Total 19045  1    79,391.08        24.066       15.093.73     94,484.81 


1  Total  oost  per  linear  foot  can  not  be  given  on  account  of  upper-bank  work  not  being  completed. 
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Condition  at  the  end  of  fiscal  year.— having  continiies  above  and  below  the 
revetment.    The  revetted  bank  has  been  stabilized. 

Local  cooperation, — ^None. 

Terminal  facilities. — None. 

Effect  of  improvement. — ^The  effect  of  the  revetment  placed  has  resulted  in 
the  protection  of  the  levee  where  the  caving  bank  was  threatening  9i\me. 

Proposed  operations. — Completion  of  grading  and  paving  along  the  stretch 
of  work  installed  during  the  present  fiscal  year  and  making  downstream  exten- 
sion of  about  3,000  feet  during  the  coming  season  when  the  necessary  funds 
become  available. 

Recommended  modifications  of  project. — None. 

References  to  published  articles  not  previously  reported. — None. 

Commercial  statistics. — ^By  resolution  of  the  Mississippi  River  Commission 
of  November  19,  1914,  the  secretary  is  charged  with  the  duty  of  securing  com- 
plete commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

(i)  Plum  Point  Reach,  Ark.  and  Teim. 

Location  and  description. — One  hundred  and  forty-seven  to  185  miles  below 
Cairo. 

Original  condition. — In  accordance  with  the  first  plans  of  the  commission, 
construction  operations  were  limited  to  two  reaches  of  the  river  where  naviga- 
tion difiiculties  were  the  most  pronounced.  The  upper  one,  known  as  Plum 
point  beach,  covered  the  river  from  tlie  head  of  Island  26,  147  miles  below 
Cairo,  to  Randolph,  Tenn.,  a  distance  of  38  miles.  In  this  reach  channel  depths 
of  4i  to  6  feet  were  frequently  reported.  The  early  construction  work  was 
llmite^l  to  the  stretch  between  Ashport,  Tenn.,  153  miles  below  Cairo,  and 
Bullerton  towhead,  a  distance  of  15  miles. 

The  width  of  the  river  between  the  high-water  banks  in  this  reach  was 
largely  in  excess  of  the  average,  being  10,000  feet  for  much  of  its  length,  which 
resulted  in  shallow  shifting  channels. 

Previous  project. — To  correct  this  condition  works  were  inaugurated  in  1881 
providing  for  contraction  of  the  low-water  channel  to  a  width  of  3,000  feet,  this 
to  be  accomplished  by  means  of  permeable  pile  dikes,  the  closure  of  chutes 
behind  towheads  and  islands,  and  the  revetment  .of  caving  banks. 

The  development  of  hydraulic  dredges  and  their  success  in  maintaining  tem- 
porary channels  of  ample  depth  during  t^e  low-water  periods  resulted.  In  1895, 
In  the  suspension  of  channel  contraction  work,  and  since  that  date  work  has 
been  confined  to  repairs  to  revetments. 

Existing  project. — Repairs  to  revetments. 

Operations  and  results  during  the  fiscal  year. — ^None. 

Condition  at  the  end  of  fiscal  year. — The  revetment  works  throughout  Plum 
Point  Reach  are  generally  in  effective  condition,  with  the  exception  of  that  at 
the  lower  end  of  Ashport  Bend,  which  w£UB  flanked  some  years  since. 
•  High-water  attacks  continue  at  the  downstream  end  of  the  new  Bullerton 
Bar  revetment  where  a  pocket  cave,  developed  during  the  1916  high  water,  re- 
sulting in  a  total  loss  of  about  2,000  feet  of  the  old  work. 

The  stone  and  brush  dam  at. the  head  of  the  chute  of  Island  30  has  been 
destroyed,  as  heretofore  reported,  for  a  width  of  1,300  feet  near  its  center  and 
flanked  around  its  western  end. 

Ijocal  cooperation. — ^None. 

Terminal  facilities. — None. 

Effect  of  improvement. — ^The  channel  throughout  Plum  Point  Beach  has  been 
rendered  more  stable,  and  Its  depths  materially  increased.  Bank  caving  has 
been  prevented  throughout  the  length  of  the  several  revetments,  and  the  Ar- 
kansas levee  from  Fletchers  Bend  to  near  Bullerton  has  been  thus  protected, 
as  have  also  the  towns  of  Luxora  and  Osceola,  Ark. 

Proposed  operations. — None  except  minor  repairs  to  .'the  bank  pavement  of 
the  Osceola  and  new  Bullerton  Bar  works. 

Recommended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported. — ^None. 

Commercial  statistics. — By  resolution  ,of  the  Mississippi  River  Commission 
of  November  19,  1914,  the  secretary  is  charged  with  the  duty  of  securing  com- 
plete commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 


3132        EEPOBT  OF  THE  CHIElF  OF  EKOIITBEBS,  V.  B.  ABMY. 

(/)  Golden  Lake,  Ark. 

Location  and  descriptirm. — One  hundred  and  ninety-two  miles  below  Cairo, 
right  bank. 

Original  condition, — Caving  had  be«i  in  progress  for  many  years  prior  to 
1911.  In  the  bend  of  Golden  Lake  the  levee  line  had  been  located  between  the 
river  and  a  large  area  of  low  marshy  ground  to  the  rear.  Its  relocation  would, 
therefore,  have  been  both  difficult  and  costly.  The  river  had  attained  such  prox- 
imity to  the  said  levee  line  by  1911  as  to  require  that  the  river  channel  be 
stabilized  and  further  caving  be  prevented  by  the  installation  of  revetment 

Previous  projects, — ^None. 

Existing  project, — ^Adopted  in  1911 ;  had  in  view  the  prevention  by  bank  re- 
vetment of  further  erosion,  in  order  that  the  channel  might  be  held  in  definite 
position,  the  existing  levee  line  maintained,  and  the  construction  of  a  costly 
levee  loop  around  Golden  Lake  obviated. 

Operations  and  results^  during  tM  fiscal  year, — ^None. 

Condition  at  the  end  of  fiscal  year, — ^The  revetment  is  In  good  condition  with 
the  exception  that  a  pocket  cave  has  set  up  at  its  lower  end  with  some  loss  of 
upper  bank  paving.  Active  caving  is  going  on  in  the  bend  immediately  above 
the  revetment  work,  which  will  necessitate  the  extension  of  the  work  upstream 
or  the  construction  of  a  new  levee  loop  in  the  near  future. 

Local  cooperation. — ^None. 

Terminal  facilities, — ^None. 

Effect  of  improvement, — Bank  caving  throughout  the  length  and  in  the  vicin- 
ity of  the  revetment  has  been  stopped,  and  the  existing  levee  line  maintained, 
thereby  avoiding  the  necessity  and  expense  of  a  costly  levee  loop  around  Golden 
Lake.    The  channel  has  been  held  to  position  throughout  the  bend. 

Proposed  operations. — ^None. 

Recomm^ended  modifications  of  project, — ^None. 

References  to  puhlisfied  articles  not  previously  reported. — None.  " 

Commercial  statistics. — By  resolution  of  the  Mississippi  River  Commission  of 
November  19,  1914,  the  secretary  is  charged  with  the  duty  of  securing  complete 
commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

(k)  Hopefield  Bend,  Ark, 

lA)cation  and  description. — ^Two  hundred  and  twenty-seven  miles  below  Cairo, 
right  bank. 

Original  condition. — The  old  course  of  the  river  in  this  locality  crossed  from 
the  Tennessee  shore  above  Memphis  in  a  long  sweep  to  the  Arkansas  shore, 
thence  by  an  acute  bend  back  to  the  Tennessee  shore. in  the  vicinity  of  Mem- 
phis, This  situation  involved  persistent  and  finally  very  active  caving  from 
about  Mound  City,  Ark.,  downstream  to  Hopefield  Point  It  became  evident 
about  1880  that  continued  loss  of  bank  throughout  the  stretch  of  river  In*  que*-, 
tion  would  seriously  damage,  if  not  destroy,  the  important  harbor  of  Memphis.  * 

Previous  projects, — ^None. 

Existing  project, — ^Adopted  in  1882 ;  contemplated  the  revetment  of  the  bend 
between  Hopefield  and  Mound  City  to  the  extent  necessary  to  hold  the  river  in 
its  then  course,  and  to  thus  maintain  the  harbor  of  Memphis. 

Operations  and  results  during  the  fiscal  year, — Operations  consisted  In  the 
Installation  of  2,339  squares  of  connecting  mattresses  in  the  large  pocket  caves 
below  the  downstream  end  of  work,  grading  1,094  squares  of  bimk,  and  paving 
with  stone  1,143  squares. 

The  foregoing  work  was  accomplished  with  hired  labor,  using  Government 
plant,  at  a  total  cost  of  $66,222.64. 
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MISSISSIPPI  BIVEB  GOMHOS 
The  following  table  gives  detailed  costs : 

IXXSATION   OT  WOBK,   HOPEFIELD  BEND,  ASK.    (224-226 
8ISSIFPI  BIVEB  COMMISSION  DIB' 

Mattresses,  total  area,  2fiSd  squares  (connectii 

BUILDINO  MATS. 


Items. 


Qui 


Tota 
quantli 


•  Mobilisation  and  demobillzatfon. 

^inch  strand 

•A-inch  strand 

I^nch  strand. 

Wire.  No.  9 

Staples 

Clips,  J-inch. 

Clips,  A-lnch 

Brush  and  noles 

Rope.manila 

Misoellaneous  expenses 

Subsistence 

Steamboat  expenses 

Labor 

Supervision 


..pounds.. 

do 

do.... 

do.... 

do.-.. 

.number.. 

do..-. 

oords;. 

..pounds.. 


Total : 

Total  field  cost. 


4,61 

8,6i 

13,9^ 

6,2C 

6C 

4C 

35 

3,77 

4,00 


BALLASTINO  AND  SINKING. 


Mobilization  anji  demobilization 

Stone tons. 

Rope,manila pounds. 

Misoellaneous  expenses. 

Subsistence 

Steamboat  expenses 

Labor 

Supervision 


Total 

Totel  field  cost. 


1,40^ 
1,00C 


Orading,  1,094  squares. 


Quan 

Items. 

Total 
quantity. 

MohlMTatlon  and  demobill/ration 

Rope,  manila 

pounds. . 

.'iOO 

Coal.. .: :..... 

tnn« 

107 

Oil 

Miscellaneous  exnenses. 

Subsistence 

Steamboat  expenses. 

Labor 

Supervision 

Total 

Total  field  cost 

— = 
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Paving  stone  {1,1  iS  squares). 


Items. 


Quantity  used. 


Total  Total 

quantity.       cost. 


Per  square. 


Quan- 
tity. 


Cost. 


Mobilization  and  demobilization 

Stone tons . . 

Rope,  manila pounds . . 

Miscellaneous  expenses 

Subsistence 

Steamb3at  expenses 

Labor 

Supervision ] 


2,086 
500 


$155.00 

6, 153. 70 

115.00 

zio.oe 

1,875.22 

1,401.^ 

1,7W.97 

918.00 


1.825 
.437 


10.135 

5.384 

.101 

.210 

1.641 

1.237 

1.570 

.803 


Total 

Total  field  cost. 


12,653.79 
12,653.79 


11.072 


Summary  of  costs} 


Total  field  cost 

Ofiioe  expenses 

Care  of  plant 

Repair  of  plant 

Depreciation  of  plant 

Total 


Subaqueous  work. 


Per 
square. 


Total. 


$17,718 

.077 

.308 

1.329 

.950 


$41, 445.. 52 

180.00 

719.50 

3,108.92 

2,222.75 


20.382  I    47,676.69 


I 


Upper  bank  work. 


Per 
square. 


Total. 


Grand 
total. 


$14. 2 13  $16,122.73  $57, 568. 25 


.062  , 
.246 
1.064 
.761 


70.00 

279.80 

1,209.02 

864.40 


16.376  118,545.95 


250.00 

909.30 

4,317.94 

3,087.15 


66,222.64 


1  All  repair  work,  hence  cost  per  linear  foot  can  not  be  given. 


•  Condition  at  the  end  of  fiscal  year. — ^The  revetment  work  generally  tiirougli- 
out  tills  bend  is  in  excellent  condition. 

Local  cooperation. — None. 

Terminal  facilities. — None. 

Effect  of  improvetnetit. — The  bank  and  channel  throughout  Hopefield  Bend 
were  fixed  from  the  in<«tallation  of  the  Hopefield  work  until  1912,  when,  us 
observed  above,  the  river  cliaiiged  its  course,  breaking  through  between  Hen 
and  Chicken  Islands.  Any  tendency  or  possibility  of  cut-off  of  tlie  river  by 
way  of  Hopefield.  Lake  has  been  obviated  and  the  harbor  of  the  city  of  Memphis 
maintained. 

Proposed  operations. — It  is  proposed  to  complete  the  installation  of  connect- 
ing mattresses  in  the  pockets  below  the  downstream  end  of  the  revetment  work 
and  grade  and  pave  the  bank. 

Recommended  modifications  of  project. — None. 

References  to  puhlished  articles  not  previously  reported. — ^None. 

Commercial  statistics. — By  resolution  of  the  Mississippi  River  Commission 
of  November  19,  1914,  the  secretary  is  charged  with  the  duty  of  securing 
complete  commercial  statistics  of  the  water-borne  traflSc  on  the  Mississippi 
River. 

(I)  Memphis  Harhor,  Tenn. 

Location  and  descHption. — Two  hundred  and  thirty  to  two  hundred  and 
thirty- two  miles  be.ow  Cairo,  left  bank. 

Original  condition. — The  city  of  Memphis  differs  from  most  of  the  Mississippi 
River  towns  to  the  extent  that  it  is  not  located  on  delta  ground,  but  upon  what 
have  been  known  as  the  Chickasaw  Bluffs.  These  bluffs  being  reasonably 
stable  the  river  front  property  of  the  town  was  constructed  fairly  close  to  the 
river  bank.  In  the  course  of  time,  however,  and  during  the  early  seventies 
banlj  erosion  set  up  and  progressed  to  the  point  of  endangering  the  town  and 
its  valuable  river-front  improvements  so  that  it  became  necessary  to  consider 
the  installation  of  protective  works  such  that  the  city  wou'd  be  guarded  against 
property  loss,  its  harbor  maintained,  and  its  river  commerce  assured. 

Previous  pro;ecf«.-^None. 

Existing  project. — The  existing  project,  adopted  in  1878,  contemplated  the 
protection  of  the  Memphis  harbor  front  from  further  bank  loss  by  the  installa- 
tion of  spur  dikes  and  woven  willow  revetment. 


Digitized  by 


Google 


MISSISSIPPI  RIVER  com:mi 

The  formation  of  a  sand  bar,  which  threatened  t 
borne  traffic,  led  to  the  adoption  of  a  project  in  11 
dredging  and  maintaining  a  navigable  channel  at  i 
open  the  mouth  of  Hatchie  River,  and  dredging  ^ 
work  as  may  be  necessary  in  order  to  afford  ai 
river-borne  traffic. 

Operations  and  results  during  the  fiscal  year. — O 
taining  by  dredging  a  channel  along  the  paved  wl 
width  to  accommodate  river  crafts  operating  out 
constructing  650  linear  feet  of  pile  dikes  on  the  e£ 
Island,  744  linear  feet  of  fascine  mattress  at  the 
squares  of  foot  mats,  369  squares  of  bank  graded, 
with  stone,  and  268  squares  of  bank  paved  with  cor 

The  construction  of  the  dikes  was  undertaken  w 
main  flow  of  the  Mississippi  River  against  the  wes 
Memphis  Harbor  in  the  hope  that  it  would  result 
said  Island. 

Dredging  operations  were  begun  June  20,  1919, 
office  until  August  1,  1919,  when  the  work  was  tra 
River  dredging  district.  Reports  of  dredging  opera 
1  can  be  found  in  the  annual  report  of  the  district  en 

During  the  period  that  the  dredges  operated  un 
cubic  yards  of  material  was  moved  at  a  total  cost  oi 

Dike  construction  was  suspended  on  account  of  I 
struct  ion  was  accomplished  by  hired  labor  with  Gc 
cost  of  $101,464.46. 

The  following  table  gives  detailed  costs: 

LOCATION    OF   WORK,    MEMPHIS    HARBOR,    DIKES    (226    I 
SI88IFPI  RIVER  00MMIB8ION  DISTi 

Mattresses,  total  area,  S^80  squares  (channel  mati 

mats,  55  per  cent). 

BUILDING  MATS. 


Items. 


Mobilization  and  demobilization 

§-in<dk8^and pounds. 

A-lnch  strand do... 

t-inch  strand do... 

Wire,  No.  9 do... 

Staples do... 

Clips,  Hoch number. 

Clips.  iVlnch do... 

Brush  and  poles cords. 

Bopemanila pounds. 

Miscellaneous  exi)enses 

Subsistence •. .-. 

Steamboat  expense 

Labor. 


Supervision. 


Total 

Total  field  cost. 


Quai   I 


Total 
quantlt} 


10,300 
6.880 

22,770 
8,115 
600 
1,438 
1,682 
3,564 
5,000 


BALLASTING  AND  SINKING. 


Mobilization  and  demobilization ! 

Stone \ans..\       2,296 

Ropemanila pounds..        1,000 

Miscellaneous  expenses 

Subsistence ! 

Steamboat  expense | 

Labor. 


Supervision , 

Total , 

Total  field  cost.. 


I 
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Grading  (S69  squares) , 


Quan^tyuMd. 

Per  square. 

Items. 

To^l 
quan^ty* 

To^] 
cost. 

Vr 

Coe^ 

Mnhi1i<^ti<>n  ftnd  demobillMtlon -  - . . 

125.00 
46.00 

18S.25 
8.50 

25a  87 

206.59 
91.10 

697.50 
85.00 

saoaB 

RopemanilA 

OIL .".'.'//." '.'.'". "/."/ ' '.'"'  W '.'.'.'.' '  WWW'.''.' 

pounds.. 

\aD3.. 

200 
89 

6.542 
.106 

.195 
.80S 
.098 

.cn» 

Subsistenoe..... 

.804 

.967 

Labor 

1.890 

.990 

Total 

1,686.31 

•LStt 

Tftfft]  ft^M  «•«* 

1,685.31 

Paving. 

STONE  (268  SQUARES). 


I^ms. 


Qnan^ty  o^d. 


Total 
quantity. 


Total 
cosf. 


Persqoara 


Qnan- 


Cost. 


HobllUation  and  demobilization . 

Rope  TnanTla"".'"JJr"jr'rrrj.''i 

HlsoeDaneous  expenses 

Subsistence 

SteamcMiat  expense 

Leber 

Supervision 


....tons, 
.pounds. 


732 
150 


830.00 
2,189.40 
34.50 
140.45 
706.77 
604.16 
1,888.14 
16a  00 


2.731 
.560 


8a  119 
8L067 
.129 
.65S 
2.637 
2.954 
5.180 


Total 

Total  field  cost.. 


5,232.42 


10.894 


5,232.43 


CONCRETE  (435  SQUARES). 


Mobilization  and  demobilisation 

Ropemanila pounds. 

Cement sacks. 

Sand  and  gravel cubic  yards. 

Coal .T. - 


ou..  

Miscellaneous  expenses. . 

Subsistence 

Steamboat  expense 

Labor 

Supervision 


•tons. 


Total 

Total  field  cost.. 


150 

1,950 

850 

17 


825.00 

34.50 

1,092.00 

895.00 
8a75 
12.50 
75.40 

59a  43 

485.00 
1,322.50 

187.05 


4,60ai3 


4,50ai3 


a  345 
4.483 
1.954 
.039 


8a  067 

.078 

XftlO 

1.366 

.188 

.029 

.178 

1.871 

1.1U 

8.040 

.430 


ia358 
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Items. 


HobUlzatloii  and  demobUitation 

Mnehs^nd poonds.. 

Hnch  strand do.... 

Piling linear  fee^., 

Wire,  No.  9 '. pounds.. 

Staples - - ..do.... 

Qips,^nch number.. 

Ropemanila pounds.. 

Coal tons. 

Oil 

Miscellaneous  expenses 

Subsistence , 

SVaamboa^  expense. 

Labor 

Supervision 


To^al..... 

Total  field  008^. 


Quantify  used. 


Total 
quantity. 


600 
500 
375 
300 
150 
200 
550 
45 


Total 
cost. 


$5aoo 

38.40 

38.15 

5,625.00 

13.86 

5.61 

26.50 

126.50 

213.75 

9.50 

460.27 

1,440.35 

1,808.32 

3,203.40 

510.28 


13,569.89 
13,560.89 


Per  linear  foot. 


Quan- 


.769 
.577 
.462 
.231 
.308 
.846 
.009 


Cost. 


laOTT 

.069 

.058 

8.654 

.021 

.009 

.041 

.195 

.329 

.015 

.708 

2.216 

2.782 

4.928 

.786 


20.877 


Summary  of  costs. 


Subaqueous  work. 

Upper  bank  work. 

Dikes. 

Grand 
totaL 

Per 
square. 

Total. 

Per 
square. 

TotaL 

Per 
Ibot. 

TotaL 

T^Ifleldoost 

$17,959 
.320 
.515 
.346 
1.497 
1.071 

$58,90a34 
1,050.00 
1,689.26 
1,136.70 
4,911.66 
3,511.63 

$18,421 
.312 
.502 
.338 
1.460 
1.043 

$11,423.86 
195.00 
313.72 
211.10 
912.17 
652.16 

$20,877 
.392 
.631 
.425 
1.835 
1.312 

$13,569.89 
255.00 
410.25 
276.06 
1,192.83 
852.83 

$83,894.09 
1,500.00 

Office  expenses 

2,413.23 
1,623.86 
7,016.66 
5.016.62 

Care  of  plant 

Repair  of  plant 

Depredation  of  plant  •  -  • 

Total 

21.708 

71,199.59 

22.076 

13,708.01 

25.472 

16,566.86 

101,464.46 

Condition  at  the  end  of  fiscal  year. — The  condition  of  all  bank-protection 
work  in  the  Memphis  Harbor  is  excellent  The  depth  and  width  of  the  channel 
along  the  paved  wharf  is  ample  to  take  care  of  all  river-borne  traffic,  but 
dredges  will  have  to  be  used  to  maintain  it. 

Local  cooperation,— TliQ  town  of  Memphis  contributed  to  the  bank-protection 
work  above  described  $43,472.76. 

Terminal  facilities, — Consist  of  a  covered  wooden  barge,  200  by  36  by  7i 
feet,  moored  to  the  riv^r  bank  adjacent  to  a  storage  warehouse,  300  by  400 
feet,  of  brick  construction.  Freight  discharged  from  steamers  on  the  barge  is 
elevated  into  the  warehouse  by  means  of  two  2-ton  capacity  cars  traveling  on 
an  inclined  track  which  extends  from  the  warehouse  to  the  barge.  The  cars 
are  operated  by  means  of  an  ordinary  hoisting  engine  located  in  the  warehouse. 
Work  is  now  in  progress  enlarging  the  terminals  and  converting  same  into  a 
modem  and  effective  plant 

Effect  of  improvement, — ^The  city  of  Memphis  has  been  relieved  of  the  danger 
of  property  loss  and  its  harbor  maintained.  The  restrictions  of  the  city's 
wharfage  and  river  conveniences  which  existed  at  the  end  of  the  last  fiscal 
year  have  been  corrected  by  the  Wolf  River  diversion  canal  and  dredging 
along  the  paved  wharf.  In  order  to  maintain  the  Memphis  Harbor,  dredging 
will  probably  have  to  be  resorted  to  every  low-water  season. 

Proponed  operations. — It  is  proposed  to  construct  two  additional  dikes  on  the 
east  side  of  Robinson  Crusoe  Island,  cut  lanes  across  the  west  side  of  Old  Hen 
Island,  and  pave  the  bank  in  front  of  the  municipal  terminal  above  the  out- 
crop of  the  sand  stratum. 

Recommended  modifications  of  project, — ^None. 

References  to  published  articles  not  previously  reported, — ^None. 
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Commercial  gtatUiics,— By  resolution  of  tljp  Mississippi  River  Commission  of 
November  19,  1914,  the  secretary  is  charged  with  the  duty  of  securing  complete 
commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

(w)  Bauxippi,  Ark, 

Location  and  description, — Two  hundred  and  thirty-two  miles  below  Cairo, 
right  bank. 

Original  condition. — The  river  bank  at  this  place  was  fairly  stable  until  the 
Aluminum  Ore  Co.'s  ore  and  coal  handling  plant  was  erected,  when  more  or 
less  caving  began  which  threatened  the  safety  of  that  plant.  To  protect  their 
property  the  Aluminum  Ore  Co.  installed  1,800  linear  feet  of  fascine  type 
revetment  with  the  usual  upper  bank  grading  and  paving.  This  work  is 
similar  to  the  revetment  work  done  under  the  Mississippi  River  Commission  in 
these  districts,  except  that  the  subaqueous  portion  is  only  about  one-half  as 
wide. 

Previous  projects. — ^None. 

Existing  project. — Adopted  in  1919;  contemplates  the  extension  of  the 
Aluminum  Ore  Co.'s  work,  downstream  for  about  2,400  feet. 

Operations  and  results  during  the  fiscal  year. — Operations  consisted  In  the 
Installation  of  622  squares  of  connecting  mattresses,  grading  365"  squares  of 
bank,  and  paving  with  stone  233  squares  of  bank.  This  work  was  suspended 
on  account  of  high  water. 

The  foregoing  work  was  accomplished  by  hired  labor  with  Government  plant 
at  a  total  cost  of  $25,401.92. 

The  following  table  gives  detailed  costs : 

LOCATION  OF  WORK,  DAUXTPPI,  ABK.    (232  S.),  FIB8T  AND  SfXX>ND  MISSISSIPPI  BTV^ 

COMMISSION  DISTRICTS. 

Mattresses,  total  area,  622  squares  {connecting  mats,  100  per  cent). 

BUILDINO  MATS. 


Items. 


Quantity  used. 


Total 
quantity. 


Total  cost. 


Quantity. 


Per  square. 


Cost. 


Mobilization  and  demobllication. 

tinoh  strand , 

A-inch  strand 

Hnch  strand 

Wire,  No.  9 

Staples 

Clips,  i-inch 

Clips,  A-inch 

Brush  and  poles , 

Rope.manua 

Sfisoellaneous  expenses 

Subsistence 

Steamboat  expenses 

Labor 

Supervision 


..pounds.. 

do.... 

do.... 

do.... 

.number. . 

do.... 

cords.. 

..pounds.. 


900 
3,000 
4,000 
1,500 

150 
50 

100 

870 
2,000 


S12S.00 

71.66 

138.00 

305.20 

09.30 

5.01 

&50 

13.25 

2,610.00 

400.00 

704.75 

2,406.04 

1,524.55 

2,998.48 

62a  17 


1.447 

3.215 

6.431 

2.412 

.341 

.080 

.161 

1.309 

8.215 


SO.  301 

.115 

.206 

.491 

.111 

.000 

.014 

•    .021 

4.196 

.740 

1.133 

3.965 

2.451 

4.831 

.846 


Total 

Total  aeldcoRt., 


12,016.40 


19.330 


12,016.40 


BUILDINO  AND  SINKING. 


Mobilization  and  demobilLEation .      .  .  

125.00 
2,212.00 
136.50 
95.25 
547.65 
275.45 
918.55 
155.00 

■"L222" 
.884 

OlOM 

Stone 

Rope.manlla 

Misoftilaneous  expensfts. 

tons.. 

pounds.. 

760 
550 

8.006 
.808 
.158 

Subsistence  . .    * .     

.880 

Steamboat  expenses 

.448 

Labor VZT^ 

L836 

Supervision r 

.349 



Total 

4,415.40 

7.008 

TotalfleW  cost 

4,415.40 
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Quantity  used. 

Per  square. 

Items. 

•  Total 
quantity. 

Total  cost. 

Quantity. 

Cost. 

Mobilisation  and  demobilization 

S25.00 

34.50 

213.  75 

12.00 

25a  45 

22q.70 

119.40 

73&45 

75.60 

10.069 

Rope,manila 

Coal 

Oil 

pounds.. 

tons.. 

iso 

45 

.411 
.123 

.095 
.586 
.033 

Mi.so<*Ilaneoiis  expenses.  ,  . , , 

.686 

Subsistence 

.629 

Steamboat  expenses 

..327 

Labor 

2.069 

Siipervisi<xi « , 

.207 

Total 

1,715.75 

4.701 

Total  field  cost 

1,715.75 

Paving,  stone  {233  squares). 


Quantity  used. 

Per  square. 

Items. 

Total 
quantity. 

Total  cost. 

Quantity. 

Cost. 

MobUitation  and  demobilization 

$50.00 

1,239.00 

23.00 

77.42 

507.44 

323.57 

933.79 

198.50 

SO.  215 

Stone tons.. 

Rope,  raanila pounds. . 

Miscellaneous  expenses 

420 
100 

1.803 
.429 

5.318 
.099 
.332 

S  jbslstence 

2.178 

StMmboat  expenses 

1.389 

Labor 

4.008 

Supervision 

.852 



Total 

3,352.72 

14. 391 

Total  field  cost 

3,3.'>2.72 

Summary  of  costs.^ 


Subaqueous  work.        Upper  bank  work. 


Per 
square. 


I     Total. 


Per 
square. 


Total. 


Total  field  cost i  $26. 418 

OiBce  expenses .916 

Care  of  plant I  .468 

Repair  of  plant [  L978 

Depreciation  of  plant I  1. 415 

Total I  3L186 


$16,4dL80l  $19,092 

570. 00  I  .677 

281.80  1  .3.38 

1,230.61  I  1.461 

879.84  .  L0« 


13,397.05        22.613 


$5,068.47 
18a  00 
89.94 
388.62 
277.84 


6,00-t.87 


Grand 
total. 


$21,600.27 

75a  00 

374. 74 

1,619.23 

1,157.68 


25,401.92 


"  All  repair  work,  hence  cost  per  linear  foot  can  not  be  given. 

Condition  at  the  end  of  fiscal  year. — The  revetment  work  is  in  good  condition, 
although  caving  continues  below  the  downstream  end  of  same. 

Local  cooperation. — Local  cooperation  at  this  place  consists  of  the  installa- 
tion, by  the  Aluminum  Ore  Co.,  of  1,800  linear  feet  of  revetment  work,  at  a  cost 
of  $100,000. 

Terminal  facilities. — ^Terminal  facilities  consist  of  a  plant  for  handling 
bauxite  ore  from  cars  to  barges,  and  a  coal  tipple  for  handling  coal  from  barges 
to  cars,  or  vice  versa. 

Effect  of  improt^ement. — The  work  placed  has  protected  the  AUimiuum  Ore 
Co.'s  plant  against  destruction  by  the  river. 
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Proposed  operations. — It  is  propoi^ed  to  continue  this  work  when  river  condi- 
tions permit. 

Recommended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported.— ^one. 

Commercial  statistics. — By  resolution  of  the  Mississippi  River  Commission 
of  November  19,  1914,  the  secretary  is  charged  with  the  duty  of  securing  com- 
plete commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

(n)  Wyanoke,  Ark. 

Location  and  description, — ^Two  hundred  and  thirty-five  miles  below  Cairo, 
right  bank. 

Original  condition. — ^Active  caving  has  been  going  on  at  this  place  for  a 
number  of  years,  and  had  reached  a  point  during  the  fall  of  1919  where  the  con- 
trolling levee  line  was  seriously  threatened.  To  prevent  an  overflow  through 
a  possible  breach  in  the  levee  it  was  necessary  to  either  construct  a  new  levee 
at  the  most  threatened  point  or  install  bank  protection  work.  The  construction 
of  a  new  levee,  it  was  estimated,  would  cost  $180,000,  while  the  installation  of 
bank  protection  work  which  would  afford  the  same  measure  of  protection  was 
estimated  to  cost  $120,000,  of  which  amount  the  St.  Francis  Levee  Board  of 
Arkansas  offered  to  contribute  $60,000.  Bank  protection  work  was  therefore 
undertaken. 

Previous  projects. — ^None. 

Existing  project. — ^Adopted  In  1919;  contemplates  the  installation  of  about 
2,000  linear  feet  of  fascine  type  of  revetment,  with  the  $120,000  available,  with 
a  view  of  extending  the  work  upstream  as  additional  funds  become  available, 
in  order  to  fully  protect  the  levees  in  this  bend. 

Operations  and  results  during  the  fiscal  year. — Operations  consisted  in  In- 
stalling 1,043  linear  feet  of  fascine  type  of  revetment  and  675  squares  of  con- 
necting mattresses,  when  work  was  suspended  on  account  of  high  water. 

The  foregoing  work  was  accomplished  by  hired  labor  with  Government  plant, 
At  a  total  cost  of  $74,454.25. 

The  following  table  gives  detailed  costs : 

LOCATION  OP  WORK,  WYANOKE,  ARK.    (235  R.),  FIRST  AND  SECOND  MISSISSIPPI  BIVEX 

COMMISSION    DISTRICTS. 

Mattresses,  total  area,  SJiSS  squares  (channel  mats,  79  per  cent;  cmmectinff 

mats,  21  per  cent). 

BUILDING  MATS. 


Items. 


Quantity  used. 


Total 
quantity 


Total  cost. 


Per  square. 


:iuantity.     Cost. 


Mobilization  and  demobllizati<m 

H°ch  strand pounds. 

A-incfa  strand do... 

Hnch  strand do... 

Wire,  No.  9 do... 

Staples do... 

Clips,  f-incfa number. 

Clips,  ^inch do... 

Brush  and  poles cord. 

Rope.nianiIa , pounds. 

Mlscellaneouserpense 

Subsistence : 

Steamboat  expenses 

Liabor 

Supervision 


18,050 

11,490 

21,340 

9,030 

700 

1,312 

1,476 

4,900 

5,000 


Total 

Total  field  cost.. 


1475.00 

1,434.97 

735.36 

1,628.24 

417.19 

26.19 

223.04 

195.57 

14,700.00 

1,150.00 

941.44 

7,328.15 

6,088.89 

14,625.76 

1,906.11 


51,875.91 


51,875.91 


5.498 

3.500 

6.500 

2.761 

.213 

.400 

.450 

1.403 

1.523 


10.145 

.437 

.224 

.496 

.137 

.008 

.068 

.060 

4.478 

.350 

.287 

2.232 

1.855 

4.455 

.580 


15.802 
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Mattresses,  total  area,  3^83  squares  {chanrii 
mats,  21  per  cent) — C 

BUILDING  AND  SIN 


If  obUizatioD  and  demobilization 

Stone tons. 

Rope,  znanila pound  s . 

Miscellaneous  expenses 

SubsLsteoce 

Steamboat  expense. 

Labor 

Supervision 

Total 

Total  field  cost 


Summary  of  cost 


Total  field  cost 

Ofllce  expenses 

Oare  of  plant , 

Repair  of  plant 

Depreciation  of  plant. 

Total 


1  Total  cost  per  linear  foot  can  not  be  given  on  account  of  up 

Condition  at  the  end  of  fiscal  year. — Caving  o 
work  where  the  levee  is  getting  to  be  dangerousl 
also  continues  in  the  bend  below  the  work,  but 
no  immediate  danger. 

Local  cooperation. — ^The  St  Francis*  levee  b4 
$60,000  toward  the  cost  of  the  work. 

Terminal  facilities. — ^None. 

Effect  of  improvement, — This  work  is  only  pa 
pleted  it  will  insure  the  integrity  of  the  levee, 
the  caving  bank. 

Proposed  operations, — It  is  proposed  to  extend 
the  funds  available  will  permit,  and  request  an  al 
next  funds  appropriated  to  continue  the  work  ups 

Recommended  modifications  of  project — ^None. 

References  to  published  articles  not  previously 

Commercial  statistics. — ^By  resolution  of  the  I 
of 'November  19,  1914,  the  secretary  is  charged  w 
plete  commercial  statistics  of  the  water-borne  traf 

(0)  Norfolk,  Miss. 

Location  and  description. — ^Two  hundred  and  i 
left  bank. 

Original  condition. — ^Active  caving  began  at  thi 
steps  could  be  taken  to  stop  it,  breached  the  U 
construction  of  a  levee  loop  by  the  local  levee  boa 
alarming  rate,  again  threatening  the  levee  systen 
of  the  breaching  of  the  levee,  revetment  protecti< 
of  same  to  be  borne  Jointly  by  the  Federal  Gov< 
district. 

Previous  projects. — None. 

Existing  project. — Adopted  in  1917;  contemplate 
3,000  linear  feet  of  standard  revetment,  located  in  a 
to  the  levee  system. 
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Operations  and  results  during  the  fiscal  year. — ^None. 

Condition  at  the  end  of  fiscal  year. — ^More  or  less  caving  continues  upstream 
from  the  upper  end  of  the  revetment  work.  This  work  wili  probably  have  to 
be  extended  upstream  for  a  distance  of  about  3,000  feet  in  order  to  fully 
protect  the  levee  in  this  bend. 

Local  cooperation. — ^The  Yazoo-Mississippi  Delta  levee  board  contributed 
$105,004.72  toward  the  cost  of  revetment  work  at  this  place. 

Terminal  fa<Hlities. — None. 

Effert  of  improvefnent. — ^This  work  is  only  partially  completed;  when  com- 
pleted it  will  insure  the  integrity  of  the  levee,  which  is  being  threatened  by 
the  caving  bank. 

Proposed  operations. — It  is  proposed  to  extend  this  work  upstream  about 
3,000  feet  as  soon  as  funds  become  available  and  the  necessary  plant  can  be 
spared  from  more  urgent  work. 

Recommended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported. — None. 

Commercial  statistics, — By  resolution  of  the  Mississippi  River  Ck>mmi.ssiQii 
of  November  19,  1914,  the  secretary  is  charged  with  the  duty  of  securing  com- 
plete commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

(p)  Star  Landing^  Miss. 

Location  and  description. — ^Two  hundred  and  fifty-seven  miles  below  Cairo, 
left  bank. 

Original  condition. — Caving  in  Star  landing  bend  had  been  persistently  active 
for  a  number  of  years,  to  the  extent  that  the  adjacent  levees  were  several  times 
breached,  necessitating  the  construction  of  some  four  levee  loops.  In  1912  and 
1913  the  rate  of  caving  was  such  as  to  again  seriously  threaten  the  levee  sys- 
tem, to  guard  against  which  revetment  protection  was  authorized  at  the  com- 
bined cost  of  the  Federal  Government  and  the  local  levee  district. 

Previous  projects. — None. 

Existing  project. — Adopted  in  1914;  contemplates  the  construction  of  about 
10,000  linear  feet  of  standard  fascine  revetment,  locatetl  in  the  most  advan- 
tageous relation  to  the  levee  system. 

Operations  and  results  during  the  fiscal  year. — ^None. 

Condition  at  the  end  of  fiscal  year. — All  revetment  except  about  3,000  feet 
destroyed  is  In  excellent  condition. 

Local  cooperatioti. — The  Yazoo-Mississippi  Delta  levee  board  contributed  to 
the  cost  of  the  work  in  place  the  sum  of  $210,000. 

Terminal  facilities. — None. 

Effect  of  improvement. — Notwithstanding  the  destruction  of  about  3,000  feet 
of  revetment,  the  Integrity  of  the  levees  has  been  maintained.  Abnormal  cur- 
rents developed  in  the  river  during  the  high  water  of  1917  which  attacked  and 
destroyed  the  work  referred  to  above.  The  channel  appears  to  be  in  a  state  of 
transition,  due  no  doubt  to  changes  in  the  bend  above. 

Proposed  operations. — It  is  proposed  to  make  repairs  to  the  existing  work 
during  the  coming  season. 

Recommended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported. — None. 

Commercial  statistics. — By  resolution  of  the  Mississippi  River  Commission  of 
November  19,  1914,  the  secretary  Is  charged  with  the  duty  of  securing  complete 
commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

iq)  Porter  Lake,  Ark. 

Location  and  description. — ^Two  hundred  and  sixty-one  miles  below  Cairo, 
Tight  bank. 

Original  condition. — Prior  to  1910  more  or  less  Intermittent  caving  had  taken 
place  in  the  vicinity  of  Porter  I^ake,  though  dangerous  proximity  to  the  Ar- 
kansas levee  had  not  developed  until  about  the  year  named.  The  importance 
of  maintaining  the  existing  levee  line  centers  In  the  fact  that  a  number  of 
lakes  are  found  In  such  relation  thereto  that  a  levee  loop,  which  of  necessity 
would  have  to  be  located  behind  the  said  lakes,  would  in  consequence  have 
been  very  extensive  and  costly.  The  alternative  was,  therefore,  the  construc- 
tion of  revetment  to  the  end  of  holding  the  channel  to  position  and  niaintuin- 
ing  the  existing  levee  line. 

Previous  projects. — N(me. 

Existing  /}ro;ccf.— Author! ze<l  In  1911;  contemplates  the  construction  of 
standard  fascine  revetment  to  prevent  further  bank  caving. 
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Operations  and  results  during  the  fiscal  year, — Operations  consisted  In  the 
installation  of  2,136  linear  feet  of  the  fascine  type  of  revetment,  grading  702 
squares  of  banlc,  paving  with  stone  1,238  squares  and  with  concrete  562  squares. 

The  foregoing  work  was  accomplished  by  hired  labor,  with  Government  plants 
at  a  total  cost  of  $212,288.14. 

The  following  table  shows  detailed  costs : 


LOCATION    OF    WOBK,    PORTER    LAKE,    ARK.     (2M-200    R.),    FIRST    AND    SECOND    MIS- 
SISSIPPI BTVEB  COMMISSION   DISTRICTS. 


Mattresses,  toal  area,  6,516  squares  {channel  mats, 

mats,  IS  per  cent), 

BUILDING  MATS. 


per  cent;  connecting 


Items. 


Mobilization  and  demobilization 

^incfa  strand pounds. 

^inch  strand do... 

|4nch  strand do... 

Wire,  No. » do... 

Staples do... 

Clips,  f-inch number. 

Oips.Vlnch do... 

Brush  and  poles cords. 

Rope.manila pounds. 

Miscellaneous  expenses 

Subsistence 

Steamboat  expenses 

Labor 

Supervision 


Total 

Total  field  cost. 


Quantity  used. 


Total 
quantity, 


31,430 
14,336 
40,208 
19,480 
1,550 
2,200 
2,750 
10,604 
5,500 


Total 
cost. 


Quantity.     Cost. 


1725.00 

2,498.68 

917.50 

3,067.87 

809.98 

58.00 

374.00 

364.37 

31,812.00 

1,205.00 

1,174.25 

18,265  50 

14,032.93 

33,057.30 

3,681.41 


112,198.79 


Per  square. 


4.824 

2.200 

6.171 

2.990 

.238 

.338 

.422 

1.627 

.844 


112,193.79  I 


BUILDING  AND  SINKING. 


Mobilisation  and  demobilization 

Stone tons. . 

Rope.manila pouids. 

Miscellaneous  expenses 

Subsistence 

Steamboat  expenses 

Labor 

Supervision 


Total 

Total  field  cost. 


4,275 
1,200 


1150.00  I 
12,611  2.5  i 
276  00  ' 
325. 75 
4,480.20 
2,183.94 
6,770.16 
734.06 


0.656 
.184 


27,531.36 


27,531.36 


10.111 
.383 
.141 

.471 

.138 

.009 

.057 

.056 

4.882 

.194 

.180 

2.803 

2.154 

5.073 

.565 


17.217 
I  ■ 


10.023 
1.935 
.042 
.050 
.687 
.335 
1.039 
.113 


4.224 


Grading  {102  squares). 


Itenls. 


Mobilisation  and  demobiliration 

Rope,maniIa pounds. 

Coal tons. 

Oil. 


Miscellaneous  expenses. . 

Subsistence 

Steamboat  expenses 

Labor 

Supervision 


Total 

Total  field  cost. 


Quantity  used. 


Total 
quantity. 


Total 
cost. 


300  I 

no  i 


S125.00 

69.00 

522.50 

25  00 

429.36 

459.11 

635.87 

1,4K4.03 

489.92 


4,239.79 


4,239.79 


Per  square. 


Quantity. 


0.427 
.157 


Cost. 


fO.178. 
.09» 
.744 
.03^ 
.612 
.654 
.906- 
2.114 


6.040 
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Paving. 

STONE  0238  SQUARES). 


Quantity  used. 


It«ms. 


Total 
quantity. 


Total 
cost. 


Quantity.      Cost 


Per  square. 


Hobitization  and  demobilization 

Stone tons.. 

Rope.manila pounds.. 

Miscellaneous  expenses 

Subsistence 

Steamboat  expenses 

Labor 

Supen'ision 


3,023 
250 


t275.00 
8,917.85 
67.50 
331.44 
4,388.71 
5,320.80 
7,991.29 
2,141.35 


2.442 
.202 


$0,222 
7.203 
.046 
.268 
3.545 
4.297 
6.455 
1.730 


Total 

Total  field  cost. 


29,423.94 


23.786 


29,423.94 


CONCRETE  (562  SQUARES). 


Mobi Illation  and  demobllliatlon 

$125.00 

67.50 

1,338.40 

490.00 

180.50 

15.00 

95.20 

856.48 

694.07 

2,092.89 

642.51 

( 

$0,222 

Bope.manila 

<'ement 

Sand  and  gravel 

pounds.. 

sacks.. 

cubic  yards.. 

250 
2,390 

0.445 
4.253 
1.246  1 
.068; 

.102 

2.3S1 

.800 

Coal    

tons.. 

.321 

Oil 

.027 

IM^^cellaneous  expenses 

.160 

Subsistence         '                           

1 

1.524 

Steamboat  expenses 

1.237 

Labor : 



3.724 

Supervision r - 

1.143 

Total 

6,587.55 

11.740 

Total  field  cost  

6,587.55 

1 

Summary  of  coats.^ 


Total  field  cost 

Office  expenses 

Surypys '.. 

Care  of  plant 

Repair  of  plant 

Depreciation  of  plant 

Totals 


Subaqueous  work. 


Per 
square. 


$21,441 

.305 

.167 

.403 

L743 

1.247 


30.306 


Total. 


$139,725.15 
1,989.00 
1,089.57 
2,650.66 
11,366.98 
8,126.93 


164,928.29 


Upper  bank  wc^-k. 


Per 

square. 


$26,046 

.350 

.196 

.475 

2.052 

1.467 


30.595 


Total. 


$40,251.28 

56L00 

307.31 

741.98 

3,206.07 

2,292.21 


47,359.85 


Grand 
totaL 


$179,976.43 
2,550.00 
1,396.88 
3,372.64 
14,573.05 
10,419.14 


212,288.14 


^  Total  cost  per  linear  foot  can  not  be  given  on  account  of  upper  bonk  work  not  being  completed. 

Condition  at  the  end  of  fiscal  year. — Caving  continues  downstream  from  the 
lower  end  of  the  revetment  work.  This  work  should  be  extended  downstream 
for  a  distance  of  about  3,000  feet,  and  repairs  should  be  made  to  some  breaks 
in  the  old  work,  aggregating  about  2,000  feet  in  length. 

LocaJ  cooperation. — ^None. 

Terminal  facilities, — None. 

Effect  of  improvement, — The  revetment  described  has  fixed  the  channel  and 
has  maintained  a  stable  bank  throughout  the  upper  part  of  the  Porter  Lake 
bend.  The  adjacent  levee  has  been  protected.  For  continued  similar  results  tlje 
portion  of  the  lower  work  destroyed  must  be  replaced  and  work  extended  down- 
stream to  cover  the  recent  actively  caving  bank. 

Proposed  operations. — It  is  proiK)sed  to  complete  the  paving  along  the  stretch 
of  work  installed  during  the  past  fiscal  year,  making  a  further  extension  down- 
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stream  of  about  3,000  feet,  and  repairing  the  breaks  in  the  old  work  referred 
to  above. 

Reconvmended  modifications  of  project. — None. 

References  to  published  articles  not  previously  reported, — None. 

Commercial  statistics. — By  resolution  of  the  Mississippi  River  Commission  of 
November  19,  1914,  the  secretary  is  charged  with  the  duty  of  securing  com- 
plete commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

(r)  Walnut  Bend,  Ark, 

Location  and  description. — ^Two  hundred  and  eighty-one  miles  below  Cairo, 
right  bank. 

Original  condition. — Bank  caving  throughout  Walnut  bend  finally  brought 
the  Mississippi  River  into  such  relation  to  the  St.  Francis  River  as  to  suggest 
the  danger  of  cut-off  between  the  two.  Moreover,  the  river  bank  had  ap- 
proached the  Arkansas  levee  to  the  point  that  the  latter  was  in  imminent  hazard 
of  being  breached,  a  condition  that  would  have  required  the  construction  of  an 
expensive  levee  loop.  The  combined  situations,  therefore,  finally  led,  in  1907, 
to  the  necessity  that  Walnut  bend  be  protected  by  revetment. 

Previous  projects. — None. 

Eansting  project. — ^The  existing  project.  Initiated  in  1907,  provided  for  the 
installation  of  about  7,000  feet  of  standard  fascine  revetment  placed  with 
relation  to  the  adjacent  levee  and  with  due  regard  to  the  possibility  of  cut-off 
between  the  Mississippi  and  St  Francis  Rivers. 

Operations  and  results  during  the  fiscal  year. — Plant  was  assembled,  but  the 
continued  high  stage  of  the  river  prevented  the  accomplishment  of  any  work. 

Condition  at  the  end  of  fiscal  year. — ^The  entire  length  of  revetment  is  in 
excellent  condition  except  two  pocket  caves  near  the  downstream  end.  A 
resumption  of  active  caving  at  the  lower  end  of  the  bend  Is  observed,  though 
the  existing  revetment  is  not  affected  thereby.  For  several  years  past  a 
deepening  has  been  noted  at  the  outer  edge  of  the  downstream  end  of  the 
work,  though  its  extent  is  not  sufficient  to  suggest  any  serious  Instability  of 
the  construction. 

Local  cooperation. — None. 

Terminal  facilities. — None. 

Effect  of  improvement. — ^Walnut  bend  has  been  made  stable  throughout  the 
length  of  its  revetment ;  the  adjacent  levee  has  been  safeguarded  from  destruc- 
tion, and  whatever  danger  of  cut-off  between  the  Mississippi  and  St.  Francis 
Rivers  may  have  existed  has  been  eliminated. 

Proposed  operations, — ^Repairs  to  the  two  pocket  caves. 

Recommended  modifications  of  project. — None.  ^ 

References  to  published  articles  not  previously  reported. — ^None. 

Commercial  statistics. — By  resolution  of  the  Mississippi  River  Commission 
of  November  19,  1914,  the  secretary  Is  charged  with  the  duty  of  securing  com- 
plete commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

(«)  Trotters,  Miss. 

Ijocation  and  description. — Three  hundred  and  four  miles  below  Cairo,  left 
bank. 

Original  condition. — For  many  years  bank  caving  throughout  Trotters  bend 
was  persistent,  with  the  result  that  the  river  in  1912  had  attained  hazardous 
proximity  to  the  Mississippi  levee  near  the  lower  end  of  the  bend.  The  esti- 
mated cost  of  a  levee  loop  was  such  that  the  alternative  of  bank  revetment 
was  concluded  upon. 

Previous  projects. — None. 

Existing  project. — ^Adopted  in  1912;  provides  for  controlling  this  bend  and 
protecting  the  adjacent  levee  by  the  installation  of  continuous  bank  revetment. 

Operations  and  results  during  the  fiscal  year. — Operations  consisted  of  the 
Installation  of  1,164  linear  feet  of  fascine  type  of  revetment,  1,263  squares  of 
connecting  mattresses,  grading  1,618  squares  of  bank,  and  paving  with  stone 
519  squares  of  bank. 

Work  was  suspended  at  this  place  in  order  to  use  the  plant  at  Sunflower, 
Miss.,  where  conditions  were  more  critical. 

The  foregoing  work  was  accomplished  by  hired  labor,  at  a  total  cost  of 
$90,517.41. 
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The  following  table  gives  detailed  costs : 

LOCATION  OF  WORK,  TKOTl'ERS,  MISS.    (304  L.),  FIRST  AND  SECOND  MISSISSIPPI  BITCK 

COMMISSION   DISTRICTS. 

MattreHses,  total  area,  ^,i75  squares  (cfMtinel  mats,  70  per  cent;  connecting 

mats,  30  per  cent). 

BUILDING  MATS. 


Items. 


Mobilization  and  demobilization. 

Hnch  strand 

>^-inch  strand 

}-inch  strand 

Wlre.No.» 

Staples 

Clips,  i-inch 

Clips.  iVindi 

Bnish  and  poles 

Rope,  manlla 

Miscellaneous  expenses 

Subsistence 

Steamboat  expenses 

Labor 

Supervision 


.  .pounds. 

do... 

....do... 
....do... 

do... 

.number.. 

do I 

cords.  ' 

..pounds..! 
I- 


Quantity  used. 


Tot«l 
quantity. 


Total  field  con. 


14,000 

10.500 

25,  <^ 

11,970 

800 

1,450 

1,650 

6,550 

5,000 


Total  cost. 


Quantity.     Cost. 


Ter  square. 


S482.10 
1,113.00 
672.00 
1,950.38 
553.01 
29.94 
246.50  1 
21S.63  I 
19,650.00 
1,150.00  . 
1,. 528. 47  : 
7,205.24  ; 
3,960.87  I 
10,103.96  . 
2,3a5.66  I 


3.355 

^516 

6.154 

2.866 

.192 

.347 

.395 

1.570 

1.198 


90.116 
.»7 
.161 
.470 
.133 
.007 
.W» 
.052 

4.709 
.276 
.3fif» 

1.727 
.949 

3.421 
.572 


51,258.78  : 


12.285 


BriLDING  AND  SINKING. 


Mobilization  and  domobilizatfon 

Stone tons. 

Rope,  manlla pounds. 

MiscellBneous  expenses 

Subsistence 

Steambont  expenses 

I^bor. 


Supervision 

Total  field  cost. 


2,375 
1,000 


180.00 
7,006.25 

230.00 

432.37 
1,208.50 

787.40 
1,414.05 

454.80 


11,613.37 


90.019 

0..V9  l.hT9 

.240-  .055 

I  .  IW 

.2W 

1» 

.3» 

.109 

iTW 


Grading  (1,618  squares). 


Quantity  used. 


Items. 


Totfll 
quantity 


Total  cost. 


Mobilization  and  demobilization ! tSTiO.OO 

Rope,  manlla pounds . .            250  57. 50 

Coal tons..'           140  065.00 

Oil 25.50 

Miscellaneous  expenses .• , 382.00 

Subsistence 1, 095. 24 

Steamboat  expenses 53.'i.  10 

Labor 2, 495. 33 

Supervision i 441. 10 

Total  field  cost ' 6,046. 77 


Per  square. 


Quantity.      Cost. 


t 


•        10.238 

0.155  .036 

.087  .411 

I  .0I« 

.224 

'  .677 

331 

1.542 

273 

'  3.738 

t 
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Itom.s. 


Mobilization  aiid  demobilization 

Stone tons. 

Rope,  manila pounds. 

MiKeltwieous  expanses. 

Subsistence 

Steimboat  expenses 

Labor. 


Supervision 

Total  field  cost. 


Quantity  used. 


Total 
quantity. 


1,062 
250 


Totnl  cost. 


t345.00 

3,191.90 

57.50 

320.00 

1,234.90 

859.30 

1,928.07 

465.23 


8,491.90 


Per  square 


Quantity 


2.065 
.482 


Cost. 


Sari65 

6.150 

.111 

.«17 

2.553 

l.r56 

3.715 

.896 


16.3f3 


Summary  of  costs} 


Total  field  cost 

OflDce  expenses 

Care  of  pLint 

Repair  of  plant 

Depreciation  of  plant 

Total 


Subaqueous  work. 


Per 

square. 


$15,060 

.097 

.291 

1.257 

.899 


17.613 


Total. 


962,872.15 

405.00 

1,214.15 

5,246.30 

3,7.W.89 


73,48R.4» 


Upper  bank  work. 


•Per 
square. 


120.101 

.133 

.399 

1.723 

1.232 


23.588 


Total. 


$14,538.67 

95.00 

284.80 

1,230.61 

879.84 


17,028.92 


Grand 
total. 


$77,410.82 

500.00 

1,496.95 

6,476.91 

4,(30.73 


90,517.41 


*  AH  repiir  work,  hence  cost  per  linear  foot  can  not  be  given. 

Condition  at  the  end  of  fiscal  year. — The  revetment,  with  the  exception  of 
3,200  feet  near  the  upper  end,  is  in  effective  condition.  Repairs  should  be  made 
and  pnvlng  along  the  last  season*s  work  completed  during  the  coming  season. 

Caving  continues  throughout  the  upper  part  of  the  bend,  and  will  require* 
during  the  next  season,  an  upstream  extension  of  the  work  In  place. 

Local  cooperation, — ^The  Yazoo  Mississippi  Delta  levee  board  contributed 
$200,000  to  the  cost  of  the  Trotters  revetment,  of  which  amount  $150,000  has 
l>een  spent ;  the  remaining  $50,000  to  be  furnished  upon  request. 

Terminal  facilities. — None. 

Effect  of  improvement.— The.  lower  end  of  the  bend  has  been  made  stable,  the 
confronting  channel  fixed,  and  the  adjacent  Mississippi  River  levee  maintained, 
thus  eliminating  the  alternative  necessity  for  the  construction  of  a  costly  levee 
loop. 

Proposed  operations. — During  the  coming  fiscal  year  It  Is  proposed  to  make 
necessary  repairs  to  the  old  work,  complete  the  paving  along  last  season's  work, 
and  extend  work  upstream  as  far  as  funds  available  will  permit 

Recommended  modifications  of  project. — ^None. 

Refemices  to  published  articles  not  previously  reported. — ^None. 

Commercial  statistics.— By  resolution  of  the  Mississippi  River  Commission  of 
November  19,  1914,  the  secretary  Is  charged  with  the  duty  of  securing  complete 
commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

(t)  Helena^  Ark. 

Location  and  description.— Three  hundred  and  six  miles  below  Cairo,  right 
Ji)ank. 

Original  condition.— The  river  bank  In  the  vicinity  of  Helena  during  the 
eighties  showed  Intermittent  sloughs  or  settlements  In  the  nature  rather  of  ver- 
tical sinks  than  of  the  ordinary  bank  caving.  The  difference  was  recognized,  as 
is  evident  from  the  statement  regarding  the  low  ground  Immediatelv  behind  the 
Helena  levee  which,  in  1888,  was  referred  to  as  "a  swamp    ♦     ♦     ♦     which 
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seems  to  have  been  the  most  prolific  cause  of  caving  for  some  years  past."  To 
minimize  the  supposed  effects  of  this  swamp,  it  was  proposed  that  this  low 
ground  should  be  drained  by  way  of  a  canal  to  the  south.  By  1888  the  settle- 
ments or  sinks  referred  to  had  caused  bank  recession  to  the  point  of  jeopardiz- 
ing the  property  and  industries  of  the  town.  These  sinks  or  subsidences  of 
greater  or  less  extent  continued  to  occur  at  irregular  intervals  till,  in  1913,  the 
most  extensive  of  all  appeared. 

Previous  projects. — None. 

Existing  project. — The  existing  project  was  adopted  in  1888  and  contemplates 
the  construction  of  fascine  revetment  and  spur  dikes  along  the  Helena  front 
to  the  extent  necessary  to  make  stable  bank  conditions  in  that  locality. 

In  addition,  by  a  special  item  in  the  river  and  harbor  act  of  March  4, 
1913,  $100,000  was  provided  "  to  prevent  a  breach  in  the  Helena  front  levee  by 
revetment  or  otherwise." 

Operations  and  results  during  the  fiscal  year, — ^None. 

Condition  at  the  end  of  fiscal  year. — During  the  past  low-water  season  the 
foreshore  has  shown  no  evidence  of  instability. 

Local  cooperation. — ^None. 

Terminal  facilities. — ^None. 

Effect  of  improvement, — ^The  revetment  work  along  "the  Helena  front  has 
protected  the  town  and  its  industries  to  the  south  from  encroachment  by  the 
river.  It  has  not,  however,  provided  against  subsidence  of  the  foreshore,  the 
Instability  of  which  has  reappeared  at  irregular  Intervals. 

The  deposit  of  stable  hill  earth  over  the  disturbed  area  is  shown  by  borings 
to  have  forced  out  practically  all  underlying  unstable  material  for  a  short 
distance,  which  suggests  that  continued  though  indefinite  fill,  following  further 
evidence  of  instability,  may  be  expected  to  restore  conditions  of  essential 
equilibrium. 

Proposed  operations. — ^None. 

Recomm>ended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported. — ^None. 

Commercial  statistics.— By  resolution  of  the  Mississippi  River  Ck)mmisslon 
of  November  19,  1914,  the  secretary  is  charged  with  the  duty  of  securing  com- 
plete commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

(u)  Delta,  Miss. 

Location  and  description, — ^Three  hundred  and  fifteen  miles  below  Cairo, 
left  bank. 

Original  condition. — Caving  at  this  point,  which  had  been  active  for  a  num- 
ber of  years,  developed  in  1914  a  condition  of  such  menace  to  the  controlling 
levee,  located  betweea  the  river  bank  and  the  foot  of  Moon  Lake,  as  to  require 
the  revetment  of  the  Delta  Bend.  The  destruction  of  the  levee  would  have 
necessitated  the  construction  of  a  long  and  expensive  loop  around  the  said 
lake.  To  guard  against  such  a  contingency  revetment  protection  was  authorised 
at  the  combined  cost  of  the  Federal  Government  and  local  levee  district. 

Previous  projects. — ^None. 

Existing  project. — The  existing  project,  adopted  in  1915,  contemplates  the  in- 
stallation of  about  9,000  feet  of  standard  fascine  revetment  located  in  required 
relation  to  the  levee  system. 

Operations  and  results  during  the  fiscal  year. — ^None. 

Condition  at  the  end  of  fiscal  year. — ^The  entire  revetment  is  in  excellent 
condition.  The  extension  of  the  work  downstream  may  be  required  at  some 
future  date. 

Local  cooperation. — ^The  Yazoo-Mississippi  levee  board  contributed  $160,000 
to  the  cost  of  the  work. 

Terminal  facilities, — ^None. 

Effect  of  improvement. — ^The  channel  in  Delta  Bend  has  been  fixed  throughout 
the  stretch  revetted,  further  bank  caving  prevented,  and  the  necessity  for  the 
construction  of  a  costly  levee  loop  around  Moon  Lake  obviated. 

Proposed  operations. — ^None.  , 

Recommended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported. — ^None. 

Commercial  statistics. — ^By  resolution  of  the  Mississippi  River  Commission 
of  November  19,  1914,  the  secretary  is  charged  with  the  duty  of  securing  com- 
plete commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 
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(v)  Oldtown,  Ark, 

Location  and  d€8cription, — Three  hundred  and  twenty-four  miles  below  Cairo, 
right  bank. 

Original  conditio7i, — Ck)ntinued  caving  over  a  number  of  years  prior  to  1907 
finally  required  in  that  year  revetment  of  Oldtown  Bend  or  the  construction  of 
a  levee  loop,  the  river  banlt  having  receded  almost  to  the  toe  of  the  existing 
levee. 

Previous  profeots, — None. 

Existing  project. — ^The  existing  project  was  adopted  in  1907  and  contem- 
plated the  installation  of  sufficient  revetment  to  fix  the  channel  and  banlc  line 
throughout  the  bend  and  thus  to  protect  the  adjacent  Arkansas  levee. 

Operations  and  results  during  the  fiscal  year, — Operations  consisted  in  mak- 
ing repairs  to  the  existing  work  by  the  installation  of  1,035  squares  of  connect- 
ing mats,  grading  261  squares  of  bank,  and  paving  with  stone  835  squares  of 
bank. 

The  foregoing  work  was  accompUshed  by  hired  labor,  with  Government  plant, 
at  a  total  cost  of  $48300.57. 

The  following  table  gives  detail^  costs : 

l-OCATION  OF  WORK,  OLD  TOWN,  AKK.    (324  R,),  FIRST  AND  SECOND  MISSISSIPPI  RIVER 

COMMISSION  DISTKI0T8. 

Mattresses,  total  area,  1,035  squares  (connecting  mats,  100  per  cent), 

BUILDING  MATS. 


Per  square. 


Items. 


Mobilization  and  demobilisation 
^inch  strand. 

'  -Inch  strand. 

nch  strand. 

Tire,  No  9 

Staples 

Clips,  Hnch.. 
CUps.-A-inch  . 
Bnisn  and  poles 
Ilope,maDiia  .. 
Misoeuaneous  expenses. 

Subsistence 

Steamboat  expenaes 

Labor ^^ 

Snpervlsioin, 

Total 

Total  field  cost. 


BUILDING  AND  SINKING. 


Mobilisation  and  demobilisation 

t25aoo 

2,124.00 
126.50 
53.04 
736.61 
889.14 

1,078.26 
233.85 

*"d.*806" 
.531 

IQ>242 

Stone. 

Rope,  manila  . . .'.'."'.'.' .*.*.".  .*.' 

tons.. 

pounds.. 

720 
550 

2.052 
.122 
.051 

Subsistence.....'. 

.712 

BteamboAt  expenses     .... 

.859 

Labor \ 

i 

1.042 

Supervision 

.226 

Total 

5,49L40 

5.306 

Total  field  cost 

5,491.40 

1 

i 
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Grading  {261  squares). 


Items. 

Quantity  used. 
qiSSSty.  Total  cost. 

Per  square. 

t 
Quantity.     Cost. 

iffcihilixAtioTi  And  demobilisation. . . 

1226.00 
46.00 
166.25 
8.00 
82.68 
796.79 
833.30 
1,131.80 
275.55 

S0.862 

Rope,manlla 

Cc^, , _    , 

pounds.. 

tnTM 

200 
35 

a  766              .176 
.134              .637 

Oil 

.031 

Mis^ellsneous  expenses 

,817 

Subsistence 

3.053 

Steamboat  expenses 

3.19S 

Labor 

4.336 

SapervisloD 

..  .     .          1.066 

Total 

8,666.37 

13.661 

Total  field  cost 

3,665.37 

i 

Paving,  stone  {835  squares). 


Quantity  used. 


Items. 


!    Total 
quantity. 


Mobilisation  and  demobilization... 

Stone tons..  I 

Rope,  manlla pounds.. 

Miscellaneous  expenses 

Subsistence 

Steamboat  expenses. 

Labor 

Supervision L 


250 


Total , 

Total  field  cost.. 


Total  cost. 


Quantity. 


S875.00 

5,398.50 

57.50 

191.26 

1,251.88 

2,413.87 

3,333.60 

435.95 


Per  square. 


2.192 
.299 


13,957.56 


13,957.56 


Cost. 


S1.04J^ 

6.465 

.06» 

.229 

1.491^ 

2.881 

3.992 

.522 


16.715 


Summary  of  costs.^ 


Total  field  cost 

OflBce  expenses 

Care  of  plant 

Repair  of  plant 

Depreciation  of  plant. 


Total. 


Subaqueous  work. 


Per 
square. 


$23,888 
.143 
.427 
1.846 
1.319 


27.623 


Total. 


$24,724.35 

147.50 

442.19 

1,910.09 

1,366.06 


Upper  bank  work. 


Per 
square. 


Total. 


Grand 
total. 


30.376 
.174  I 
.522  I 
2.257 
1.614 


SI  7, 522. 93 

102.50 

307.28 

1,327.77 

949.30 


42,217.22$ 

25a  00 

749.47 

3,238.46 

2,315.36 


28, 59a  79 


34.943  I    20,209.78 


48,80a57 


1  All  repair  work,  hence  cost  per  linear  foot  can  not  be  given. 

Condition  at  the  end  of  fiscal  year. — The  revc»tiiient  is  in  excellent  condi- 
tion. 

Ijocal  cooperation. — None. 

Tvrtninal  facilities. — None. 

Effect  of  improvement. — The  Arkansas  levee,  adjacent  to  the  upper  end  of 
Oldtown  bend,  has  been  protected  and  the  necessity  for  a  costly  substitute 
has  been  avoided. 

Proposed  operations. — None. 

Ri'commended  modifications  of  project. — None. 

References  to  published  articles  not  previously  reported. — ^None. 
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Commercial  statistics. — By  resolution  of  the  Mississippi  River  Commission 
i»f  November  19,  1914,  tlie  Secretary  Is  cliarged  witli  the  duty  of  securing 
complete  commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi 
River. 

(w>)  Sunftmcer,  Miss. 

/jocation  and  description. — ^Thn>e  hundred  and  fifty -five  miles  below  Cairo, 
left  bank. 

Original  condition. — C'aving  in  Sunflower  bend,  active  for  a  number  of  years, 
finally  brought  the  bank  of  the  river  practically  to  the  toe  of  the  Mississippi 
levee,  thus  requiring  that  the  latter  be  reconstructed,  or  that  rev<?lment  be 
placed  for  Its  protection. 

Previous  project. — None. 

Existing  project. — Initiated  in  1911 ;  provides  for  sufficient  revetment  to  fix 
channel  and  bank  conditions  throughout  the  bend,  thus  making  possible  the 
retention  of  the  adjacent  levee. 

Operations  and  results  during  the  fiscal  year. — Operations  at  this  place  con- 
sisted of  extensive  repairs  to  the  existing  work  where  numerous  sloughs  or 
subsidences  of  the  river  bank  were  seriously  threatening  the  controlling  levee 
line.  Repairs  consisted  of  installing  connecting  mattresses  to  make  conhection 
with  the  old  mattresses  and  the  new  shore  line,  and  in  grading  and  paving  the 
upper  bank.  The  season's  work  resulted  in  the  installation  of  2,441  squares 
of  connecting  mattresses  and  paving  with  stone  225  s<iuares.  Operati<ms  wen* 
suspended  on  account  of  high  w^ater. 

The  foregoing  work  was  accomplished  by  hired  labor,  with  Government 
plant,  at  a  total  cost  of  $74,037.84. 

The  following  table  gives  detailed  costs: 

LOCATION    or    WORK,    SUNFLOWER,    MISS.     r354    L.),    FIRST   AND    SECOND    MISSISSIPPI 
RIVER  COMMISSION    DISTRICTS. 

Mattresses,  total  area,  2,^1  squares  {connecting  mats,  100  per  cent). 

niTlLDTNG  MATS. 


Items. 


Quantity  ivicd. 


Total 
quantity. 


Total  cost. 


Per  square. 


Quantity.     Cost. 


Mobilization  and  demobDlzation 

^•inch  strand pounds. 

iVii>ch  strand do. . . 

4  inch  strand do. . . 

Wire,  N». » do. . . 

Ptiples do . . . 

CliDS,  i-inch number. 

Clips,  A  inch do. . . 

Bru^sh  and  Doles cords. 

Rope,  manlla poimds. 

Miscellaneous  expenses 

Subsistence 

^'teamboBt  expenses 

Labor 

Supervi-ion 


6,500 

7,550 

15,800 

6,000 

600 

250 

500 

3,506 

4,000 


$1,665.95 

516.75 

483.20 

1,205.54 

277.20 

22.4.'! 

42.50 

66.25 

10.518.00 

920.00 

1,426.73 

6,560.94 

6,180.09 

11,692.26 

3,452.93 


2.663 

3.093 

6.473 

2.458 

.246 

.102 

.205 

L«6 

L639 


10.682 

.212 

.198 

.493 

.114 

.009 

.017 

.027 

4.309 

.377 

.584 

2.688 

2.532 

4.790 

L415 


Total 

Total  field  cost. 


45,030.79 


18.447 


45,030.79  ! 


BUILDING  AND  SINKING. 


Mobilization  and  demobilization 

Stone tons . . 

Rope,  manila pounds. . 

Miscellaneous  expenses 

Subsistence 

Steamboat  expenses .' 

Labor. 


Supervision 

Total 

Total  field  co«t. 


1,960 
1,000 


1375.00 

5,782.00 

230.00 

181.62 

1,124.03 

1,082.15 

1,867.37 

725.74 


0.803 
.410 


11,317.91 


-I- 


$0,154 
2.369 
.094 
.074 
.460 
.423 
.765 
.297 


4.636 


11.317.91 
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Paving,  stone   {225  squares). 


Quantity  u*d. 

Per  square. 

Items. 

Total 
quantity. 

Total  cost. 

Quantity.!     CoH. 

Mobilization  and  demobilization 

S225.00 

1,563.50 

96.00 

84.97 

397.11 

631.12 

1,247.62 

365.54 

Sl.OOO 

Stone tons.. 

Rope,  manila . po^mds. , 

530 
300 

2.356            6.949 
1.333  1            .427 

Miicellaneousexnenses.      

1            .37* 

Sub'l^tenw 

..  .            i          1.7RS. 

Steamboat  exDcnses 

2.  805 

Labor 

.  ..                5.545 

Supervision 

,    ,  ,  ,                   1.^(25 

Totil 

4,610.86 

20.494 

Total  fleld  cost 

4,610.86 

1 

1 

Summary  of  costs} 


Total  field  cost 

Offtoe  expenses 

Surveys 

Care  of  plant 

Reflioir  of  plant 

Depreciation  of  plant . 


Subaqueous  work. 


Per 
square. 


123.083 

.947 

.419 

.424 

1.831 

1.309 


Total 28.013       68,380.73        25.143        6,657.11        74,087.84 


Total. 


156,348.70 
2,310.62 
1,022.87 
1,084,27 
4,469.07 
3,195.20 


Upper  bank  work. 


^*^'  Total 

square.  |      ***"*** 


|2a494 

.808  I 

.395  ; 

.399  I 

1.727 

1.235  1 


S4,6ia86 

200.92 

8&94 

89.94 

388.61 

277.84 


I 


Grand 
total. 


160,959.55 
2,511.54 
1,111.81 
1,134.21 
4,857.68 
3,473.04 


>  All  repair  work,  hence  cost  per  linear  foot  can  not  be  given. 

Condition  at  the  end  of  fiscal  year. — The  work  repaired  during  this  season  is 
in  effective  condition.  At  both  the  upper  and  lower  ends,  however,  extensive 
repairs  should  be  made  during  the  coming  fiscal  year  to  restore  the  work  to 
its  original  effective  condition. 

Local  cooperation, — The  Yazoo-Mississippi  Delta  levee  board  contributed  to 
the  cost  of  the  work  the  sum  of  $152,959.68. 

Terminal  facilities . — None. 

Effect  of  improvement. — ^The  river  channel  and  bank  throughout  Sunflower 
bend  has  been  made  generally  stable,  the  adjacent  levee  guarded  against  de- 
struction, and  the  construction  of  an  extensive  and  costly  levee  loop  has  been 
avoided. 

Proposed  operations, — It  is  proposed  to  make  extensive  repairs  to  this  work 
during  the  coming  fiscal  year. 

Recommended  modiflcaiions  of  project. — ^None. 

References  to  pubUsJied  articles  not  previously  reported, — ^None. 

Commercial  statistics,— By  resolution  of  the  Mississippi  River  (Commission  of 
November  19, 1914,  the  secretary  is  charged  with  the  duty  of  securing  complete 
commercial  statistics  of  the  water-borne  trafiic  on  the  Mississippi  River. 
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II.    EXPKBIMKNTAL  REVBTMENT. 

From  funds  made  available  by  the  river  and  harbor  bill  approved  July  27, 
1916,  the  Mississippi  River  Commission  allotted  the  sum  of  $150,000  for  the 
construction  of  one  complete  unit  with  >\hich  to  place  subafiueous  concrete 
revetment  with  a  view  of  substituting  this  type  of  shore  protection  for  the 
standard  willow  fascine  type. 

Work  of  procuring  the  necessary  jHant  is  in  progress.  The  steel  machinery- 
barge  has  been  completed  and  delivered,  and  the  machinery,  trusses,  etc.,  in- 
stalled. Work  of  installing  the  machinei-y  on  the  anchor  barge  is  practically 
completed.  One  slab  barge  has  been  completed  at  the  Govemnaent  fleet,  and 
the  second  one  will  be  constructed  in  the  near  future.  It  is  hoped  to  have  the 
unit  completed  in  time  to  place  some  concrete  revetment  work  during  the 
coming  fiscal  year.  Work  of  completing  this  plant  has  been  greatly  handi- 
capped on  account  of  the  very  unsettled  condition  of  both  skilled  and  unskilleil 
labor. 

III.    LEVEES. 

General. — All  levees  are  being  construc»ted  to  the  gratle  and  section  fixed  by 
the  Mississippi  River  Commission  by  resolution  adopted  in  Apiil,  1914,  which 
provides  that  the  grade  shall  be  3  feet  above  the  deduced  contined  !lo«Ki  of  3932. 
with  section  having  a  crown  8  feet  wide,  river  slope  3  to  1,  land  sloi>e  3  to  1 
to  from  5  to  8  below  crown,  and  thence  a  banquette  of  varying  widths  from 
20  to  40  feet,  dependent  on  the  height  of  the  levee,  with  back  slope  of  4  to  1. 

(a)   Upper  i^t.  Frnncitt  <i (strict. 

Location  and  description. — On  the  right  bank  of  the  river  from  Cape  Girar- 
deau, Mo.,  54  miles  above  Cairo,  to  New  ^fadrid,  Mo.,  70  miles  below.  This 
district  comprises  an  area  of  about  700  square  miles. 

Original  condition,-  -The  Cnited  States  made  Its  first  levee  expenditure  In 
this  district  in  1899.  At  that  time  there  existed  fragments  of  levees  constructed 
by  local  boards  and  Individual  land  owners,  but  nothing  to  be  dignified  as  a 
levee  system.  The  most  important  of  these  several  detnrheil  lengths  of  levee 
were  found  between  Commerce  and  the  Iron  Mountain  Railroad,  and  from 
Birds  Point  for  about  3  miles  si>uth.  They  merely  joined  the  relatively  higher 
ridges  found  variously  along  the  upper  St.  Francis  front  and  were  cai>able  of 
restraining  only  the  mildest  overflows. 

Previous  projects. — None. 

Existing  project. — The  present  project  is  to  complete  the  levees  to  prude  and 
section  suflScient  to  protect  the  basin  against  overflow.  This  project  was 
adopted  in  1899.  It  has  been  modified  from  time  to  time,  and  at  present  con- 
templates the  enlargement  and  extension  of  the  existing  levee,  in  cooperation 
with  the  State  and  local  levee  boards,  to  the  grade  and  se<:tlou  adopted  by  the 
Mississippi  River  Coni-mlsslon  April  19,  1914.  This  levee  line,  when  complete, 
will  have  a  total  length  of  about  87  miles. 

Operations  and  results  durinf/  the  fisral  year, — There  have  been  added  dur- 
ing the  year,  under  contract,  660,273  cubic  yards,  and  by  hlreir  labor,  48,9lG 
cubic  yards,  making  o  total  of  709.189  cubic  yards.  The  operations  during 
the  year  involve  a  total  expenditure  of  $471,651.6(5,  of  which  $83,657.92  was  for 
the  purchase  and  installation  of  new  plant  for  levee  building  and  $141,229.11 
was  exi)ended  by  the  local  boards  of  the  district  for  rights  of  way,  crop  damage, 
and  other  obligations  incident  to  the  administration  of  the  boards. 

One  and  one-half  miles  of  lev(»e  was  enlarged  and  2.1  mile^  of  new  levee  ex- 
tension with  banquette  completed,  both  to  the  1914  commission  grade.  Of  the 
74.1  miles  of  levee  construote<l  in  this  district,  5.66  per  <*ent  is  now  up  to 
conmilssion  grade  and  section. 

Contracts  in  force  at  the  beginning  of  the  year  and  those  since  executeil  ai-e 
given  In  the  following  table: 
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Location. 


Class. 


MUes 
from 
Cairo. 


Cubic 
yards. 


Trice 
(cents). 


Contractor. 


30A>-31/0 Enlan^ment...  Above2R. 

33/Q-34/0 do ,  Below2R.' 

35/2a-37/40 1 do !  7R , 

42/6-43/10 do 13  R 


67/57-72/12 New  work.. .J  41-45  R,.. 


72/12-74/10 do I  43  R. 

74/10-75/10 do 44  R. 

76/10-76/20 do 48  R. 


74/10-76/20 do :  44-48  R. 


68,818 
■45,021 

106,856 

64,713 

1,022,928 


586,262  I 
250,000  , 
370,000  I 


620,000 


33.00  ,  Walter  L.  Lee 

28.00    do 

33.00  I do 

35.00  j  Walter  Lee 

24.80  ,  Roach,  StanscU, 
I  Lowrance  Bros. 
&Co. 

28,90     Geo.  F.  Ramsey. . 

35.00     Roach,    Stansell, 

37.00  I  Lowrance  Bros. 
]      &Co. 

35.00  I  Geo.  F.  Ramsey... 


Completed  May 
31, 1920. 


42  per  cent. 
Completed   July 

11, 1919. 
Completed  Aug. 

20,  1919. 
Completed 

3, 1919. 
Completed 

19, 1919. 

99.3  per  cent. 
AnnuUed  Feb.  7, 
1920. 

2.5  per  cent. 


Cct. 
July 


A  levee  machine  of  the  tower  excavator  type,  operating  a  5-yard  hucket,  was 
purchasetl  froir  the  Bucyrus  Co.,  at  a  cost  of  $110,950,  f.  o.  b.  South  Milwaukee, 
Wia,  and  installed  at  the  lower  end  of  the  district  for  the  purpose  of  con- 
structing a  new  levee  between  that  point  and  the  southern  terminus  of  the 
present  existing  levee.  This  machine  began  operations  in  September,  1919,  but 
owing  to  the  frequent  freshets  in  the  river,  which  overflowed  the  work,  very 
little  actual  construction  has  been  accomplished. 

The  prevailing  sh(»rtage  of  labor  and  extended  high-water  periods  have 
greatly  interfered  with  the  progress  of  all  work. 

Cotidition  at  the  end  of  fiscal  year. — This  lev(*e  system,  completed  to  the 
present  grade  and  section,  will  involve  an  estimated  total  of  14,294,839  cubic 
yards,  of  which  61.9  per  cent  was  completed  at  the  end  of  the  fiscal  year. 
There  remains  to  be  done  12.4  miles  of  extension,  involving  3,255,771  cubic  yards 
at  the  lower  end  of  the  system  and  2,178.156  cubic  yards  of  enlargement  and 
banquette  construction.  Total  l'nlte<l  States  exi)enditures  under  this  project 
to  the  end  of  the  fiscal  year,  $1,466,938.87. 

Lifcal  cooperation, — The  local  authorities  have  provided  to  date  In  the  con- 
struction of  this  leve<»  system  about  1,996,HS3  cubic  yards,  and  their  total 
exi>en(liture  has  been  $1,405,326.43,  which  includes  all  cost  of  actual  construc- 
tion, n-alntenance,  hi/rh- water  exi)ense,  charges  for  right  of  way.  general 
administration,  etc.  In  addition  to  the  above,  the  following  contribution  was 
made,  in  accordance  with  the  provisions  of  the  flood  c(mtrol  bill  approved 
March  1,  1917:  St.  John  levee  and  di-alnage  district,  $75,000. 

Effect  of  improvcmc7it. — As.sured  protection  to  about  660  square  miles  of  ter- 
ritory against  ordinary  floods.  As  extension  and  enlargement  proceed,  an 
increasing  area  will  be  similarly  benefited,  with  final  and  absolute  protection 
of  the  entire  <listrlct,  700  square  miles,  against  estimated  maximum  floods  upon 
the  consumn^atlon  of  the  project. 

Proposed  operations. — Construction  of  levee  extension  and  enlargement  to 
th>  extent  and  at  the  nite  that  funds  are  made  available. 

Recommended  modifications  of  project. — None. 

References  to  published  articles  not  previously  reported. — None. 

Summary  of  yardage  in  place. 


Provided  by— 

In  place 

May  31, 

1919. 

Added 
during 
year. 

Cu.  yards. 
709,189 

In  place 

Cu.  yards. 
6,864,229 
1,996,683 

Under  con- 
tract May 
31, 1920. 

Cu.  vards. 
6i8,762 

Required 
to  com- 
plete. 

I '  nited  States 

Cu.  yards. 
6,155,040 
1,99«,683 

Cu.  yards. 
}    6,433,927 

1  ^vee  boards 

Total 

8,151,723 

709,189 

8,860,912 

648,752 

5,433,027 

9030— ENG 1920— PT  2- 
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Contracts  in  force. 


Name  of 
contractor. 


I  Amount 
I     and 
character 
I  of  work 
(levee 
I    work). 


Price 
per 
unit. 


Date  of 
approval. 


,Cu.  yards. 

Walter  L.Lee I  68,318 

Geo.  F.  Ramsey i  586,262 

Roach,  Stansell,  Lowrance  I 

Bro8.<SECo 250,000 

Do 370,000 

Geo.  F.  Ramsey 620,000 


CenU. 
33.00  I 
28.90  I 

35.00 
37.00 
35.00 


Oct.    11,1917 
July  22,1918 

Dec.  26,1918 

do 

Apr.    2,1920 


Date  of 

begimiing 

work. 


Date  of 
expiration. 


Oct.   29,1917 
Aug.    8,1918 


Dec.  31,1918 
Dec.  31,1919 


Jan.    13,1919   do 

do ! do 

Apr.  19,1920     Dec.  31,1920 


Per- 
centage 
of  com- 
pletion. 


42.0 
99.3 


(») 
0) 


2.5 


1  AnnuUed  Feb  7, 1920. 

Appropriations, — See  current  report  of  the  president  Mississippi  River 
Commission. 

(b)  Reelfoot  district. 

Location  and  description. — Tliis  district  is  on  the  left  bank  of  the  river,  ex- 
tending from  Hickman,  Ky.,  36  miles  below  Cairo,  to  upper  Slough  Landing 
Neck,  Tenn.,  about  80  miles  below  Cairo.  The  levee  system  is  continuous  for 
a  length  of  21  miles,  and  protects  about  310  square  miles  of  territory. 

Original  condition. — The  United  States  initiated  levee  work  in  the  Reelfoot 
district  in  1902.  At  that  time  the  basin  was  open  with  the  exception  that 
local  authorities  had  constructed  a  levee  from  the  Kentuclcy-Tennessee  State 
line  south  to  Slough  Landing,  a  distance  of  about  4^  miles. 

Previous  projects, — ^None. 

Existing  project, — ^The  original  project  provided  for  the  construction  of  a 
levee  from  the  Hickman  bluffs  south  to  the  upsti-eam  end  of  tlie  levee  provided 
prior  to  1902  by  local  authorities,  and  the  enlargement  of  the  system  to  grade 
and  section  sufficient  to  protect  the  basin  against  overflow.  This  project  was 
adopted  in  1902.  It  has  been  modified  from  time  to  time,  and  at  present  con- 
templates the  enlargement  of  the  existing  levee  line  in  cooperation  with  the 
State  and  local  levee  boards  to  the  grade  and  section  adopted  by  the  Mississippi 
River  Commission  on  April  19,  1914. 

Operations  and  results  during  the  fiscal  year. — There  have  been  added  during 
the  year,  under  contract,  111,916  cubic  yards,  at  a  total  cost  of  $60,751.88. 
One-half  mile  of  levee  was  enlarged  to  the  1914  Mississippi  River  Commission 
grade  and  section.  Of  the  21  miles  of  levee  constructed  in  this  district,  12  per 
cent  is  now  up  to  commission  grade  and  section. 

Contracts  in  force  at  the  beginning  of  the  year  and  those  since  executed  are 
given  in  the  following  table,  which  includes  the  percentage  of  completion. 


77.5 


Condition  at  the  end  of  fiscal  year. — ^This  levee  system  completed  to  the 
present  grade  and  section  will  involve  an  estimated  total  of  4,028,000  cubic 
yards,  of  which  75.4  per  cent  was  completed  at  the  end  of  the  fiscal  year. 
There  remains  to  be  done  994,335  cubic  yards  of  enlargement  and  banquette 
work.  Total  United  States  expenditures  under  this  project  to  the  end  of  fiscal 
year,  $446,992.17. 

Loca^  cooperation. — ^Local  interests  have  thus  far  contributed  a  total  of 
861,204  cubic  yards,  and  their  total  expenditure  has  been  $361,413.40,  which 
includes  all  cost  of  actual  construction,  maintenance,  high-water  expense, 
charges  for  right  of  way,  general  administration,  etc. 
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Effect  of  improvement, — ^The  construction  thus  far  accomplished  affords  as- 
sured protection  from  ordinary  floods  to  the  entire  basin.  As  the  system  Is 
progressively  strengthened  to  completion,  Increased  protection  against  overflow 
will  be  provided. 

Proposed  operations. — Ck)ntlnuatlon  of  levee  enlargement  and  banquette  con- 
struction to  the  extent  and  at  the  rate  that  funds  are  made  available. 

Recommended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported. — ^None. 

Summary  of  yardage  in  plaice. 


Provided  by- 

In  place 

May  31, 

1919. 

Added  dur- 
ing year. 

In  place 

May  31, 

1920. 

Under  con- 
tract May 
31,1920. 

Required 
to  com- 
plete. 

United  States 

Cu.  yards. 

2,060,545 

86i;304 

Cv.  yards. 
111,916 

Cu.  yards. 

2,172,461 

861,204 

Cu.  yards. 
41,531 

Cu.  yards. 
}       994,335 

Levee  boards 

2,921,749 

111,916 

3,033,665 

41,531 

994,335 

(c)  Lower  St.  Francis  district. 

Location  and  description. — On  the  right  bank  of  the  river  from  Just  below 
New  Madrid,  Mo.,  79  miles  below  Cairo,  to  the  mouth  of  the  St.  Francis  River, 
298  miles  below  Cairo.  Within  the  limits  defined,  the  lower  St.  Francis  levee 
Is  continuous  for  a  length  of  211  miles.  About  3,500  square  miles  of  territory 
are  pruteotwl.  The  St.  Francis  levee  board  has  under  contract  a  5-mlle  exten- 
sion at  the  lower  end  of  the  district. 

Original  condition. — When  the  United  States  assumed  levee  interest  in  the 
lower  St.  Francis  district  there  existed  along  its  front  detached  fragments  of 
levee,  constructed  by  local  boards  and  private  landowners,  to  guard  against  in- 
flow tlirough  tlie  swales  and  low  places  along  the  river  bank.  This  condition 
had  not  assumed  shape  as  a  levee  system  and  was  not  expected  to  resist  any- 
thing more  than  *'  out  of  bank  water." 

Previous  projects. — None. 

Existing  project. — The  existing  project  was  adopted  in  1887,  when  22  miles 
of  levee  were  provided  for,  extending  from  Bear  Bayou  to  Craighead  Point,  in 
cc»nne<tlon  with  the  improvement  of  Plum  Point  Reach.  The  project  contem- 
I)lates  the  construction  and  enlargement  of  tlie  levees  to  a  grade  and  section 
sufficient  to  pr<»te<'t  the  basin  against  overflow.  It  has  been  modified  from  time 
to  time,  and  at  present  provides  for  the  enlargement  of  the  existing  levee  line 
in  cooperation  with  the  State  and  local  levee  boards  to  the  grade  and  section 
adopted  by  the  Mississippi  River  Commission  April  19,  1914. 

Operations  and  results  during  the  fiscal  year. — There  have  been  added  during 
the  year,  under  contract,  1,585305  cubic  yards,  at  a  total  expenditure  of  $1,364,- 
515.37,  of  which  $257,500.34  was  for  the  purchase  and  Installation  of  new  plant 
for  levee  building.  Four  miles  of  new  levee  was  built,  liO  miles  of  levee  en- 
larged, and  5.1  miles  of  banquette  constructed ;  all  to  the  1914  Mississippi  River 
Commission  grade  and  section,  except  the  3i  miles  constructed  by  the  levee  board 
at  the  lower  end  of  the  district,  which  was  built  to  a  lower  grade  without 
banquette. 

Of  the  118  miles  of  levee  constructed  and  under  contract  for  extension  in  this 
district,  52.5  per  cent  Is  now  up  to  commission  grade  and  section. 
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(\>ntract8  In  force  at  the  beginning  of  the  year  and  those  since  executed  are 
given  in  the  following  table,  which  includes  a  statement  of  the  date,  or  percentage, 
of  completion  of  each : 


Location. 


Class. 


25/12-26/23.. 
35/10-36/45.. 
74/20-77/40.. 


75/40-78/0 

S3/30-87/14.-. 
127/0-130/0.... 

130/13 

131/31 

130/0-140/29... 
141/0-143/30... 
157/19-160/0... 
171/32-173/0... 
173/0-179/0...., 
179/O-180/0...., 
177/10 


180/0-187/0.. 


New  work., 
.do.. 


Banquette 

Enlargement. , 
.do.. 


Banquette. 

Spur 

do 

Banquette. 


Enlargement.. 

do , 

....do 

.do 


Spur. 
Enlargement. . 


Miles 
below 
Cairo. 


Cubic 
yards. 


Below.  I 
108  R...! 
120  R...' 

162  R...; 

163  R...; 
176  R... 
208R... 
210  R... 
210  R.. 
210  R.. 
220R.. 
247  R.. 
252  R.. 
253-9  R 
260R.. 
258  R.. 

26a-8R 


270,000 
280,000 
120,000 

100,000 
264,633 
200,000 
40,000 
41,000 
769,157 
217,000 
276, 114 
152,000 
515,407 
107,000 
40,000 

614,005 


Price 
cents. 


Contractor. 


32.90 

Geo.  F,  Ramsey 

32.90 

do 

35.00 

Roach,  StsnaeU,  Low- 

rance  Bros.  <Se  Co. 

35.00 

do 

30.00 

do 

34.00 

do 

47.00 

do 

54.00 

do 

29.50 

do 

33.00 

do 

26.00 

R .  L .  Leonard 

28.00 

H.  B.  Blanks 

22.00 

do 

30.00 

do 

39.00 

Roach,  Stanaell,  Low- 

rance  Bros.  &  Co. 

38.00 

do 

Percent 
com- 
pleted 

May  31, 
1920. 


55.0 
1X0 
60.0 

20.0 


(») 


40.5 
0.0 
0.0 


(>) 


42.0 


(») 


7a9 

99.9 

74.8 
0.0 

87.4 


»  Completed  Sept.  3, 1919.  « Completed  Dec.  23, 1919.  »  Completed  Oct.  27, 1919. 

Two  tower  excavators  and  two  small  drng-line  machines  have  been  pur- 
cliased  at  a  total  cost  of  $208,000  f.  o.  b.  factory,  for  levee  construction  in 
This  district.  One  of  tlie  excavators  lias  been  installed  at  Peters  Ltinding, 
Ark.,  and  is  ready  for  operation  as  soon  as  the  river  and  weather  conditions 
will  permit. 

Condition  at  the  end  of  the  fiscal  year. — This  levee  system  completed,  to 
the  present  grade  and  section,  will  involve  an  estimated  total  of  52,940,000 
<?ubic  yards,  of  which  90.2  per  cent  was  completed  at  the  end  of  the  fiscal 
year.  There  remains  to  be  done  4,285,524  cubic  yards.  Total  United  States 
-expenditures  under  this  project  to  the  end  of  the  fiscal  year,  $5,220,708.26. 

Local  cooperation, — The  local  authorities  have  provided  to  date,  in  the 
-construction  of  this  levee  system,  about  26,176,190  cubic  yards,  and  their 
total  e.^penditure  has  been  $11,555,247.68,  which  Includes  all  cost  of  actual 
construction,  maintenance,  high- water  expense,  charges  for  right  of  way, 
general  administration,  etc.  In  addition  to  the  above,  the  following  con- 
tributif)ns  were  made  in  accordance  with  the  flood-control  bill  approved  March 
1,  1917: 

Lower  St.  Francis  levee  district  of  Missouri $68, 446. 44 

Lower  St.  Francis  levee  district  of  Arkansas 192, 814. 00 

Total 261, 260.  44 

Effect  of  improvement. — Practically  the  entire  basin  is  protected  from  over- 
flow against  ordinary  floods. 

Proposed  operation*.— Continuation  levee  enlargement  and  banquette  con- 
struction to  the  extent  and  at  the  rate  that  funds  are  made  available. 

Recommended  nwdifications  of  project. — ^None, 

References  to  published  articles  not  previously  reported. — None. 

Summary  of  yardage  in  place. 


Provided  by- 

In  place 

May  31, 

1919. 

Added 
during 
year. 

In  place 

Under  con- 
tract May 
31, 1920. 

Required 

to 
complete. 

United  States 

Levee  boards 

Cvbic  yds, 
21,121,240 
25,947,931 

Cvbic  yds. 

1,357.016 

22^,259 

CubfeydH. 
22,478,286 
26,170,190 

Cubic  yds. 
931,720 
272,986 

Cvbic  9d9. 
}    4,285,524 

' 

Total 

47,069,171 

1,585,305 

48,654,476 

l,20t,706 

4,285,524 
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Name  of  contractor. 

Amount 

and 

character 

ol  work 

(levee 

work). 

\ 

Price  per  j       Date  of 
unit.     1     approval. 

Date  of  begin- 
ning work. 

Date  of 
expiration. 

Percent- 
age of 

comple- 
tion. 

George  F.  Ramsey 

Cv.  yds. 
270,000 
2S0.00O 

120,000 
100,000 
200,000 
40,000 
41,000 
217,000 
152,000 
515,455 
107,000 

40,000 
614,005 

Cenm.    1 
32.90  ,  Feb.     2.1920 
32.^  ' do 

35.00  i  Dec.     4,1919 

35.00   do 

3«.00    do 

47.00  1 do 

54.00   do 

33.00  1 do 

28.00     Oct.     G.  1917 

Feb.  16,1920 
do 

Dec.  19,1919 

do 

do 

do 

do 

do 

Oct.   25,1917 
do 

....do 

Dec.  19,1919 
Jan.    13,1919 

Dec.  31,1920 
do 

do 

do 

do 

do 

do 

do 

Dec.  31,1918 

do 

do 

Dec.  31,1920 
Dec.  31,1919 

55.0 
12.0 

Roach,  Stansell,  Lowranco 
Bros.  A  Co 

60. 0 

Do 

20.0 

Do 

40.5 

Do 

Do 

Do 

42.0 

H.  B.  Blanks 

70.9 

Do 

Do 

22.00 
30.00 

39.00 
38.00 

Oct.     8, 1917 
Oct.     6,1917 

Dec.     4.1919 
Dec.  2f>,1918 

99.9 

74.  & 

Roach,  Stansell,  Ix>wrance 
Bros  &  ^0 

Do 

87.  m 

Appropiiationa. — See  current  report  of  the  president,  Mississippi  River  Com- 
mission. 

(d)   Upper  Yazoo  district, 

TA)C(rtion  and  description. — Tliis  district  is  on  tlie  left  bank  of  tlie  river,  and 
comprises  the  upper  end  of  the  State  of  Mi.ssisslppi,  from  244  to  365  miles  below 
Cairo.     The  district's  area  is  about  3,281  square  miles. 

Original  condition. — The  Mississippi  River  Commission  first  undertook  levee 
work  in  this  district  in  1882,  following  the  disastrous  flood  of  that  year.  At  the 
time  of  this  flood  tlie  upper  Yazoo  levee  line  was  continuous  from  the  Chicka- 
saw Bluffs  below  Memphis,  south  for  a  distance  of  about  117  miles.  The  line, 
however,  was  largely  a  coordination  of  plantation  levees  ununiform  as  to  grade 
and  section,  and  described  at  the  time  as  being  merely  "  up  to  low  grade." 

Previous  projects. — None. 

Existing  project. — The  existing  project  is  to  build  and  enlarge  the  levees  to 
a  grade  and  section  sufficient  to  protect  the  basin  against  overflow.  This  proj- 
ect was  adopted  in  1882.  It  has  been  modified  from  time  to  time,  and  at  date 
oonteiL'plates  the  enlargement  of  the  existing  levee  line  in  cooperation  with 
the  State  and  local  levee  boards  to  the  grade  and  section  adopted  by  the  Mis- 
sissipi)i  River  Commission  April  19,  1914. 

Operations  and  results  during  the  fiscal  year. — The  United  States  made  no 
levee  expenditures  in  this  district  during  the  year.  The  levee  board  added  to 
the  system  530,342  cubic  yards ;  total  expenditure,  $770,220.53.  Of  the  97  miles 
of  levee  constructed  in  this  district,  71  per  cent  is  now  up  to  commission  grade 
and  section.  No  levee  work  was  undertaken  by  the  United  States  during  the 
fiscal  year. 

Condition  at  the  end  of  fiscal  year. — This  levee  system,  completed  to  the  pres- 
ent grade  and  section,  will  involve  an  estimated  total  of  41,632,000  cubic  yards, 
of  which  96  per  cent  was  completed  at  the  end  of  the  fiscal  year.  There  remains 
to  be  done  1.644,344  cubic  yards  of  enlargement.  Total  United  States  expendi- 
tures under  the  project  to  the  end  of  the  fiscal  year,  $1,468,703.45. 

Local  cooperation, — The  upper  Yazoo  levee  board  has  expended  to  date  a  total 
of  $15,149,987.13,  which  comprehends  all  cost  of  construction,  maintenance,  high- 
waler  expenditures,  right  of  way  administration,  etc.  It  does  not  appear  prob- 
able that  the  Unite<l  States  will  expend  any  additional  funds  on  this  project. 

Effect  of  improvcinent. — The  upper  Yazoo  Basin  has  been  made  entirely  safe 
against  all  floods,  except  perhaps  the  extremest.  In  the  event  of  the  latter  vig- 
orou-^J  emergency  work  will,  In  all  likelihood,  prevent  crevasse  of  the  system  or 
overflow  of  the  basin. 

Proposed  operations. — None. 

Recommended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported. — None, 
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Summary  of  yardage  in  piace. 


Pro\1ded  by— 

> 

In  place 

May  31, 

1919. 

Added 
during 
year. 

In  place 

Under 
contract 

Required 
to  com- 
plete. 

United  States 

Cvbkyard*. 

7,686,756 

31,770,568 

Cubic  vard*. 

None 

530,342 

Cvbievards. 

7,686,756 

32,300,900 

Cubic  vardt. 

Cubic  fQtd; 
}    1,644,344 

Levee  boards 

0) 

39,457,314 

.530,342 

39,087,656 

1,644,344 

1  Not  known, 
(e)   WMte  River  district. 

Location  and  description. — On  the  right  bank  of  the  river  from  Helena,  Ark., 
to  and  including  a  part  of  Laconia  Circle,  from  306  to  385  miles  below  Cairo. 
The  area  of  the  basin  amounts  to  910  square  miles. 

Original  condition, — The  first  expenditure  of  the  United  States  in  the  White 
River  district  was  made  In  1887,  at  which  time  It  Is  statetl  that  30  miles  of 
levee  "  built  to  low  grade  '*  were  in  existence.  These  30  miles  presumably  com- 
prised a  stretch  of  levee  from  Helena,  south,  another  from  the  vicinity  of 
T-iaconia,  north,  and  such  intermediate  plantation  levees  as  were  considere<1  to 
be  of  any  value.  There  Is  no  reliable  record  of  the  location  or  condition  of  the 
White  River  levees  at  the  time  in  question.  It  is  report*Hi  that  the  entire  basin 
was  overflowed  in  the  floods  of  1882,  1883,  and  1884,  but  that  about  400  square 
miles  were  unaffected  by  the  flood  of  1880. 

Previous  projects. — ^None. 

Existing  project. — The  existing  project  is  to  build  and  enlarge  the  levees  to 
a  grade  and  section  sufficient  ti)  protect  the  basin  against  oveiilow.  This 
project  was  adopted  in  1887.  It  has  been  modified  from  time  to  time,  and  at 
present  contemplates  the  enlargement  of  the  existing  levee  line  in  cooiieration 
with  the  State  and  local  boards  to  the  grade  and  section  adopted  by  tht» 
J^lisslssippl  River  Commission  April  19.  1914. 

Operations  and  results  during  the  fiscal  year.—Theve  have  been  added  dur- 
ing the  year,  under  contract,  477,893  cubic  yards,  at  a  total  expenditure  of 
^72,524.24.  Two  and  one-half  miles  of  levee  were  enlarged  to  the  1914 
Mississippi  River  Commission  grade.  Of  the  67  miles  of  levee  constructed  in 
this  district,  8.06  per  cent  Is  now  up  to  commission  grade  and  section. 

Contracts  in  force  at  the  beginning  of  tlie  year  and  those  since  executed  are 
given  in  the  following  table,  which  includes  a  statement  of  the  date,  or  per- 
centage, of  completion  of  each : 


Location. 


30/0-37/0... 
37/0-37/-10.. 


51/45-52/.T0 


Ciam. 


Enlargement.. 
....do. 


do 


53/J1-54/30 do.. 

60/0-61/39 ' do., 


Idles 
below 
Cairo. 


344  R. 
344  R.. 


367  R.. 
370  R.. 


383  R. 


Cubic 
yards. 


Price 

(cents). 


170,000 

iao,ooo 

171,887 
222,000 

300,000 


Contractor. 


Percent 
com- 
pleted 

May  31. 
1920 


29. 70  i  Rodgers  Bros 

49.90  i  Roach,  Stansell,  Low. 
I     ranee  Bros.  &  Co.      , 

45.00     J.A.Burt 

45.00  !  Roach.  Stansell.  Low- 
ranee  Bros,  d:  Co.      • 
45.00   do 


87.1 
0.0 


0) 


I 


6f>.5 

59.5 


» Completed  Feb.  18, 1920. 


One  tower  excavator  and  one  small  drag-line  machine  have  been  purehaseil  at 
n  total  cost  of  $103,200,  f.  o.  b.  factory,  for  levee  construction  in  this  district. 

Condition  at  the  end  of  fixcal  year. — This  love<»  system,  c<»mpleted  ro  the  pres- 
ent grade  and  section,  will  involve  an  estimated  total  of  2S,r»ll,0<X)  cubic  yanls. 
of  which  61.2  per  cent  was  completed  at  the  end  of  the  fiscal  year.  There  re- 
mains to  be  done  11,066,462  cubic  yards  of  levee  enlargement  and  banquette. 
Total  United  States  expenditures  under  this  project  to  the  end  of  fisciil  year. 
$3,297,216.90. 
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Ijocal  cooperation. — The  local  authorities  have  provided,  to  date.  In  the  con- 
struction of  this  levee  system,  about  4,404,438  cubic  yards,  and  their  total  ex- 
penditure has  been  $2,108,040.41,  which  includes  all  cost  of  actual  construction, 
maintenance,  high  water  expt^nse,  charges  for  right  of  way,  general  administra- 
tion, etc.  In  addition  to  the  above,  the  Luconia  levee  district  No.  2  con- 
tributed 163,000,  under  the  provisions  of  the  flood  control  bill  approved  March 
1,  1917. 

Effect  of  improvement. — The  White  River  basin  may  be  assumed  to  be  fully 
protected  only  against  moderate  floods.  Increased  protection  will  accrue  at 
the  rate  and  to  the  extent  that  future  expenditures  provide  for  the  increase  of 
grade  and  section  toward  the  standards  established  by  the  Mississippi  River 
Commission. 

Proposed  operations. — Continuation  of  levee  enlargement  and  banquette  con- 
stniction  to  the  extent  and  at  the  rate  that  funds  are  made  available. 

Recommended  nwdifications  of  project. — None. 

References  to  published  articles  not  previously  reported. — None. 

Summary  of  yardage  in  place. 


Provided  by  - 


Ctt.  ifard». 

United  SUtes !  12,562,207 

l>evee  boiirds I    4,404,438 

Total I  16,9flO,W5 


Placed 
during 
year. 


Cu.  yards. 
477,893 


477,898 


In  place 

Biav31, 

1920. 


May  31, 

loao. 


to 
complete. 


Cu.  yards. 
13,040,100 
4.404,438 


Cu.  yards.  I  Cu.  yards. 
337,786  ilii,066,«2 


17,444,538  337,766  1    11,066,462 


Contracts  in  force. 


Name  of  contractor. 


Rodgers  Bros 

Roach,  Stonsell,  Lowrance 
Bros.  &Co 

Do 

Do 


Amount 

and 

char- 
acter o( 

work, 
(levee 

work.) 


Cu.  yds. 
170,000 

120,000 
222,000 
300,000 


Price 
per 
unit. 


Cents. 
29.70 

49.90 
4o.OO 
45.00 


Date  of 
approval. 


Date  of 

begiiming 

work. 


1 


Oct.   21,1016 


Nov.    8,1916 


Mar.  1,1920  Mar.  15,1920 
Jan.  20,1919  Feb.  5,1919 
do do 


Date  of 
expiration. 


Dec.  31,1917 

Dec.  31,1920 
Dec.  31,1919 
do 


Percent- 
age of 
comple- 
tion. 


87.1 


0.0 
66.5 
59.5 


Appropriations.— See  current  report  of  the  president,  Mississippi  River 
C!om  mission. 

IV.   SURVEYS. 

The  annual  surveys  were  made  between  July  25,  1919,  and  March  6,  1920. 
Surv^eys  were  made  over  all  existing  revetments,  consisting  of  soundings 
taken  on  fixed  ranges  200  feet  apart  for  comimrison  with  former  and  future 
surveys,  and  bank  lines  were  secured  in  caving  bends,  to  the  end  of  compiling 
information  as  to  their  future  revetments  or  other  requirements. 

Revetment  surveys. 

The  revetment  surveys  consisted  of  soundings  over  the  existing  works.  Also 
the  bank  line  above  and  below  the  revetment  was  located  where  there  was 
active  caving.  Surveys  were  made  above  Cairo,  111.  (2  R.),  on  the  Ohio 
River,  and  on  the  Mississippi  River,  at  Hickman,  Ky.  (36  Jj.)  ;  Slough  Landing 
Neck,  Tenn.  (61-04  L.)  ;  New  Madrid,  Mo.  (72  R.)  ;  Gayoso  Bend,  Mo.  (109  R.)  ; 
Caruthersville,  Mo.  (112  R.)  ;  Barfield,  Ark.  (143  R.)  ;  Plum  Point  Reach. 
Ark.  and  Tenn.  (150-172  L.  and  R.)  ;  Golden  Lake,  Ark.  (191  R.)  ;  Memi)hls 
Harbor,  Tenn.    (226-229  L.)  ;  Norfolk,  Miss.    (251  L.)  ;   Star  Lauding,  Miss. 
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(256  L.);  Porter  Lake,  Ark.  (258-260  R.)  ;  Walnut  Bend.  Ark.  (278  R.) ; 
Trotters  Landing,  Miss.  (3()4  L.)  ;  Helena,  Ark.  (307  R.)  ;  Delta,  Miss.  (315 
L.)  ;  Old  Town,  Ark.  (324-327  R.)  ;  Sunflower,  Miss.  (354  L.). 

Ban  k-Une  su r veys. 

Bank-line  surve5's  were  made  in  caving  bends  in  order  to  secure  information 
as  to  the  need  for  future  revetments  or  relocation  of  levees.  These  surveys 
were  made  at  Lucas  Bend.  Mo.  (10-20  R.)  ;  Columbus,  Ky.  (21-22  L.)  ;  Hick- 
man, Ky.,'  to  Island  8,  Ky.  (36-42  L.)  ;  Bend  of  Island  8,  Mo.  (45^^)0  R.)  ; 
New  Madrid  Bend,  Mo.  (72-76  R.)  ;  Stewarts  Landing,  Mo.  (92-94  R.) ; 
Gayoso  to  Caruthersvllle,  Mo.  (109-112  R.)  ;  Bells  Point.  Mo.  (113-115  R.) ; 
Island  16  to  Island  18,  Mo.  (120-122  R.)  ;  Bend  of  Island  35,  Ark.  (186-196  R.)  ; 
Wyanoke  Bend,  Ark.  (230-237  R.)  ;  Cow  Island  Bend,  Ark.  (247-250  R.)  ; 
Mhoons  Bend,  Miss.  (274-277  L.)  ;  Walnut  Bend.  Ark.  (278-282  R.)  ;  St. 
Francis  Bend,  Ark.  (292-295  R.)  ;  Westover,  Ark.  (318-321  R.)  ;  Dawson.  Ark., 
to  Offutt,  Ark.  (343-347  R.)  ;  Robinsonville  Landing,  Miss.,  to  Lake  Charles, 
Miss.  (355-^358  L.)  ;  Laconia,  Ark.  (375-378  R.). 

A  general  survey  of  the  Memphis  Reach  from  the  foot  of  Island  40  to  the 
Rock  Island  Railroad  bridge  (217-229  L.  and  R.)  was  also  made. 

v.    PLANT. 

Operations  during  the  ftncal  year. 

Nev  plant. — The  following  Items  of  plant  were  added  during  the  year,  at 
the  costs  indicated : 

No.  2005,  locomotive  crane,  received  from  the  Chief  of  Engineers 
without  charge. 

No.  1801,  hydraulic  sand  and  gravel  dredge,  under  construction  at 
the  time  the  last  annual  report  was  submiUed;  completed  during 
the  year  at  a  cost  of $1, 200. 00 

Nos.  1801  to  1810,  inclusive,  creosoted  wooden  material  barges,  under  * 

construction  at  the  time  the  last  annual  report  was  submitted ; 
completed  during  the  year  at  a  cost  of 11,450.00 

Nos.  1901  to  1912,  inclusive,  creosoted  wooden  material  barges,  under 
construction  at  United  States  dry  dock,  Keokuk,  Iowa,  at  the  time 
the  last  annual  report  was  submitted ;  complettnl  during  year  at  a 
cost  of 30, 159.  92 

Nos.  1913  to  1916,  inclusive,  creosoted  woo<len  material  barges,  com- 
pleted during  the  year  at  VIcksburg,  Miss.,  at  a  cost  of 35.  000. 00 

Turtle,  gasoline  launch,  by  purchase *2,  750.  00 

Nos.  1711  and  1712,  creosoted  wooden  concrete  mattress  barge.s, 
under  construction  at  the  time  the  last  annual  report  was  sub- 
mltt(Hl,  and  uncompleted  at  tlnte  ot"  this  report:  construction  cost 
during  year 22, 0<X).  00 

No.  1719,  steel  machinery  barge,  under  construction  at  the  time  the 
last  annual  report  was  submitted,  and  uncompleted  at  date  of  this 
report;  construction  cost  during  year 8,500.00 

Nos.  1813  to  1816.  inclusive,  creosoted  womlen  sand  and  gravel 
barges,  under  construction  at  the  time  the  last  annual  report  was 
submitted,  and  uncompleted  at  date  of  tills  report;  construction 
cost  during  the  year 29,000.00 

Nos.  1922  to  1924,  Inclusive,  creosoted  wooden  quarter  boats,  under 
construction  at  the  ti?ne  the  Inst  ar-nual  report  was  submitted, 
and  uncompleted  at  date  of  this  report ;  construction  cost  during 
year IS,  096.  4S 

No.  1927,  creosoteil  wooden  floating  dry  dock,  un<ler  construction  at 
the  time  the  last  annual  report  was  submitted,  and  micompleted 
at  date  of  this  report;  construction  cost  during  year 12. 120.45 

Nos.  1918  to  1921,  Inclusive,  crtvisoted  wooden  mattress  barges, 
under  construction  at  United  States  dry  dock.  Keokuk,  Iowa; 
construction  cost  during  the  year 26,000.00 

^Pald  for  from  allotment  for  Barfield,  Ark. 
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Nos.  1925  and  1926,  creosoted  wooden  mooring  barges,  under  con- 
stniotion  at  United  States  drj-  dock,  Keokuk,  Iowa ;  construction 
cost  during  the  year $9, 000. 0') 

No.  1820,  hydraulic  grader,  under  construction;  construction  cost 

during  the  year 32,  782. 07 

No?4.  2iK)l  to  2003,  inclusive,  cn^osoted  wooden  derrick  boats,  under 
construction  at  Vlcksburg,  Miss. ;  construction  cost  during  the 
year _     34,024.98 

No.  2004,  concrete  mixing  plant,  under  construction ;  construction 
cost  during  the  year 2,665.30 

Tools,  equipment,  and  incidentals  for  quarter  boats  and  steamlioats.     12,  304.  73 

Total 288, 153. 93 

Plant  dtecrca^ed. — The  plant  has  been  decreased  during  the  year  by  the 
following  items : 

Model  barge,  No.  126,  dropped  on  affidavit. 

Model  barge,  No.  134,  dropped  on  affidavit. 

Model  barge,  No.  212,  dropped  on  affidavit. 

Boats,  skiff,  No.  17,  dropped  on  affidavit. 

Boats,  skiff  (17),  dropped  on  I.  and  I.  report. 

Bouts,  life  (1),  dropped  on  I.  and  I.  report. 

Repairs  to  plant. — Repairs  to  the  following  items  of  plant  have  been  made 
during  the  year  at  the  costs  stated : 

Steamer  Augustin :  Received  new  fenders  and  towing  knees ;  repairs 

to  machinery,  cabin,  deck,  wheel,  and  funiace $1,586.48 

Steamer  Chisca :  Received  new  fenders,  gibs,  and  pins ;  repairs  to 
furnace,  wheel,  boilers,  pipe  line,  stoves  and  stovepipe;  general 
running  repairs 2,609.28 

Steamer  Gurney:  Received  repairs  to  machinery,  wheel,  deck,  steer- 
ing engine,  boiler,  cabin,  and  water  line;  refrigerating  plant  in- 
stalled     3,  665.  31 

Steamer  Itasca :  Received  repairs  to  wheel,  engines,  capstan  and 
capstan  engine;  cabin  destroyed  by  fire 603.  48 

Steamer  Augustus  J.  Nolty :  Cabin  rebuilt ;  engines,  boilers,  and  ma- 
chinery overhauled  and  repaired 1,862.07 

Steamer  W.  M.  Rees:  Received  new  furnace  liners  and  wrist  pins; 
crank  lined  up;  received  repairs  to  machinery,  roof,  fenders,  and 
wheel;  general  running  repairs 1,938.53 

Steamer  Sachem :  Received  new  fenders,  pitman,  straps,  brasses,  and 
stacks:  repairs  to  mncliinery,  feed  pump.s,  engines,  pitmans,  wheel, 
lK)iler,  furnape,  and  deck 5,971.28 

Steamer  Search :  Received  new  cam-yoke  bra.ss**s  and  brackets ;  re- 
pairs to  deck,  wheel,  machinei*y,  feed  pump,  boilers,  stacks,  and 
scret*ns;  general  running  repairs 3,713.92 

Steamer  Wynoka:  Received  new  fenders  and  liners  for  ratchets;  re- 
pairs to  boiler  Hues,  furnace,  capstan,  cylinders,  wheel,  fenders, 
and  eU-ctrlc-light  plant;  general  running  repairs 5,439.68 

Steamer    Venus:  Niw    feed    pump    installed:    received    repairs    to 

rudder,  machinery,  capstan  engine,  furnance,  and  wheel 857.  34 

Steamer  Ralph  Hicks:  Received  new  shoes  for  fenders;  repairs  to 

fenders,  towing  knees,  and  wheel 460.  53 

Hydraulic  grader  No.  1205:  Pumps  renewed:  repairs  to  steam  tur- 
bines, machiner^^  and  pumps;  general  running  repairs 1,854.99 

Hydraulic  grader  No.  1401:  Boiler  and  machinery  overhauled;  gen- 
eral repairs 1»  213. 12 

Sand  and  gravel  dre<l.G:o  No.  1407:  New^  flume  built;  repairs  to 
suctimi  pipe;  ni}»chlnery  overhauled 365.77 

Sand  and  gravel  dredge  No.  1801:  Boilers,  machinery,  and  fittings 
overhauled ^1-  29 

r>r/dL'e  Norrhern  No.  2:  Repairs  to  machim^ry,  boom,  bucket,  and 
deck S^-  52 

Dredge  Iota:  Repairs  to  machinery 188.72 

Dre<lge  Zeta  :  Repairs  to  machinery 203.38 

Derrick  boat  No.  3:  Received  neNV  clutch  collar;  repairs  to  boom, 
machinery,  and  deck;  general  running  repairs 901.74 
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Derrick  boat  No.  1017:  Repairs  to  machinery;  general  running  re- 
pairs       $18173 

Derrick  boat  No.  1411:  Received  repairs  to  boom  must  and  ma- 

cliinery;  general  running  repairs 483.11 

Pile  driver  No.  4:  Repairs  to  fittings  and  maclilnery;  general  nin- 

niiig  repaii-s 184. 31 

Pile  driver  No.  26:  Received  new  friction  pins;   repairs  to  deck, 

cabin,  guards,  engines,  and  raaclilnery 405.71 

Pile  driver  No.  32:  Received  repairs  to  deck  and  cabin;  machinery 

overhauled 424. 02 

Pile  driver  No.  3^-5:  Received  rt pairs  to  cabin,  machinery,  and  deck; 

general  running  repairs 425. 8C 

CJonci-ete  mixing  plant  No.  1208:  Received  repaii*s  to  chutes,  shaft, 

elevators,  and  machinery 294.44 

I-aunch  Opelika :  Docked ;  cabin  rebuilt ;  received  new  valves,  clutch 
pin,  push  rods,  and  water  tanks ;  hull  painted ;  repairs  to  engines, 

propellers,  tanks,  light  plant  shaft,  stacks,  and  stoves 6,406.90 

Locomotive  crane  No.  1226 :  Received  new  gears ;  head  and  tubes  in 

boiler;  sand  bin  installed;  repairs  to  machinery ^ 1,570.91 

Locomotive  crane  No.  2005:  Received  reimirs  to  engine:  machinery 

overhauled 253. 64 

Creosote  tanks :  New   heating  pipe   installed ;    running   repairs   on 

tanks  from  time  to  time 420.44 

Macliine  shop  No.  1 :  Received  new  shaft  couplings  and  timber  heads ; 
repairs  to  electric-light  plant,  boiler,  feed  pumps,  shafts,  furnace, 
pipe  line,  air  pump,  engines,  and  machinery ;  general  running  re- 
pairs      2, 256. 31 

Boiler  shop  No.  0806:  Recelvt^d  repairs  to  boilers;  sides  and  rakes 

repaired  and  calked 193.62 

Floating  dock:  New  end  gate  placed;  sides  and  bulkhead  patched; 

minor  repairs  from  time  to  time 684.72 

Quarter  boat  No.  2:  Received  minor  repaii-s  to  cabin 33.  S3 

Quarter  boat  No.  3:  Received  repairs  to  cabin,  stoves,  and  screens —  e0.ti2 

Quarter  boat  No.  4 :  Received  minor  repairs  to  cabin 21. 75 

Quarter  boat  No.  6:  Recei\ed  minor  repairs  to  deck_-_ 14.40 

Store  boat  No.  8:  Received  new  timber  heads;  new  rooms  built; 

repairs  to  guards  and  deck;  sides  and  rakes  calked 303.64 

Quarter  boat  No.  9 :  Received  repairs  to  cabin,  deck,  guards,  fenders, 

stoves,  and  screens 211.23 

Store  boat  No.  12:  Sides  repaired  and  calked;  minor  repairs 133.82 

Carpenter  shop  No.  26:  Received  new  ventilators;  repairs  to  ma- 
chinery; general  running  repairs 175.97 

Quarter  boat  No.  221:  Received  repairs  to  aibln,  stoves,  ice  Uox, 

and  screens 280.64 

Quarter  boat  No.  1020 :  Received  repairs  to  cabin,  stoves,  and  screens.  89. 60 

Quarter  boat  No.  1021 :  Received  minor  repairs  to  cabin 83. 42 

Quarter  boat  No.  1301:  Received   repairs  to   guards,  railing,   and 

fenders - 157.  Co 

Quarter  boat  No.  1402 :  New  refrigerator  plant  installed ;  repairs  to 

ice  box,  deck,  cabin,  and  guards 1, 192.51 

Scow,  dump.  No.  1:  Received  repairs  to  gates,  pocket,  and  shaft 206.97 

Scow,  dump,  No.  2:  Received  repairs  to  gates,  pocket,  and  shaft 206.97 

Barge,  mattress.  No.  5:  Recelyed  repairs  to  ways  and  deck 121.40 

Barge,  mattress.  No.  6:  Received  repairs  to  ways  and  deck 121.40 

Barge,  mattress,  No.  9308:  Received  repairs  to  ways 38..Sii 

Barge,  mattress.  No.  9312 :  Received  repairs  to  ways 38.  SO 

Barge,  mattress,  No.  0703:  Repairs  to  deck  and  timberheads 84.04 

Barge,  mattress,  No.  1018:  Minor  repairs  to  deck .  24.00 

Barge,  mooring.  No.  1222:  Received  repairs  to  rakes  and  sides 56. 9:^ 

Barge,  mooring,  No.  1223:  Received  repairs  to  rakes  and  sides 98.66 

Barge  No.  9318 :  Received  repairs  to  deck 194. 12 

Barge  No.  9327 :  Received  repairs  to  deck 61. 40 

Barge  No.  0802:  Received  repairs  to  rakes 93.68 

Barge  No.  0803 :  Received  extensive  repairs  to  hull  and  deck ;  rakes. 

Rides,  and  bottom  calked 1.897.5S 

Barge  No.  0804 :  Sides  and  rakes  repaired  and  calked 234. 5o 

Barge  No.  0807:  Received  minor  repairs 18.50 
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Barge  No.  0808 :  Sides  and  rakes  repaired  and  calked $143.  72 

Barge  No.  0809:  Received  repairs  to  deck  and  tlmberheads 72.68 

Barge  No.  0903:  Docked;  deck,  sides,  rakes,  and  bottom  repaired 

and  calked 520. 96 

Barge  No.  1002:  Sides  and  rakes  calked 70.32 

Barge  No.  1003:  Received  repairs  to  rakes 155. 16 

Barge  No.  1004 :  Received  repairs  to  roof  and  deck 98.  74 

Barge  No.  1012:  Received  repairs  to  rakes 50.08 

Barge  No.  1101:  Rakes  repaired  and  calked 86.96 

Barge  No.  1201:  Hole  in  side  patched 141.29 

Barge  No.  1210:  Docked;  hull  scraped  and  painted 182.56 

Barge  No.  1215:  Sides  and  rakes  repaired  and  calked 117.28 

Barge  No.  1216:  Sides  and  rakes  calked 25.44 

Barge  No.  1217:  Repairs  to  deck  and  rakes 126.00 

Barge  No.  1218:  Repairs  to  rakes  and  sides 109.24 

Barge  No.  1219:  Sides  and  rakes  calked 78.72 

Barge  No.  1220:  Sides  repaired  and  calked 99.92 

Barge  No.  1302:  Sides  and  rakes  calked 126.  5.'i 

Barge  No.  1304 :  Repairs  to  rakes  and  sides 117.  20 

Barge  No.  1305:  Received  repairs  to  rakes 42.36 

Barge  No.  1306:  Rakes  and  sides  repaired  and  calked 47.28 

Barge  No.  1308:  Docked;  hull  scraped 167.26 

Barge  No.  1318:  Docked;  hull  scraped  and  painted 219.63 

Barge  No.  1406:  Sides  and  rakes  repaired  and  calked 145.84 

Barge  No.  1408 :  Sides  and  rakes  repaired  and  calked 123. 26 

Barge  No.  1410 :  Sides  and  rakes  repaired  and  calked 153. 97 

Barge  No.  1702 :  Repairs  to  rakes  and  deck 87.  72 

Barge  No.  1704:  Repairs  to  rakes  and  deck 146.59 

Barge  No.  1705 :  Deck  repaired  and  calked 252. 01 

Barge  No.  1706 :  Repairs  to  rakes  and  deck 140. 40 

Barge  No.  1716:  Received  minor  repairs 33.80 

Barge  No.  1913 :  Track  laid  for  locomotive  crane 278.  77 

Flats?,  steel  (St.  I^uis)  :  Painting  hulls 120.44 

Skiffs:  General  repairs 174.06 

Miscellaneous :  Repairs  were  made  to  tools  and  appliances  at  various 
times  for  construction  parties  and  fleet  use;  repairs  to  ranges, 

stoves,  wheelbarrows,  pumps,  and  furniture 3,056.31 

Repair  material  on  hand 5,500.00 

Total  repairs 98, 135. 04 

The  following  shows  the  original  cost,  the  repair,  and  depreciation  during  the 
year  and  the  present  estimated  value  of  all  plant  employed  in  the  first  and  sec- 
<»nd  ^lississlppi  River  Commission  districts: 


Name. 


Num- 
ber. 


Bargp,  model: 

No.  126 

No.  128 

No,  133 

No.  134 

No.  137 

No.  212 

No,  216 

Barge,  decked: 

No.  9309.... 

No.  9318.... 

No.  9327.... 

No.  0801.... 

No.  0802.... 

No.  0803.... 

No.  0804.... 

NO.0R05.... 

No.  0807.... 

No.  0808.... 

No.  0609.... 

No.  0811.... 

No.  0901.... 

No.  0903...- 

No.  1001.... 

No.  1002.... 


Original 
cost. 


Valuation 
last  year. 


12,885.00 
3,590  00 
3.650.00 
3,650  00 
3,650  00 
3,800.00 
3.597.00 

3,170.00 
.3,170.00 
2,466,66 
5,727.53 
5,727.53 
5,727.52 
5,727.53 
3,531.50 
5,624,70 
6.624.70 
5,624.70 
5,727.53 
5,569.58 
5.569.58 
4,242.00 
4,242.00 


1680.70 

1,080.15 

1,459.54 

843.00 

1,06900 

816.00 

852.54 

2,712.42 
1,980.33 
1,907.85 
4.349.02 
4,213.62 
2.920  23 
4;213.62 
461.90 
4,218.76 
4,309.36 
4,218.76 
4.213.62 
4.316.60 
4,221.52 
4.383.68 
4,287.90 


Repairs. 


1194. 12 
61.40 


93.68 

1.807.58 

234.55 


18.50 
143.72 
72.68 


520.96 

"to."" 


Deprecia- 
tion. 


i     Present 
'  estimated 
I      value. 


1960.00 
215.40 
219.00 
843.00 
219.00 
816.00 
215.82 

190  20 
190.20 
148.00 
286.38 
286.38 
286.38 
286.38 
176.58 
281.24 
281.24 
281.24 
286.38 
278.48 
278.48 
212.10 
212.10 


0) 

$864.75 
1,240.54 
(') 
870.00 

0) 

636.72 

2,522.22 
1,934.25 
1,821.25 
4,062.64 
4,020.92 
4,531.43 
4,161.79 
285.32 
3,956.02 
4,171.84 
4,010.20 
3,927.24 
4,038.12 
4.464.00 
4,171.68 
4, 146. 12 


1  Sunk;  dropped  on  affidavit ;  1  skifT  dropped  on  affidavit. 
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Name. 

Num- 
ber. 

Original 
cast. 

Valuation 
last  year. 

Repairs. 

Deprecia- 
tion. 

Present 

estimated 

vame. 

Barge,  decked— Continued. 
So  1003                 

$4,242  00 
4,242  00 
4,050  00 
4,050  00 
1,246.58 
4.216..'^ 
4,246.58 
4,246.58 
4,246.^ 
4,300  00 

8,900.00 
8,900  00 
8,900  00 
8,900  00 
8.900  00 
8,900.00 
8,900  00 
8.P00.00 
8,900  00 
8.900  00 
8.900  00 

4,194  00 
4.194  00 
4,194  00 
4.194.00 
4.194  00 
4; 194. 00 
4,194.00 
4,773  15 
4.773.15 
4.773.15 
4.773.15 
4,773.15 

8,500  00 
8,  .500. 00 
8,500.00 
8,500  00 
8,500.00 
8,500.00 
8,500.00 
8.500.00 
8,500.00 

4,500.00 
4,500.00 
4,500.00 
4,500.00 
4,500  00 
4,500.00 
4,500.00 
4.830.00 
4,830.00 
4,830.00 
4.830  00 
4.830  00 
4,830.00 
7,4.50.00 
7.4.50.00 
7,450.00 
7,4.50.00 
7.4.50.00 
7.4.50  00 
6.950.00 
6.9.50.00 
6,9.50.00 
6,950.00 
6, 950  00 
6,950.0!) 
6,950.00 
6.9  V)  <X) 
6.9.50.00 
6.9.50.00 
7.292.74 
7,292.74 
7.2<)2.74 
7.292.74 
7,292.74 

$4,287.90 
4,453  22 
4.488.02 
4.297.50 
1,287.67 
4.666..^8 
4,287.67 
4,287.67 
1,287.67 
5.410.50 

11,644.00 
11,644.00 
11.641.00 
11,644.00 
11,644.00 
11.644  00 
11,644.00 
11.644  00 
11,644.00 
11,644  00 
11.644.00 

5,590.30 
5,  .590. 30 
5,721.50 
5,706.10 
5.71.5.30 
5.. 590. 30 
5,8.56.28 
6.167.26 
6,361.34 
6,457.04 
6.361.34 
6.361.34 

11,660.00 
11,660.00 
11,660  00 
11,660.00 
11,660  00 
11.660  00 
11,660.00 
11,660.00 
11,660.00 

6,375.00 
6,375  00 
6,375.00 
6,375.00 
6,375.00 
6,1.57.24 
6,472.90 
7,474.18 
7,258.150 
7,2.58.50 
7,258.50 
7.258.50 
7. 258.  .50 
7,20.3.75 
7.263.75 
7.263.75 
7.263  75 
7, 263. 75 
7,263.75 


$155. 16 
98.74 

$212.10 
212.10 
202.50 
202  50 
212.33 
212.33 
212  33 
212  33 
212.33 
215.00 

356.00 
356.00 
356.00 
356.00 
356  00 
356  00 
356.00 
356  00 
356.00 
356  00 
356  00 

209-70 
209  70 
209.70 
209.70 
209.70 
209.70 
209.70 
238.66 
238.66 
238.66 
238.66 
238. 6^> 

340.00 
340.00 
340.00 
340.00 
340.00 
34000 
340.00 
340  00 
340.00 

225.00 
225  00 
225.00 
225.00 
225  00 
225.00 
225.00 
241.. V 
241.50 
241.50 
241.50 
241.50 
241.50 
372.50 
372  50 
372.50 
372.  .50 
372.50 
372.50 

$4,230.96 

No  1004 

4.339.86 

So  ioa5          

4.28.552 

No  1006 

4,(BS  Ol> 

No  1007                       

4,075.34 

No  1009 

4.454.a> 

No   1010                      

4.07.534 

•No   1011 

4.075.34 

No.  1012 

50  08 
86.96 

141  29 

4.125.42 

Ko  1 101    

5.282.46 

Barije,  -sfeol: 

No  1201 

11,429.29 

No  1202                  

11.288  00 

No  1203^ 

11.288  00 

No  1204                  .          

ll,2S^.0O 

N^o  1206 

11,288  00 

No  1207                            

11.288.00 

iVo  1209 

11.288.00 

No.  1210 

182.56 

11,470.56 

No  1212 

11.288  00 

No  1213 .. 

11.288  00 

No  1214           

ll.2S8.0O 

Bar^:e,  decked: 

No  1215                   

117.28 
2.5.44 
126  00 
109.24 

78.72 
99.92 

5.497  88 

No  1216 

5.406  04 

No  1217           

5.637.80 

No  1218 

5.605.64 

No.  1219 

5..VW..'C 

No  1220 

5,480.52 

No  1221               

5. 646. 58 

No  1302 

126.55 

6.355.15 

No  1303                            

6.122.6S 

No  1304 

117.20 
42.36 
47.28 

6. 335.  .58 

No.  1305 

6.165.04 

No  1306           

6.169.96 

Bar?o,  .steel: 
No  1307 

11.320.00 

No  1308 

167.26 

11,48726 

No  1309                  

11.320.00 

No   1310 

11,320.00 

No  1314                     

11.320.00 

No  1315 

11.320  00 

No  1316                          

ll.320.no 

No  1317 

11,320  00 

No.  1318 

219. 63 

11,539.63 

Barpe,  decked: 

No  1403                          

6,130.00 

No  1404 

6,150.013 

No  1405                             

6,150.00 

No  1406           

145.84 
123.26 

6.295.84 

No.  1408 

6.273.2rt 

No  1409 

6. 292. 24 

No.  1410    

153.97 

6,401  .'57 

No   1701 

7,23268 

No  1702 

87.72 
146.59 
252.01 
140.40 

7.104.72 

No.  1704 

7, 163. 59 

No  1705 

7.268.01 

No   1706           

7.157.40 

No  1707                          ..  .- 

7.017.00 

No  1714 

6.891.25 

No.  1715 

33.'86" 

6.891.25 

No.  1716 

6.925  05 

No   1717                             .   . 

6. 891. 25 

No   1718 

6.m  25 

No  1720 

6.891.25 

No   1801 



(>) 

No   1802 

173.75 
173  75 
173.75 
173.75 
173.75 
173.75 
173/75 
173.75 
173.75 
182.32 
182.32 
182.32 
182.32 
182.32 

6. 776.  IS 

So  1803 

' 

6.776.25 

No  1804 

6.776.25 

No  1805 

6.776.25 

No.  1.806 

No  1807 

6.776.25 

1 

6.776.25 

No.  1808 

No   1809 

1       

6.776.25 

6.77.1.25 

No   1810 

6.776.25 

No  1901 

1 

7.110.42 

No  1902 

7.110.42 

No  1903 

' 

7.110.42 

No  1904 

1         _  _  J. 

7.110.42 

No.  1905 

1 

7,110.42 

«  Dropped  as  bull  of  sand  dredge  No.  1801. 
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Name. 


Num- 
I  ber. 


BarKC,  decked— Continued. 

No.  1906 

No.  1907 

No.  1908 

No.  1909 

No.  1910 

No.  1911 

No.  1912 

No.  1913 

No.  1914 

No.  1915 

No.  1916 

Barae,  matCre^: 

No.  5 

No.  6 

No.  9308 

No.  9312 

No.  0701 

No.  0703 

No.  1018 

No.  1019 

No.  1501 

No.  1502 

Barge,  mooring: 

No.  2 

No.  1222 

No.  1223 

No.  1224 

No.  1225 

Barge,  flat: 

No.  5 

No.  1311 

No.  1312 

No.  13W 

No.  1708 

No.  1709 

<Juarter  boat: 

No.  2 

No.3 

No.  4 

No.  5 

No.  6 

No.  8 

No.  9 

No.  12 

No.  26 

No.  27 

No.  29 

No.  221 

No.  0601 

No.  1020 

No.  1021 

No.  1301 

No.  1402 

Launch  Opelilca 

Towboat: 

Lieutenant  Augustin .... 

Chlsca 

•    Lieutenant  Oumey , 

Itasca , 

Augustin  J .  Nolty , 

W.M.Rees 

Sachem :.. 

Search 

Wynoka 

V^euus 

Ralph  Hicks 

Derrick  boat: 

No.3 

No.  1017 

No.  1411 

Pile  driver: 

No.  4 

No.  26 

No.  32 

No.  33 

Hydraulic  grader: 

No.  1206 

No.  1401 

Sand  dredge: 

No.  1407 

No.  1801 


Original 
cost. 


Valuation 
last  year. 


$7,292.74 
7, 292. 74 
7, 292. 74 
7, 292. 74 
7, 292. 74 
7,292.74 
7,292.74 
8,750.00 
8,750.00 
8, 75a  00 
8,750.00 

4, 53a  00 
4, 53a  00 

2,8oaoo 
2,8oaoo 

5, 12a  00 
5, 120. 00 
4,642.91 
4,642.91 
6,992.03 
6,992.02 

2,023.00 
•  3,56a00 
3, 78a  00 
3,560.00 
3,780.00 

499.80 
74.3. 04 
743.04 

7J3. 04 
992.00 
992.00 

5,2oaoo 
5,2oaoo 
5,2oaoo 
5,2oaoo 

5,200.00 
3,645.00 
5, 39a  00 
3.645.00 
3,645.00 
2, 788. 00 
2, 741.  00 
4,900.00 
3,059.00 
9,889.11 
9,889.11 
5,800.00 
10,399.94 

5,ooaoo 

34,888.70 
25,900.00 
34,888.70 

9,500.00 
34, 735. 00 
34,735.00 
45,672.00 

9,000.00 
45,672.00 
(•) 
(*) 

2,956.00 
5,959.40 
8,481.70 

4,50a00 

(') 
(*) 
(') 

31,721.07 
32,802.63 


13, 445. 00 
22,90a00 


Repairs. 


. 

$278. 77 

$5, 652. 64 
5,834.12 
6, 198. 49 
6, 164. 52 
4,694.00 
4,694.00 
4, 767. 85 
4,767.85 
9,749.07 
9,742.40 

168.05 
3,822.00 
3,811.00 
3,822.00 
3,811.00 

316.38  ; 

612.85 

612.85  I 

612.85  ' 

1,75a  40  I 

1, 75a  40  1 

5,213.32  i 
5,323.62 
5,269.71 
5, 183. 36 
5,583.22  ' 
4, 62a  57 
3,811.12 
4, 55a  42 
3, 137.  24 
4,248.33 
1, 464.  62 
4,242.85  I 
2,971.75 
10,001.05 
9,62L36 
5,901.82 
14,877.41 
11, 177.  72  I 

42,59.5.79 
30,437.74 
42, 126. 56 
9, 97a  50 
28,137.93 
41,502.41 
42,951.20 
15,698.58 
46.764.85 


3, 483. 79 
5, 98a  35 
9,035.41 

2, 516. 40 


>  Borrowed. 


39,379.46 
49,407.00 

19,719.25 
*  Chartered. 


121. 40 
121. 40 
38.80 
38.80 


84.04 
24.00 


5&93 
98.66 


Deprecia- 
tion. 


33.83 
6a  62 
21.75 


14.40 
303.64 
211.23 
133. 82 
175.97 


28a  64 


89.60 

83.42 

157.05 

1, 192. 51 


1,854.99 
1,213.12 

365.77 
581.29 


S182..32 
182.32 
182.32 
182.32 
182.32 
182.32 
182. 32 
218.75 
218.75 
218.  75 
218. 75 

226.50 
228.50 
14a  00 
140.00 
256.00 
25a  00 
232.15 
232.15 
349.60 
349.60 

121.38 
178.00 
189.00 
178.00 
189.00 

24.99 
37.15 
37.15 
37. 15 
49.60 
49.60 

312.00 
312.00 
312.00 
312.00 
312.00 
218.  70 
32;i.  40 
218.70 
218.  70 
139.  40 
161.  46 
294.00 
152.  95 
494. 46 
494.  46 
290.00 
520.00 


Present 

estimated 

value. 


6,40a99 

300.00 

1,586.48 

2,609.28 

3, 865. 31 

603.48 

31,862.07 

1,938.53 

5,971.28 

3, 713. 92 

5,439.68 

857. 34 

46a  53 

1,395.  .55 
1,5,54.00 
1,395.55 
4, 75a  00 

1,389.40 

1,828.88 

54a  00 

1,826.88 

857.34 

460.53 

901.74 
184.73 
483.11 

147.80 
297.97 
424.09 

184.31 
405.71 
424.02 
245.86 

27a  00 
405.71 
424.02 
245.86 

1,268.84 
1,312.11 

672.25 
1,145.00 

-nted, 


$7,110.42 
7,  lia  42 
7, 110. 42 
7,lia42 
7,lia42 
7,  lia  42 
7,lia42 
8,8ia02 
8,531.25 
8,531.25 
8,531.25 

5,547.64 
5,729.02 
6,097.29 
6,063.32 
4,438.00 
4,522.04 
4, 559. 70 
4,535.70 
9,399.47 
9,392.80 

46.67 
3,700.93 
3,720.66 
3,644.00 
3,622.00 

291.39 
575.70 
575.70 
575.70 
1,700.80 
1, 700. 80 

4,9.35.15 
5,072.24 
4,979.46 
4,871.86 
5,285.62 
4, 705. 51 
3,698.95 
4,465.54 
3,094.51 
4,108.93 
1,300.16 
4,229.49 
2.818.80 
9, 596.  19 
9,2ia32 
5, 768. 87 
15,549.92 
17,284.71 

42,786.72 
31,493.62 
44, 39a  32 
5,823.98 
60,000.00 
42,051.54 
47,095.60 
18,872.50 
50,377.65 


4,237.73 
5,867.11 
9,094.43 

2, 43a  71 


39,965.61 
49,308.01 

19,412.77 
22, 33a  29 
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Name. 


Num- 
ber. 


Original 
cost. 


Valuation 
last  year. 


I 


Repaint. 


Deprecia- 
tion. 


PrGSent 

estimate 

Taloe. 


Concrete  mixing  plant.  No.  1208 

Machine  shop.  No.  1 

Boiler  shop.  No.  0806 

Calking  flat,  No.  1 

Creosote  tanks 

Locomotive  crane: 

No.  1226 

No.  2006 

Floating  dry  dock 

Dredge: 

Northern,  No.  2 

lota 

Zeta 

Scow,  dump: 

lio.  1., 


No.  2 

Flats,  steel  (St.  Louis) . . . 
Boats: 

Metallic 

Life 

SWffs 

Tools  and  appliances 

Repair  material  on  hand . 


S25.00a00 

8,501.00 

3,531.51 

2a  00 

1,347.37 

7,125.00 

io,ooaoo 

9,475.00 

55,ooaoo 

(•) 
(«) 

5,ooaoo 
5,ooaoo 
(») 

isaoo 

13&00 

684  00 

46,668.43 


950,344.68 

17,065.63 

93&16 

48.80 

1,455.20 

6,500.62 


694.44 
2,2S6l31  I 
193.62  I 


42a  44 

1,57a  91  I 
253.64 
684.72 

84a  52  > 
188.72 


206.97 
206.97 
12a  44 


si.ooaoo 
5iaoe 

21L89 

1.20 

53.89 

1,187.60 


25.80 

178.56 

467.45 

25,716.58 


174.06 
3,056.31  ; 
5,50a00 


684.72 

84a  52 
18&72 
203.38 

206.97 
20a97 
12a  44  I 

7.20 
6.44 

68.40 
4,666.84 


S49,63SL«r 

18,81L88 

916. 8» 

47. « 

1,82L75 

6,953. 0» 
10, 251 61 

{•) 

(') 


V) 

(») 


i«.a> 
» 173. 12 

•  57111 
24,106.<IS 

5,ooaoi> 


Totals.. 


1,411,081.06 


1,268,84a  45        98,135.01  1      70,761.99     1,514, 17&3^ 


•Worthless. 
7  Transferred. 


« 1  lifeboat  dropped  on  inspection  and  inventory  report. 
*  17  skitfs  dropped  on  inspection  and  inventory  report. 


Care  of  plunt, — ^All  the  plant  employed  In  these  districts  was  suitably  cared 
for  during  the  year  at  Memphis,  Tenn.,  at  a  total  expenditure  of  $22,711.36. 

Recapitulation. 

New  plant $288,153.93 

Repairs  to  plant 98,135.04 

Care  of  plant 22.711.36 


Total 409, 000. 33 

Contracts  in  force. 


Name  of  contractor. 


G.W.  Fisher » 

Chas.  H.  Boyle*... 

Mrs.  Jennie  Astor 
and  husband,  W. 
B.  Astor. » 

St.  Louis-San  Fran- 
cisco Ry.  Co.» 

John  Eichleay,  jr., 
Co." 


Southern    Qranite 
Co.« 


Amount  and^^aracter  of     p^ce  per  unit. 


Date  of 
approval 


Rent  of  river  front  at 
Qovemment  fleet. 

....do 

Rent  of  land  near  Gov- 
ernment fleet. 


.do. 


Constructing  and  deliver- 
ing stem-w^heel  steel 
towboat  Capt.  Chas.  D. 
Harris. 

Furnishing  and  deliver- 
ing 40.000  tons  of  riprap 
stone. 


$50  per  annum . . 

do 

SlOO  per  annum.. 


$125  per  annum . .  | 

1919. 
$105,489 Dec.   10 


$1.34  per  ton . . 


1920. 
Jan.      2 


Date  of 

b^inning 

work, 


1919. 
July     1 

..do.... 
..do... 


.do. 


1920. 
Jan.    2ri 


Jan.    17 


^J^n       of(^m- 


1920. 
Jtuie  30  I 


..do. 
..do.. 


.do. 


Oct.     6 


I 
Jan.    31       3.).^» 


1  Lease. 


>  Contract. 


Appropriations. — See   current    report   of   the    President,   Mississippi   River 
Commission. 
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INCLOSUBES. 

The  following  inclosures  accompany  this  report,  of  which  they  are  parts : 

Plate  No.  1. — First  and  Second  districts,  Index  map. 

Plate  No.  2.-— Ohio  River,  mouth  of  Cache  River  to  Cairo. 

Plate  No.  3.— -Columbus,  Ky. 

Plate  No.  4. — Hicinnan,  Ky.,  and  bend  of  Island  No.  8. 

Plate  No.  5. — Slough  Landing  Neck  and  New  Madrid,  Mo. 

Plate  No.  6. — Gayoso  Bend  and  CaruthersviUe,  Mo. 

Plate  No.  7.— Barfleld,  Ark. 

Plate  No.  8.— Plum  Point  Reach,  Chute  of  Island  26,  Ashport  Bend,  Gold 
Dust,  Tenn,,  Fletcher's  Bend,  Osceola  Front,  Bullerton  Bar. 

Plate  No.  9. — Golden  Lake,  Ark.,  and  bend  of  Island  35. 

Plate  No.  10. — Memphis  Reach,  Hopefield  Point,  Memphis  Harbor,  Tennessee 
Chute. 

Plate  No.  11. — Norfolk  and  Star  Landing,  Miss.,  and  Porter  Lake,  Ark. 

Plate  No.  12.— Walnut  Bend,  Ark. 

Plate  No.  13. — Helena  Reach,  Trotters  Revetment,  Helena  Revetment 

Plate  No.  14.— Delta.  Miss. 

Plate  No.  15.— Old  Town,  Ark. 

Plate  No.  16.— Sunflower,  Miss. 

Plate  No.  17. — Upper  St.  Francis  Levee  district. 

Plate  No.  18.— Reelfoot  Levee  district. 

Plate  No.  19. — ^Lower  St  Francis  Levee  district 

Plate  No.  20. — Upper  Yazoo  Levee  district. 

Plate  No.  21.— White  River  Levee  district 

Plate  No.  22. — First  and  Second  districts,  overflowed  areas,  high  water,  1920. 

J.  N.  Hodges, 
Major,  Corps  of  EngineerSy  U,  S,  Army, 
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FIXAXCIAL  STATE3rENT,  FIRST  AND  SECOXD  MISSISSIPPI  RIVER  COMMISSION 

DISTIUCrS. 

Appropriation  for  Mississippi  River, 

HELENA,  ARK. 

July  1,  1919,  balance  unexpended $3,761.01 

July  3,  1919,  tranisferred  to  allotment  for  Porter  Lake,  Ark 3, 761. 01 

PORTER  LAKE,   ARK. 

July  3,  1919,  transferred  from  allotment  for  Helena,  Ark $3, 761. 01 

June  30, 1920,  amount  expended 'during  liscal  year 3, 761. 01 

Appropriation  for  maintenance  and  improvement  of  existing  river  and  harbor 
icorks,  act  of  Mar.  4,  1915, 

UPPER   ST.   FRANCIS  LEVEE  DISTRICT. 

July  1,  1919,  balance  unexpended *  $126, 995. 90 

June  16,  1920,  allotnent  by  Chief  of  Engineers  from  appropriation 

covering  this  allotment  as  above  named '695.  52 

127, 691. 42 
June  30,  1920,  amount  expended  during  fiscal  year 127, 691. 42 

Appropriation  for  flood  control^  Mississippi  River  and  Saoramento  River,  Calif. 

UPPER  ST.  FRANCIS  L^VEE  DISTRICT. 

July  1,  1919,  balance  unexpended $74,257.41 

June  30,  1920,  amount  expended  during  fiscal  year 74, 257. 41 

WHITE  RIVER  I.EVEE  DISTRICT. 

July  1,  1919.  balance  unexi)ended $8,262.12 

June  30, 1920,  amount  expended  during  fiscal  year 8, 232. 12 

Levees. 

July  1,  1919,  balance  unexpended $790,130.24 

Amount  allotted  from  sundry  civil  act,  July  19,  1919 750, 000. 00 

Amount  allotted  from  sundry  civil  act,  June  5,  1920 700, 000. 00 

Jan.  31,  1920,  amount  received  from  sale  of  contact  prints 2. 00 

2,240,132.24 
June  30,  1920,  amount  expended  during  fiscal  year •  698, 469.  89 

July  1,  1920,  balance  unexpended 1, 541, 662. 35 

July  1,  1920,  outstanding  liabilities $199,300.00 

July  1,  1920,  amount  covered  by  uncompleted  con- 
tracts      528, 985. 06 

728, 285.  06 

July  1,  1920,  balance  available 813,377.29 

^  Balance  reported  as  unexpended  at  end  of  previotis  fiscal  year,  viz.  $127,691.42.  de- 
«:reased  $695.52,  account  shortage  of  amount  stated  in  Mississippi  River  Commission 
transfer  of  funds  pertalninsf  to  allotment  for  "  Harbor  at  New  Orleans  "  (4th  M.  B.  C. 
allotment)  in  fiscal  year  1919,  under  authority  of  B.  D.  15927/676;  deficit  in  transfer 
supplied  by  — 

■Allotment  of  like  amount  by  Chief  of  Engineers,  dated  June  12,  1920  (Serial  No. 
C^56.  B.  D.  15927/576). 

*  Distributed  as  follows: 

Levees,  Reelfoot  levee  district $29,  022.  26 

Levees,  Upper  St.  Frands  levee  district 62,  621.  88 

Levees,  Lower  St  Francis  levee  district 470,719.93 

Levees,  White  River  levee  district--*. 186,206.83 

698,  469.  89 
9030— ENG 1920— PT  2 ©9 
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PLANT. 

Sept  5,  1919,  received  from  rental  of  plant $1,070.40 

June  30,  1920,  amount  expended  during  fiscal  year 1,070.40 

Amount  allotted  from  sundry  civil  act,  June  5,  1920 80,000.00 

NEW  PLANT. 

July  1,  1919,  balance  unexpended $17,767.28 

June  30,  1920,  amount  expended  during  fiscal  year 17, 767. 28 

Amount  allotted  from  sundry  civil  act,  June  5,  1920 300.()00.<«^ 

BEVETMENTS. 

July  1,  1919,  balance  unexpended *  $357,  SOL  91 

Amount  allotted  from  sundry  civil  act,  July  1,  1919 1,095,000.00 

Amount  received  from  sale  of  United  States  property  during  cur- 
rent fiscal  year 2,522,2r> 

Amount  received  from  rent  of  plant  during  current  fiscal  year 2, 184.  S4 

Amount  allotted  from  sundry  civil  act,  June  5,  1920 1, 030, 000.  i>0 


2,487,008.:^) 
June  30,  1920,  expended  during  current  fiscal  year '886,438.14 


July  1,  1920,  balance  unexpended 1,600.570.36 

July  1,  1920,  outstanding  liabilities $106,585.32 

July  1,  1920,  amount  covered  by  uncompleted  con- 
tracts      128, 900. 00 

235,48r>.32 


July  1,  1920,  balance  available 1,865,085.0* 

MEMPHIS   HARBOR. 

July  1,  1919,  balance  unexi)ended •*> 

DREDGING  AND  MISCELLANEOUS. 

July  1,  1919,  balance  unexpended .    $216,860,37 

Transferred  to  allotment  for  "  dredges  and  dredging  " 25, 000.  ("O 

191.8eiU7 

«  Amount  reported  as  unexpended  at  end  of  previous  fiscal  year,  tIb,  $357,299.91.  In- 
creased $2.00,  due  to  refundment  of  overpayment  on  voucher  in  accounts  for  fiscal  j«tr 
1019. 

■Distributed  as  follows: 
Revetment  work  at — 

Barfleld.    Ark $85,  590. 1'l 

Hopefleld,    Ark 49,075. 17 

Bauxippi,    Ark 44.  574.  W5 

Porter  Lake.   Ark 204.302.47 

Norfolk,  Miss 6,  665.  42 

Sunflower.  Miss 60, 168  76 

Wyanoke,    Ark 12.  78fi.  "^J 

Walnut  Bend.   Ark 5, 985.  "a 

Trotters  Point,  Miss 6,  VM.  '^*2 

Old  Town  Bend,  Ark 40, 14«.49 

Stone    (unused) ^^'^fiti 

Care  and  repair  of  plant 91,5^8  •» 

Construction  of  new  plant 252,011.1- 

886. 43ft.  H 
•  The  balance  reported  as  unexpended  at  end  of  previous  fiscal  year,  vis.  $574.04.  hat 
been  found  since  to  be  incorrect ;  the  correct  unexpended  balance  should  nave  been  re- 
ported as  nothing  instead.     The  correct  figures  ooverinsr  financial  statement  fbr  tmi 
work  for  fiscal  year  1919.  instead  of  as  reported,  are  as  fouowa : 

July  1,  1918.  balance  unexpended ^<^«*?5H 

lone  80,  1919,  amount  expended  during  fiscal  year..- 66, 186.  s2 
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June  30, 1920,  amount  expended  during  fiscal  year *  110, 682.  56 

July  1,  1920,  balance  unexpended 81,177.81 

July  1,  1920,  outstanding  Uabilitles : 25, 000.  OO 

July  1,  1920,  balance  available 56,177.81 

APPBOPBIATION  FOR  INCREASE  OF  COMPENSATION,  RIVERS  AND  HARBORS,   1920    (FlSC.Vr^ 

YEAR  APPROPRIATION.) 

Amount  received  from  act  above  cited  for  expenditure  during  fiscal 
year  1920 $6, 000. 00 

June  30,  1920,  amount  expended  during  fiscal  year $5, 888. 66 

June  30,  1920,  balance  unexpended  returned  to  United 
States  Treasury  to  credit  of  appropriation,  all  lia- 
bilities thereunder  having  been  paid 111.34 

6, 000.  00 

Appropriation  for  modifications  and  readjustments   of   contracts,  river  and 
harbor  improvements,  act  July  18,  1918, 

UPPER   ST.   FRANCIS   LBVEE   DISTRICT. 

July  1,  1919,  balance  unexpended $2,800.00 

Transferred  from  allotment  for  "  Lower  St.  Francis  levee  district," 
authorized  by  C.  of  E.  Dec.  18.  1919  (E.  D.  120085/282) 66.36 

2, 866. 36 
June  30,  1920,  amount  exi)ended  during  fiscal  year 2,866.36 

IX)WER  ST.  FRANCIS  LBVEE  DISTRICT. 

July  1,  1919,  balance  unexpended $7, 925. 00 

Transferred  to  allotment  for  **  Upper  St.  Francis  levee  dis- 
trict"  authorized   by   C.    of   E.    Dec.    18,   1919    (E.    D. 

120085/282 L $66.  36 

Unused  portion  of  funds  previously  allotted,  revoked  by  C. 
of  E.  Dec.  17,  1919  (E.  D.  120085/282,  Serial  No.  C-305)-    14.09 

80.45 

7,844.65 
June  30,  1920,  amount  expended  during  fiscal  year 7,844.55 

WHITE    RIVER    IJnTEE    DISTRICT. 

Sept.  22,  1919,  allotted  by  C.  of  E.  (E.  D.  102974/11) $18,000.00 

Feb.  18, 1920,  allotted  by  C.  of  E.  (E.  D.  102974/18) 2, 700. 00 

20, 700. 00 
June  30,  1920,  amount  expended  during  fiscal  year 14, 253. 01 

July  1,  1920,  balance  unexpended 6, 446. 99 

July  1,  1920,  amount  covered  by  uncompleted  contracts 6, 446. 99 

Funds  contributed  for  improvement  of  Mississippi  River  at  Norfolk,  Sunflower, 
and  Trotters  Point,  Miss;  special  fund. 

July  1,  1919,  balance  unexpended $3,158.09 

July  11,  1919,  amount  contributed  for  expenditure  by  the  Yazoo- 
Mlsslssippi  Delta  levee  district,  Clarksdale,  Miss 25, 000.  OO 

28, 158. 09 
June  30,  1920,  amount  expended  during  fiscal  year 28, 158. 09- 

'Dlatrlbuted  as  follows: 

Dredging,   Memphis   Harbor $27, 154.  86 

Memphis  Harbor  (dikes,  etc) 83,  527.  TC 


110.  682.  5e 
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Funds  contributed  for  Mississippi  River,  Tazoo-Mississippi  Delta  levee  district, 

special  fund. 

Amounts  contributed  for  expenditure  by  the  Yazoo-Mississippi  Delta 
levee  district,  Olarlcsdale*  Miss. : 

Aug.  25,  1919 $25,000.00 

Sept.  19,  1919 25,000.00 


50.000.00 

June  30, 1920,  amount  expended  during  fiscal  year 50, 000. 00 

Funds  contributed  for  Mississippi  River  at  Wyanoke  Landing,  Ark. 

{special  fund). 

Amounts  contributed  for  expenditure  by  the   St.   Francis  levee 
board,  Bridge  Junction,  Arls. : 

Dec.  1,  1919 ?25,000.00 

Jan.  12,  1920 36.000.00 


00,000.00 
June  30, 1920,  amount  expended  during  fiscal  year 41, 140. 36 


July  1,  1920,  balance  unexpended 18, 859. 64 

July  1,  1920,  outstanding  liabilities 18, 859.  64 

Special  funds  contributed  for  flood  control,  Mississippi  River  (for  levee  con- 
struction) ,  under  provisions  of  ftood-control  act  approved  Mar.  1,  1917. 

BiaSLFOOT   LEVEE   DISTEICT. 

July  1,  1919,  balance  unexpended 121.376.90 

June  30,  1920,  amount  expended  during  fiscal  year 14, 388. 32 


July  1,  1920,  balance  unexpended 6, 988.  58 

July  1,  1920,  amount  covered  by  uncompleted  contracts : 6, 988.  58 

Xn»PE»   ST.    FRANCIS   LEVEE   DI811LICT. 

July  1,  1919,  balance  unexpended $122,549.24 

Jan.  28,  1920,  amount  contributed  by  the  St.  John  levee  and  drain- 
age district.  New  Madrid,  Mo 75,000.00 


197,  549. 24 
June  30, 1920,  amount  expended  during  fiscal  year 40, 869.  75 


July  1,  1920,  balance  unexpended 156.679.49 

July  1,  1920,  outstanding  liabilities $30, 300. 00 

July   1.   1920,   amount  covered   by   uncompleted   con- 
tracts  :    80, 500. 00 

110,800.00 


July  1,  1920,  balance  available 45,879.49 

LOWER  ST.   FRANCIS  LEVEE  DISTRICT. 

July  1,  1919,  balance  unexpended $246,798.09 

Amounts  contributed  by  the  St  Francis  levee  board  of  Missouri, 
Oaruthersville,  Mo.: 

Aug.  19,  1919 $3, 279. 78 

Dec.  15.  1919 65, 166. 66 

68.446.44 

Dec.  5,  1919,  amount  contributed  by  the  St.  Francis  levee  board. 
Bridge  Junction,  Ark ,. 192, 814. 00 


508. 058. 53 
June  30,  1920,  amount  expended  during  fiscal  year 231, 486. 11 


July  1,  1920,  balance  unexpended 276. 572. 42 
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July  1,  1020,  outstanding  liabilities $25,700.00 

July  1, 1920,  amount  covered  by  uncompleted  contracts-  133, 000. 00 

1158,700.00 

July  1,  1920,  balance  available 117,872.42 

WHITE    KIVER   LE\-EE    DISTRICT. 

July  1,  1919,  balance  unexpended $102,675.99 

Deo.  30,  1919.  amount  contributed  by  the  Laconia  levee  district 
No.  2,  Helena,  Ark 63, 000. 00 

165,  675.  99 
June  30,  1920,  amount  expended  during  fiscal  year 78,329.99 

July  1,  1920,  balance  unexpended $87,346.00 

July  1,1920,  outstanding  liabilities 43,500.00 

July  1, 1920,  amount  covered  by  uncompleted  contracts-    43, 846. 00 

87, 345. 00 


Appendix  4. 
improving  mississippi  river,  third  district. 

This  district  extends  from  White  Itivor,  Ark.,  to  AVarrenton,  Mis.s.,  a  distance 
of  214  miles  by  river. 

District  headquarters :  Vicksburg,  Miss. 

District  engineer:  C.  W.  Otwell,  major,  Corps  of  Engineers,  U.  S.  Army,  in 
charge  to  January  10,  1020;  J.  W.  Stewart,  captain.  Corps  of  Engineers.  U.  S. 
Army,  in  charge  January  10,  1920,  to  May  28,  1920 ;  R.  P.  Howell,  major,  Corps 
of  Engineers,  U.  S.  Army,  in  charge  since  May  28,  1920. 

President  Mississippi  River  Commission :  Col.  C.  McD.  Townsend,  Corps  of 
Engineers,  U.  S.  Army,  to  March  19,  1920;  Col.  Charles  L.  Potter,  Corps  of 
Engineers,  V.  S.  Army,  since  March  19,  1920. 

WORKS. 


Revetments. 

(a)  Riverton,  Miss. 

(ft)  Lake  Bolivar  Front,  Miss. 

(c)  Arkansas  City,  Ark. 

id)  Ashbrook  Neck,  Miss. 

(r,)  Panther  Forest,  Ark. 

(/)  Leland  Neck,  Ark. 

ig)  Greenville,  Miss. 

{h)  Vaucluse,  Ark. 

(t)  I^mgwood,  Miss. 

(;)  Grand  Lake,  Ark. 

{k)  Princeton,  Miss. 

(l)  Valewood,  Miss. 

(m)  Lake  Providence  Reach. 

in)  Fltlers  Bend,  Miss. 

(0)  Cottonwood,  Miss. 

ip)  Albemarle  Bend,  Miss. 

((/)  Delta  Point,  La. 


I.  Revetments — Continued. 

ir)  Opposite  Delta  Point,  La. 
is)  Vicksburg  Harbor,  Miss. 
(/)  Reid-Bedford  Bend,  La. 
( u )  Red  Fork,  Ark. 
iv)  Pendleton,  Ark. 

II.  Levees. 

(a)  Upper  Tensas  levee  district, 
ib)  Lower  Ynzoo  levee  district, 
(c)  High- water  maintenance. 

III.  Surveys. 

(«)   Revetment. 

(&)  Reach  and  bank  line. 

IV.  Plant. 

(a)  New  plant. 

(6)  Care  and  repaii*s  to  plant. 

V.  Stone. 

(a)  Stone  quarry  at  Searcy,  Ark. 


I.   REVETMENTS. 

(a)  RivertoUy  Mi8S, 

Location  and  description, — Three  hundred  ninety-eight  miles  below  Cairo, 
left  bank.    Bank  revetment. 

Original  conrfth'on.— Caving  has  been  active  in  this  bend  since  the  original 
survey  made  by  the  commission  in  1879-80.    The  controlling  levee  line  has 
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been  rejieatedly  retired:  the  last  levee  coast ructed  In  1913  at  great  expense 
was  threatened  with  immediate  destruction  which  would  necessitate  a  new 
location  on  undesirable  foundation,  and  the  cost  would  amount  to  more  than 
bank  revetment. 

Previous  projects. — None. 

Existing  projects, — To  protect  the  large  and  important  levee  by  bank  revet- 
ment. 

Operations  and  results  during  the  present  year, — Construction  of  3,000  linear 
feet  of  new  revetment  was  commenced  October  8, 1919 ;  work  was  greatly  retarded 
on  account  of  successive  freshets  in  the  river,  causing  the  river  to  overtop  the 
bank  three  times  during  the  period  of  construction,  preventing  the  proper 
grading  and  emplacement  of  upper  bank  paving. 

Channel  mats  aggregating  2,600  feet  in  length  and  250  feet  wide,  equal  to 
6,245  squares,  were  sunk,  and  three  connecting  mats  aggregating  750  squares 
placed.  Work  was  not  completed  on  account  of  continued  high  stage  of  the 
river ;  all  work  was  suspended  March  16,  1920.  The  total  cost  of  new  work 
amounted  to  $111,990.09.  Details  of  costs  and  expenditures  are  given  in  the  tables 
following,  and  location  of  work  Is  shown  on  accompanying  plate  No.  2. 

RIVERTON,    MISS..    »t:\'I'rrMENT    (398    L.),    THIRD    DISTRICT. 

IfVUlo^r  mattresses,  total  area  6,995  squares  {channel  7.9  per  cent;  connecting 

21  per  cent).^ 

BUILDING  MATS.i 


Mobilization  and  demobilization  > 

Hnch  strand » pounds . 

^inch  strand « do. . . 

jrinch  strand  • do. . . 

Spikes » number. 

Staples « pounds . 

Clips,  |-inch  * number. 

CUps.TVlnch» do... 

Brush  and  poles  * cords. 

Rope,  manUa » pounds . 

CoaH tons. 

Miscellaneous  expenses » 

Subsisten(>e « 

Steamboat  expenses ' 

Labors 

Supervision  » 


Total. 


Quantity  used. 


Per  square. 


Total 
quantity. 


41,S30 

24,760 

82,700 

350 

700 

100 

50 

11.519 

4,247 

15 


Total  cost.  iQuantity. 


S492.1fi 
2,342.48  ! 
1,435.50 
5,706.30 
10.85 
25.90  ' 
9.50  , 
13.95 
35,456.99 
1,044.76  I 

77.25 
1,324.80 
8,639.20 
2,472.73 
19,722.39 
2,894.59 


5.98 

3.78 

U.82 

.05 

.10 

.01 


1.65 
.61 


71,669.35  , 


I 


Cost. 


10.070 
.335 
.816 
.815 
.001 
.003 
.001 
.001- 

3.639 
.149 
.011 
.189 

L235 
.353 

2.819 
.413 


10.245 


BALLASTING  AND  SINKING  MATS.i 


Mobilization  and  demobilization  s 

1265.00 
25,293.92 
713.36 
1,702.40 
1,38L47 
3,403.39 
1,558.63 

$  .03ii 

Stone'                tons.. 

5,696 

0.80 

3.616 

Miscellaneous  expenses  * 

.103 

Subsistence  •       ....           

.243 

Steamboat  expenses ' 

.190 

l>abor8.              

.486 

Supervision  •... 

.223 

Total 

34,268.17 

4.893 

(For  footnotes  see  p.  3177.) 
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Willoic  mattresses,  total  area,  6,995  squares  (chaainel  19  per  cent;  connecting 
21  per  cent) — Continued. 

SUMMARY  OF  COSTS-NEW  WORK. 


Subaqueoos  work. 

Grand 

Per  square. 

Total. 

total. 

Total  flow  co8t  »• 

S15.143 

$105,937.52 

$105,037.53 

0  fflce  ex  pensea 

5,982.57 

Sorvevs" 

70.00 

Care  of  plant " 

2,046.54 

Repair  of  plant 

4.577.96 

De  preeiaticai  of  plant " 

5,350.67 

Total.! 

123,965.26 

1  Includes  areas  of  mats  built,  not  areas  of  ground  covered. 

'  Includes,  in  each  case,  the  cost  of  assembling  and  moving  plant  and  material,  either  from  winter  quarters, 
or  a  previous  Job,  to  the  particular  Job  to  which  the  item  applies,  and  this  particular's  pro  rata  of  the  cost 
oflaying  up  the  plant  at  the  end  of  the  season. 

*  The  reported  cost  of  the  material  is  the  cost  delivered  on  the  Job. 

4  These  items  include  only  the  coal  and  oil  used  on  the  graders,  upper  bank-paving  machinery,  and  sand 
pumos.     The  coal  used  on  tenders  and  towboats  will  not  be  included  under  this  heading. 

A  This  includes  all  tools,  expendable  material,  and  other  articles  which  are  not  regarded  as  replacement 
of  plant,  and  are  not  otherwise  itemized.  Articles  such  as  ranges,  furniture,  and  furnishings  for  Doata  and 
quarterboats.  instruments,  typewriters,  and  all  articles  used  to  replace  plant  or  equipment,  are  to  be 
charged  to  plant. 

•  This  item  is  the  cost  of  the  served  ration. 

7  ThLs  item  includes  all  the  expenses  of  operating  the  tenders  and  no  others,  and  excludes  all  expenses 
of  boats  in  general  towing  service,  and  inspection  and  survey  boats. 

•  Includes  wages  of  all  employed  on  the  work,  except  those  specified  in  9. 

*  Includes  salaries  of  superintendents,  junior  engineers,  overseers,  foremen,  timekeepers,  and  inspectors. 
i<>  In  adding  total  field  cost,  omit  totals  under  headings  "  Per  square." 

i»  This  item  includes  actual  cost  of  survey  work  done  on  tWs  revetment. 

IX  Includes  all  costs  of  looking  after  and  caring  for  plant  when  same  Is  out  of  commission,  but  does  not 
include  the  cost  of  caring  for  plant  when  it  13  temporarily  laid  up  during  the  working  season  on  account  of 
inclement  weather  conditions  or  unfavorable  river  stages. 

^  Depreciation  is  to  be  taken  at  6  per  cent  of  first  cost  per  annum  for  all  plant  with  untreated  wood  hulls; 
5  per  cent  for  all  plant  with  treated  (creosoted)  wooden  hulls,  and  4  per  cent  for  all  plant  with  steel  hulls. 

In  distributing  plant  charges  among  the  various  works,  there  Is  charged  to  levees  an  amount  sufficient  to 
represent  a  fair  charge  for  the  service  rendered  levee  work  by  floating  plant. 

Condition  at  end  of  year, — Effective  length  of  revetment,  2,600  feet ;  channel 
niiit.s  and  connecting  mats  placed  only  along  upper  1,000  feet.  No  caving  has 
taken  place  since  mats  were  sunk.  Rapid  caving  continues  above  and  below  the 
revetment.  The  cost  of  this  work  to  the  end  of  the  present  year  for  new  work 
amounts  to  $111,990.09;  no  maintenance. 

Local  cooperation. — ^None. 

Terminal  facilities. — None. 

Effect  of  improvement. — ^The  rapid  caving  has  been  held  and  the  controlling 
levee  protected  for  a  distance  of  2,600  feet 

Proponed  operations. — It  Is  proposed  to  continue  work  making  extensions  up 
and  down  stream  as  required. 

Recommended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported. — None. 

Commercial  statistics. — By  resolution  of  the  Mississippi  River  Commission 
of  November  19,  1914,  the  secretary  Is  charged  with  the  duty  of  securing  com- 
plete commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

(6)  Lake  Bolivar  front,  Mississippi. 

Location  and  description. — Four  hundred  and  fourteen  miles  below  Cairo,  left 
bank.    Bank  revetment. 

Original  condition. — Caving  appears  to  have  broome  active  at  this  point  about 
1887,  and  by  the  latter  part  of  1888  It  became  evident  that,  unless  the  bank  was 
revetted,  the  levee  across  the  head  of  Lake  Bolivar  would  be  destroyed.  The 
destruction  of  this  levee  would  have  necessitated  building  a  long  and  expensive 
loop  back  of  the  lake. 

Previous  projects. — None. 
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Existing  project. — The  present  project  was  adopted  by  tlie  river  and  hark»r 
act  approved  August  11,  1888,  and  provides  for  a  revetment  to  correct,  per- 
manently locate,  and  deepen  the  channel  of  the  river  and  to  protect  Its  bank 
against  caving  and  thus  save  a  levee  situated  between  the  head  of  Lake  ©oUvar 
and  the  river,  the  destruction  of  which  would  have  resulted  in  the  abandon- 
ment of  a  large  area  of  valuable  land  and  would  have  necessitated  the  c*on- 
struction  of  a  long  and  expensive  loop  back  of  Lake  Bolivar. 

Operations  and  results  during  the  present  year. — ^Work  was  resumed  July  1, 
1919,  on  an  extension  of  3,000  feet  downstream,  conunenclng  about  4,000  feet 
below  the  present  revetment.  On  account  of  the  continued  freshets  and  high 
stage  of  river  during  the  season  no  upper  bank  pavement  could  be  placed. 

Channel  mats  aggregating  2,100  feet  long  and  250  feet  wide  were  sunk  con- 
taining 5,250  squares,  and  six  connecting  mats  containing  2,600  squares  were 
placed,  carrying  the  mat  sunk  practically  to  the  top  of  the  bank.  Work  was 
completed  January  10,  1920.  The  total  cost  of  the  work  amounted  to  $124,- 
161.44.  Details  of  costs  and  expenditures  are  given  in  the  tables  following, 
and  location  of  work  is  shown  on  accompanying  plate  No.  3. 

LAKE  BOUVAB  FRO  XT  BEVETMENT    (414   L.),  THIRD  DISTRICT. 

Willow  mattresses,  total  area  7,850  squares  {channel  67  per  cent;  connecting 

3S  per  cent). 


BUILDING  MATS.i 


Mobilization  and  demobOization  > 

|-lnoh  strand  * pounds..  13,925 

i-lnoh  strand  « do....i  19,450 


Quantity  used. 


Total 
quantity. 


..  nch strands : do I 

f-inch  strand  * do 

Spikes  > number..' 

Staples* pounds..! 

Clips,  f-inch  > number..! 

Brush  and  poles  > cords.. 

Coal* tons..! 

Miscellaneous  expenses  » 

Subsistence* , 

Steamboat  expenses  Y ' 

Labor* I 

8ui>6rvislan  > , 


42,955 

74,600 

730 

S20 

115 

12,766 

14.6 


Total. 


Total  cost. 


1S4.60 
779.80 
410.13 
49L39 
140.50 
5L88 
30.34 
10.92 
190.76 
74.68 
526.87 
333.60 
805.77 
082.67 
498.41 


73,612.27 


Per  square. 


Quan- 
tity. 


1.78 

2.48 

5.48 

9.49 

.01 

.01 

.002 

1.62 


Cost. 


10.27$ 


.317 
.€64 
.W 
.OOi 

on 

3. 591 
.OiO 
.194 

1.1» 
.102 

3.431 
.31S 


BALLASTING  AND  SINKING  MATS.i 


Mobilization  and  demobilisation  s 

$1,274.36    

io.ie 

Stone' 

tons.. 

5,880 

26,577.60  :         0 
890.66   

75  1        3.1* 

Mfcoellftneons  exp^nsfls  ft... ....,.., .,^, .,,-..,. ,-.^-^,^- 

.  ..1          .115 

Subsistence  • 

1,144.00    

....'          .145 

Steamboat  e^rpenses ' . 

470.04    

.«e 

Labor* .*. 

2,656.82   

1,457.41  ;..  .. 

....!          .33S 

Supervision* - 

1          .145 

Total 

34,470.88    

1       4.ai 



1                  1 

GRADING  (2,600  SQUARES).i 


Mobilization  and  demobilization  *. 

Miscellaneous  expenses  * 

Subsistence* 

Steamboat  expenses ' 

Labor* 

Supervision* 

Total 


3182.06 
4,477,90 
1,196.00 
67.15 
3,013.06 
206.20 


$0,603 
.570 
.151 

.3S4 


9,144.36  I 


1.164 


(For  footnotes  see  p.  8177.) 
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Willow  mattre8808,  total  area  7,8J(?  squares  {channel  67  per  cent;  connecting 
SS  per  cent) — CJontlnued. 

SUMMARY  OF  COSTS— REPAIR  WORK. 


• 

Subaqueous  work.    1    Upper  bank  work. 

Grand 
total. 

Per 
square. 

Total.     jsq^Se. 

Total. 

Total  field  cost  !• 

113. 76S 

1108,063.15  1      SI.  164       19,144.36 

$117,227.61 

6,633.98 

300.00 

Office  ftxpflnsfls 

Surveys  ^> 

1 

Care  of  plant  12 

1 

2,681.67 

Repel**  of  plfMit 

1 

5,774.81 

D^redatlon  of  plant  u 

1 

6,750.53 

Total " 

1 

139,268.36 

1      '            i 

For  explanation  of  footnotes  see  Rlverton,  Miss.,  revetment  table  (p.  3177). 

Condition  at  end  of  year. — Effective  length  of  revetment  10,640  feet,  all  in 
good  condition.  Rapid  caving  continues  below  the  new  reach  of  revetment. 
The  cost  of  this  work  to  end  of  present  year  for  new  worlc  amounts  to  $432,862.67^ 
and  for  maintenance  $193,299.01 ;  a  total  of  $626,161.68. 

Local  cooperation. — None. 

Terminal  facilities. — None. 

Effect  of  improvement. — The  bank  along  this  front  has  been  held,  the  levee  has 
been  saved,  a  large  area  of  land  has  been  protected,  and  the  channel  has  been 
permanently  located. 

Proposed  operations. — It  is  proposed  to  continue  work  on  extension  down 
stream  as  required. 

Recommended  modifications  of  project. — None. 

References  to  published  articles  not  previously  reported. — ^None. 

(c)  Arkansas  City,  Ark. 

Location  and  de,scripti<rn. — Four  hundred  and  thirty-seven  miles  below  Cairo, 
right  bank.    Bank  revetment. 

Original  condition. — The  river  bank  has  been  gradually  caving  at  this  point 
since  the  commission's  survey  in  1879-80.  The  controlling  levee  line  is  seriously 
threatened  and  revetment  is  required  on  account  of  the  fact  that  a  new  levee 
location  would  be  situated  on  very  low  swampy  ground,  necessitating  also  a 
relocation  of  the  Missouri  Pacific  main  line  of  railway  (Arkansas  City  branch), 
which  enters  Arkansas  City  Just  back  of  the  present  levee  line. 

Previous  projects. — ^None. 

Existing  project. — ^To  protect  the  large  and  imiK)rtant  levee  by  bank  revetment. 

Operations  and  results  during  the  present  year. — ^The  allotment  for  revetment 
at  this  point  and  all  material  purchased,  were  transferred  to  opposite  Delta 
Point,  La. 

Condition  at  end  of  year. — ^No  work  comn  onced.  Caving  continues  at  slow 
"  rate.     No  exi)enditures  to  date. 

Local  cooperation. — None.  ^ 

Terminal  faeilities. — The  Missouri  Pacific  Railroad  has  a  spur  track  crossing 
the  levee  and  extending  along  the  river  bank,  used  for  transferring  stone,  coal, 
and  other  materials  from  bank  to  barges  and  vice  versa. 

Effect  of  improvement. — Work  not  commenced. 

Proposed  operations. — The  construction  of  about  2,000  feet  of  bank  revetment. 

Recommended  modifications  of  project. — None. 

References  to  piihlished  articles  not  previously  reported. — ^None. 

(d)  Ashbrook  Neck,  Miss. 

Location  and  description. — Four  hundred  and  forty-six  miles  below  Cairo, 
left  bank.    Bank  revetment  and  spur  dike. 

Original  condition. — In  1870  the  width  of  this  point  at  the  narrowest  place 
was  approximately  4,300  feet.  By  1890,  caving  along  the  upper  side  of  the 
point  had  reduced  the  width  of  the  neck  to  2,300  feet.  As  there  was  no  reason 
to  expect  the  caving  to  stop  from  natural  causes,  a  cut-off  across  this  neck 
seemed  imminent  unless  steps  were  taken  to  prevent  it.    A  cut-off  would  have 
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upset  the  regimen  of  the  river  in  this  locality,  and  would  have  resulted  in 
the  loss  of  many  miles  of  levee,  the  destruction  of  a  large  area  of  cultivated 
land,  and  bad  channel  conditions  before  the  river  could  again  adjust  its  slope. 

Previous  projects, — ^None. 

Existing  project. — While  the  original  project,  adopted  ln»1890,  provided  for 
the  prevention  of  a  cut-off  by  the  construction  of  a  series  of  spur  dikes  on 
the  upper  side  of  the  neck  to  check  erosion,  and  the  retardation  of  the  flow 
across  the  neck  by  slashings,  It  was  modified  during  construction  to  provide 
continuous  revetment  in  lieu  of  spur  dikes,  and  a  levee  about  7,000  feet  lonjf 
in  lieu  of  the  slashings.  The  project  was  further  modified  in  1915,  requiring 
the  construction,  of  an  earthen  dike,  or  levee  to  commission  grade,  about 
26,000  feet  long,  extending  from  the  main  levee  line  to  or  near  the  high  ground 
at  the  west  end  of  Ashbrook  Point. 

Operations  and  results  during  the  present  year. — ^Work  of  extending  down- 
stream with  reinforced  concrete  mats  was  commenced  August  8;  work  was 
completed  December  21,  1919.  No  upper  bank  paving  could  be  placed  on 
account  of  repeated  freshets  in  the  river.  The  reinforced  concrete  mats  were 
placed  all  the  way  to  tops  of  bank ;  3,683  squares  of  reinforced  concrete  mats 
were  placed,  completing  a  net  extension  of  1,000  feet  down  stream.  The 
tot^l  cost  of  new  work  amounted  to  $87,595. 

Details  of  costs  and  expenditures  are  given  in  the  tables  following,  and 
location  of  work  is  shown  on  accompanying  plate  No.  1 

ASHBROOK   NECK,   MISS.,    REVETMENT    (446    L.),   THIRD  DISTRICT. 

Reinforced  concrete  mattresses^  total  area  6,858  squares  (cTtannel  100  per  cent). 

BUILDING  MATS.i 


Mobilization  and  demobili7.ation* 

Wire  fabric sq  uare . 

Kraft  paper' pounds. 

Rope,  manila* do... 

Cement' sacks. 

Sand  and  cravel ' ^ cubic  vards. 

Coal  < ".  tons . 

Oi!< 

Miscellaneous  ex penses » 

Subsistence* 

Steamboat  expenses' 

Labor  • 

Supervision  • 


Total 93.767.09 


Quantity  used. 


Total 
quantity. 


6.358 
6,358 
3,370 
3«,278 
7.690 
75 


Total  cost. 


Sn,911.41 

7,2*8.12 

470.49 

829.10 

32,530.49 

6,259.66 

386. 2S 

150.00 

3,258.00 

4,268.00 

10,0S6.19 

12,382.32 

3,986.46 


Per  .square. 


Quan- 
tity. 


Cost. 


1.000 
1.000 

.530 
6.020 
1.209 

.012 


$1.S73 
1.139 

.on 

.130 
5.116 
.9*1 
.OfiD 
.023 
.512 
.671 
l.S«« 
1.947 


u.sia 


SINKING  MATS  (3,633  BQUARES).i 


Mobiliiation  and  demobilization « 

J-inoh  strand* poim<ls. 

16-inch  strand s do. . . 

Clips,  ^vii^^b ' number. 

Rope,  manlla  > pounds . 

Coftl*. 


Miscellaneous  expenses '. 

Steamboat  expenses  * 

Supervision ' 


.tons. 


Total. 


74,3 


24.980 

3,804 

33 


Sl.OOf.H 

5,292.55 

46.40 

4,971.02 

935  62 

149.95 

3,248.46 

3,293.92 

1,986.69 


20,928.75 


20.473 


fi.876 

1.047 

.009 


tO.?7t' 
1.456 
.012 
1.3H^ 

.257 
.0*1 

.9»» 
.54*. 


5.7»< 


GRADING  (1.290  SQUARES). 


Mohlllzation  and  demobili/Atlon' .      _ 

$250.00 

515.00 

4W.65 

75.00 

2,633.40 

5, 49!.  47 

500.00 

•O.  l^y 

Coal* 

tons 

100 

.077 

.399 

Oil*                  .    .                   .                                

.163 

Miscelhincous  expenses  * 

.0> 

Subsistence  • 

2.011 

Labors               

4.759 

Sup'^rvision  • 

.3!^ 

Total 

9,936.52 

7.30* 

(For  footnotes  ftoe  p.  3177.) 
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Reinforced  concrete  mattressea,   total   area  6,35f^  squares    (chaniwl  100  pet* 

cent )  — Continued. 

SUMMARY  OF  COSTS— NEW  WORK. 


Subaqueous  work. 

Upper  bank  work. 

Grand 
total. 

Per 
square. 

Total. 

Per 
square. 

Total. 

Total  field  cost  !• 

Office  expenses 

120.089 

S74,«02.51 

S7.304 

10,421.52 

184,224.08 
2,970.97 

Surveys" 

400.00 

Care  of  plant" 

4,161.99 

Repair  of  plant 

3,680.32 
4,301.72 

Deprec'latian  of  plant" 

Total 

99,739.03 

For  explanation  of  footnotes  see  Riverton,  Miss.,  revetment  table  (p.  3177). 

Ashbrook  Xeck  Dike. — A  force  of  22  teann?  started  work  August  21,  1919, 
making  repairs  to  the  slides  on  Asli!)rook  Neck  Dike.  Work  was  discontinued 
February  12,  1920,  on  account  of  the  hif?h  stage  of  river;  about  50,000  cubic 
yards  of  nniterial  were  placed  at  a  cost  of  $27,379.16.  During  the  year  repairs 
to  the  concrete  capping  on  end  of  the  dike  were  made,  amounting  to  $3,085.02. 

Conditions  at  end  of  year. — The  present  effective  length  of  the  revetment  Is 
13,150  feet,  and  the  levee  dike  26,300  feet,  all  in  good  condition  with  the  ex- 
ception of  a  number  of  slides  on  the  dike,  which  will  require  about  20,000  cubic 
yards  of  earthwork  to  repair.    Caving  continues  active  l>elow  the  revetment. 

The  expenditures  on  tins  work  to  the  end  of  the  present  year  for  new  revet- 
ment were  $650,191.01,  for  liike  $329,545.06,  and  for  maintenance  $342,487.25; 
a  total  of  $1,322,223.32. 

Local  cooperation, — None. 

Terminal  facilities. — None. 

Effect  of  improvement. — ^The  work  {\ccouYplished  has  prevented  a  cut-off,  and 
l»ermanently  fixed  the  channel. 

Proposed  operations. — It  is  proi>oged  to  make  necessary  repairs  to  maintain 
work  in  good  condition  and  to  extend  the  revetment  as  required. 

Recommended  modifications  of  project. — None. 

References  to  published  articles  not  previously  reported. — None. 

(e)  Panther  Forest.  Ark. 

Location  and  description — Four  hundred  and  fifty  and  six-tenths  miles  below 
Cairo,  right  bank.     Bank  revetment. 

Original  condition. — Cavii»g  has  been  in  progress  since  the  earliest  surveys, 
1879  and  1880.  In  1908  the  controlling  levee  line  was  threatened  at  a  point 
where  relocation  would  have  been  expensive  on  account  of  having  to  cross  an 
old  river  bed. 

Pre  r  to  us  projects. — None. 

Existing  project. — ^To  protect  the  ^arge  and  important  levee  line  at  this 
locality  and  to  permanently  locate  the  channel. 

Operations  and  results  during  the  present  year. — Work  consisted  of  repairing 
a  breach  in  the  revetment  with  connecting  mats  and  upper  bank  pavement. 
Following  is  a  sunmiary  of  work  done:  Willow  fascine  mats  placed,  1,722 
squares;  bank  paveil  with  .stone  370  squares:  hydraulic  grading  800  squares. 
The  cost  of  the  work  amounted  to  $40,507.44,  all  of  which  is  charged  to  main- 
tenance. Details  of  costs  and  expenditures  are  given  in  the  tables  following, 
and  location  of  work  is  shown  on  accompanying  plate  No.  5. 
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PANTHER  FOREST,  ARK.,  RE\'ETMENT    (450.6  R.),  THIRD  DISTRICT. 

WUlow  fascine  inattresaeSf  total  area  1,122  squares  (cowneciing  100  per  cent), 

BUILDING  MATS.i 


Quant 

Total 
quantity. 

ity  used. 

Per  square. 

Total  cost. 

Quan-    . 
tity.     , 

Cost. 

Mobilization  and  demobilization  * . . 

1844.51 

166.60 

352  06 

828.00 

9.25 

11.88 

5,786.44 

1,584.73 

55.36 

875.98 

2,207.20 

SO.  490 

ll-inrh  strand » 

v^r inch  strand  • . . 

pounds.. 

do 

2,975 

6,070 

12,000 

250 

125 

2,618.3 

6,442 

10.75 

1.739' 
3.5:5 
6.967  , 
.145  1 
.072  ' 
1.520 
3.741  1 

.096 
.2m 

t-lnch  strand  » 

Staples' 

CUps,f-iiirh« 

Brush  and  poles » 

Rope,  manfla » 

Coal< 

do.... 

do.... 

number.. 

cords.. 

poimds.. 

tons 

.481 
.005 
.n06 

3.  am) 

.9M 
.032 

\nsnn1lAn^iis  ^xjmiam  * .    ,       , 

• 

.^ 

Subsistence  •• 

1. 282 

StMMTibnAt  pxnfqises  ' j 

434.84 

.253 

Labor"                       

5,010.50 
747.38 

2.909 

8ui)ervision  • 

.434 

! 

Total 

18,914.82 

1 

10.984 

1                              1 

BALLASTING  AND  SINKING  MATS.i 


Mobilization  and  demobilization  > 

Stone' tons.. 

Miscellaneous  expenses  * 

Subsistence  • 

Steamboat  expenses  7 

Labor* 

Supervision* 

Total 


1,934 


t491.36 
8,741.68 
509.66 
280.00 
252.90 
633.68 
434.84 


1.123 


|0.?S5 
3.076 
.m 
.162 
.146 
.367 


11,344.21 


6.587 


GRADING  (800  SQUARES). 


Mobilization  and  demobilization  *. 

Miscellaneous  expenses* 

Subsistence  • 

Steamboat  expenses ' 

Labor* , 

Supervision  » 

Total 


S122.84 

127.42 

760.00 

63.25 

2,113.44 

106.72 


SO.  on 

.074 
.461 
.006 
1.227 
.063 


3,331.67 


PAVING  (370  SQUARES). 


Stone  * tons . . 

Miscellaneous  expenses  * 

Subsistence  • 

Steamboat  expenses ' 

Labor* 

Supervision » 


548 


$2,476.96 

79.63  !. 

509.20  |. 

39.53    . 

1,194.69    . 

67.94  I. 


0.319 


U 


SI. 438 
.34S 

.039 


Total ' 4,534.72 


SUMMARY  OF  COSTS— REPAIR  WORK. 


Subaqueous  work.    ■    Upper  Imnk  work. 


Per 
square. 


Total  field  cost |    $17,571 

Office  expenses ' 

Survej's  " [ 

Care  of  plant » i 

Repair  of  p  Ian t 

Depreciation  of  plant " 


Total. 


Total. 


Per 
square. 


Total. 


(3  rand 
'otal. 


$30,259.03  1      S4.568 


17,866.39  $38,U5.42 

2.157.W 

225^00 

1.009.89 

2.239.06 

2,6»i.» 


46,41^:5 


For  explanation  of  footnotes  see  Riverton,  Miss.,  revetment  table  (p.  3177). 
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Condition  at  end  of  year. — The  effective  length  of  revetment  is  7,500  feet: 
in  fair  condition.  The  lower  2,000  feet  should  be  reinforced  with  new  chan- 
nel mats.  Active  caving  continues  above  and  below  the  revetment.  The 
expenditures  on  this  work  to  end  of  present  year  for  new  work  amount  to 
$281,242.03,  and  for  maintenance  $333,976.87.  a  total  of  $615,218.90. 

Local  cooperation. — None. 

Terminal  facilities, — None. 

Effect  of  imjnovement. — The  bunk  has  been  held,  the  levee  saveii.  and  the 
channel  permanently  located. 

Proposed  operations. — It  is  proposed  to  make  necessary  repairs  to  maintain 
work  in  good  condition  and  to  extend  the  revetment  as  required. 

Recommended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported. — None. 

if)  Leland  Neck,  Ark. 

Location  and  description. — Four  hundred  and  seventy-one  miles  below  Cairo, 
right  bank.    Bank  revetment. 

Original  condition. — In  3880  the  width  of  the  neck  at  the  narrowest  point 
was  approximately  5,500  feet.  The  banks  continued  to  cave  at  this  point  until 
the  width  of  the  neck  was  reduced  to  2,600  feet,  and  It  was  necessary  to  revet 
the  bank  to  provent  a  cut-off.  A  cut-off  at  this  point  would  have  had  a  dis- 
astrous effect  on  the  regimen  of  the  river  similar  to  that  described  at  Ash- 
brook  Neck. 

Previous  projects. — None. 

Existing  project. — To  prevent  a  cut-off  and  fix  the  channel  by  bank  revetment. 

Operations  and  ro^ults  during  the  present  year. — None. 

Condition  at  end  of  year. — Effective  length  Is  5,000  feet,  all  in  good  condition. 
Caving  continues  above  and  below  the  revetment  at  a  moderate  rate.  The 
expenditures  on  this  work  to  end  of  present  year  for  new  work  amount  to 
$187,956,  and  for  maintenance  $8,385.66.  a  total  of  $196,341.66. 

Jjocal  cooperation. — None. 

Terminal  facilities. — None. 

Effect  of  improvement. — The  revetment  placed  at  this  point  has  protecteil  the 
bank,  prevented  a  cut-off,  and  permanently  located  the  channel. 

Proposed  operations. — It  Is  proposed  to  make  necessary  repairs  to  maintain 
the  work  in  good  condition. 

Recommended  modifications  of  project, — None. 

References  to  published  articles  not  previously  reported. — None. 

{g)   Greenville  Harbor,  Miss. 

Location  and  description. — Four  hundred  and  eighty  and  two-tenths  miles 
below  Cairo,  !eft  bunk.    Bank  reveimeiit. 

Oiiginal  conditions. — Caving  has  been  in  progress  since  the  earliest  surveys, 
1879-80.  During  the  12  years  from  1882  to  1894  the  bank  in  the  Greenville 
Bend  receded  about  4,000  feet.  A  large  portion  of  the  town  of  Greenville  had 
caved  into  the  river  and  the  complete  demolition  of  the  remainder  of  the  town 
and  harbor  was  threatened.  New  levee  loops  had  been  repeatedly  constructed 
to  cover  the  front  line  being  breached  by  caving  and  been  in  turn  destroyed. 

Previous  projects. — The  original  project  adopted  In  1887  provided  for  pro- 
tection of  the  bank  by  means  of  submerged  spur  dikes. 

Existing  project. — Adopted  in  1891,  provides  for  protection  of  the  bank  with 
continuous  revetment. 

Operations  and  results  during  the  present  year. — Minor  repairs  were  ntade  to 
the  upper  bank  pavement,  27  squares  were  paved  with  brush  and  stone,  and 
396  squares  paved  with  stone. 

The  expenditures  for  repairs  amounted  to  $7,158.53. 

Condition  at  end  of  year. — The  effective  length  of  the  revetment  Is  23,000 
feet,  all  in  good  condition.  Caving  above  the  revetment  has  been  active  the  past 
year;  none  below  the  revetment. 

The  expenditures  on  this  work  to  end  of  present  year  for  new  work  amount 
to  $1,269,320.85,  and  for  maintenance  $382,533.80,  a  total  of  $1,651,854.65. 

Local  cooperation.— The  to^\^l  of  Greenville  contributed  $42,277.10  in  1887,  and 
in  1917  contributed  $35,500  for  use  in  connection  with  revetment  extension  and 
construction  of  graded  and  paved  slope  for  use  as  wharf. 

Terminal  facilities.— The  slope  on  a  frontage  of  about  600  feet  has  been 
graded  to  a  7  horizontal  to  1  vertical  slope  and  paved  with  concrete  suitable 
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for  traflSc,  pavement  extending  from  low-water  line  to  top  of  levee.  Pavement 
to  be  used  In  connection  with  wharf  boat  or  other  landing  facilities  not  yet 
provided.    No  connections  with  railroads  have  been  made. 

Effect  of  improvetnent. — ^The  bank  in  this  bend  as  far  as  revetted  has  been 
held  and  the  channel  has  been  permanently  located.  The  entire  city  of  Green- 
ville has  been  protected,  confidence  in  the  stability  of  the  river  bank  has  been 
restored,  permitting  the  city  to  grow  normally  without  fear  of  destruction,  and 
further  expensive  retirements  of  the  controlling  levee  line  have  been  made 
unnecessary. 

Proposed  operations. — It  is  proposed  to  make  such  repairs  and  extensions  as 
may  be*  necessary  for  maintenance. 

Recommended  modifications  of  project, — None. 

References  to, published  articles  not  previously  reported. — ^None. 

{h)   VaucVuse,  Ark. 

Locatifm  and  description. — ^Four  hundred  and  eighty-eight  and  five-tenths^ 
miles  below  Cairo,  right  bank.    Bank  revetment. 

Originaji  condition. — ^The  levee  at  this  point  was  built  near  the  lower  end  of 
Lake  Chicot  and  could  not  be  set  back  without  great  cost.  Caving  has  been 
in  progress  since  the  earliest  surveys,  187&-80,  and  had  caused  the  bank  to 
approach  so  close  to  the  levee  as  to  endanger  its  further  life  unless  revetment 
was  placed. 

Previous  project. — None. 

Existing  project. — The  present  project  is  to  protect  the  levee  by  means  of 
continuous  bank  revetment. 

Operations  and  results  during  the  year. — ^None. 

Conditions  at  end  of  year. — Effective  length  of  revetment  Is  3,925  feet,  all 
in  good  condition  except  three  sloughs  in  the  upper  bank  pavement  near  the 
lower  end.  Caving  continues  active  below  the  revetment.  The  expenditures  on 
this  work  to  end  of  present  year  for  new  work  amount  to  $161,(M2,  for  main- 
tenance $23,324.60,  a  total  of  $184,366.60. 

Local  cooperation. — None. 

Terminal  faoHities. — None. 

Effect  of  improvement. — The  work  accomplished  has  protected  the  bank,  thus 
obviating  the  necessity  of  building  a  new  and  expensive  loop,  and  has  permanentl^r 
located  the  channel. 

Proposed  operations. — It  is  proposed  to  make  such  repairs  and  extensions  as 
may  be  necessary  for  maintenance. 

Recommended  modifications  of  project. — None. 

References  to  published  articles  not  previously  reported. — ^None. 

(i)  Longtcood,  Miss. 

Location  and  description. — Five  hundred  and  two  and  eight-tenths  miles  be- 
low Cairo,  left  bank.    Bank  revetment. 

Onginal  condition. — Caving  has  been  in  progi-ess  since  the  earliest  surveys, 
1879-80.  In  1904  the  Longwood  levee,  one  of  the  largest  on  the  river,  was 
threatened,  and  careful  investigation  proved  that  bank  revetment  would  be 
cheaper  than  a  relocation  of  the  levee. 

Previous  projects. — None. 

Exi>sting  project. — To  protect  the  large  and  important  levee  line  at  this 
locality  by  bank  revetment. 

Operations  and  results  during  the  present  year. — ^None. 

Condition  at  end  of  year. — The  effective  length  of  the  revetment  is  44M0  feet» 
all  in  good  condition  and  not  subject  to  the  direct  flow  of  the  main  river  on 
account  of  a  sand  bar  which  has  formed  opposite  the  work. 

The  expenditures  on  this  work  to  end  of  present  year  all  for  new  work 
amount  to  $153,607.08. 

Local  cooperation. — ^The  Board  of  Mississippi  Levee  Commissioners  con- 
tributed $11,009.45  in  1905. 

Terminal  faoilities. — None. 

Effect  of  improvement.— T\\e  caving  which  had  been  proceeding  for  more  than 
25  years  was  effectively  checked.  The  construction  of  a  levee  loop,  estimated  to 
cost  $793,000,  was  obviated  with  an  expenditure  of  a  Uttle  over  $150,000.  The 
channel  had  been  permanently  located. 

Proposed  operations. — ^None. 

Recommended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported. — ^None. 
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ii)  Grand  Lake,  Ark. 

Location  and  description. — Five  hundred  and  eleven  miles  below  Cairo,  right 
bank.    Bank  revetment 

Original  condition. — ^The  levee  at  this  point  was  built  across  the  bed  of  Grand 
Lake,  where  a  new  loop  would  have  been  very  expensive.  Caving  has  been  in 
progress  since  the  earliest  surveys,  187^-80,  and  by  1911  had  so  reduced  the  dis- 
tance between  the  bank  and  the  levee  as  to  make  it  essential  to  either  revet  the 
bank  or  build  a  new  levee. 

Previous  projects. — ^None. 

Existing  project. — ^To  protect  the  levee  and  fix  the  channel  at  this  point  by 
means  of  continuous  bUnk  revetment. 

Operations  and  results  during  the  present  year. — Work  was  reinforced  by 
sinking  a  channel  mat  130  feet  wide  for  tlie  full  length  of  ranges  57  to  72» 
covering  1,500  feet  of  bank. 

Willow  fascine  mats  sunk  amounted  to  2,236.5  squares;  upper  bank  was  re- 
graded,  amounting  to  1,208  squares.    Work  was  completed  October  27, 1919. 

The  amount  expended  during  the  year  for  repairs  amounted  to  $38,204.97. 
Details  of  costs  of  work  are  given  in  the  following  tables,  and  location  is  shown 
on  accompanying  plate  No.  6. 

O&AND  LAKE,   ARK.,   REVEl'MENT    (511    B.),   THIBD   DISTRICT. 

Willow  fascine  mattresses,  total  area  2.2S6.5  squares  (connecting  100  per  cent), 

BUILDING  MATS.i 


Quantity  used. 


Total 
quantity. 


Total  cost. 


Per  square. 


Quan- 
tity. 


Cost. 


Mobilization  and  demoblliiation  « 

1-inch  strand  * pounds . 

X-inch  strand  3 do... 

j^inch  strand  * do. . . 

f»inch strand  * do... 

Spikes  • niunber. 

Staples' pounds. 

Clips.  iV-inch » number. 

Brush  and  poles cords. 

Coal* tons. 

Miscellaneous  expenses » 

Subsistence  • 

Steamboat  expenses ' 

Labor* 

Supervision* 


Total. 


10,356 

519 

9,661 

28,766 

aoo 

295 

19 

3,631 

2,250 


1113.64 

679.94 

37.63 

550.11 

1,639.78 

6.20 

10.92 

3.78 

8,024.51 

145.49 

1,396.02 

1,798.40 

8C8.07 

4,425.90 

835.06 


20,435.45 


4.632 

232 

4.315  j 

10.625 

.089 

.131 

.000. 

1.623 

L006 


to. 050 
.025 
.001 
.246 
.733 
.000 
.000 
.000 
3.588 
.064 
.624 
.804 
.388 
1.979 


9.150 


BALLASTING  AND  SINKING  MATS. 

UnhilicAtinn  ATiil  HifmoM1i»lti<ni  S 1          

160.74 
8,072.72 
746.15 
326.40 
463.97 
929.58 
446.32 

10.027 

Stones 

....tons.. 

1,786 

0.798 

3.609 

Miso^l1aneou9  exDenses  *. ,,..,.., 

.333 

Subsistence*....'. 1 

.146 

.208 

Labor* i 

.415 

Supervision  • ' 

.019 

Total 

11,045.88 

4.939 

GRADING  (1,208  SQUARES). 


Mobilizatian  and  demobilization  * 

Coal< tons.. 

on* 

Miscellaneous  expenses  * 

Substotenoe* 

Steamboat  expenses ' , 

Labor* 

Supervision* 


Total. 


95 


121.55 
584.25 
75.00 
264.76 
842.40 
164.64 
2,299.27 
158.37 


4,388.74 


0.079  [ 


I0.0U9 
.483 
.062 
.219 
.697 
.134 
1.903 
.131 


3.633 


(For  footnotes  see  p.  3177.) 
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3186        REPORT  OF  THE  CHIEF  OF  ENGINEERS,   XT.  S.  ARMY. 

Willow  fascine  mattresses,   total   area   2,236,5   squares    (connecting  100  per 
I  cent) — Ck>ntiDued. 

SUMMARY  OF  COSTS— REPAIR  WORK. 


Subaqueous  work. 

Upper  bank  work. 

Grand 
total. 

sq^e.        Total. 

Per 
square. 

Total. 

Total  field  cost  M 

114.089  i  131,481.33 

13.633  :    H38S.74 

S35,87a07 
900.00 

Office  expenaes 

Surveys" 

nAFA  nf  pl^T^t  U 

i,oro.o8 

2,393.70 
2,797.73 

T)<^pr^iatian  of  plant  w 

1 

Total < .- 

; 

1 

44,466.48 

1 

1 

For  explanation  of  footnotes  see  Riverton,  Miss.,  revetment  table  (p.  3177). 

Condition  at  end  of  year. — ^The  present  effective  length  of  the  revetment  is 
10,000  feet,  all  in  good  condition.  Caving  continues  below  the  revetment,  and 
further  extensions  downstream  will  be  required.  The  expenditures  on  this  work 
to  the  end  of  the  present  year  amount  to  $398,336.94  for  new  work,  and  193,- 
600.44  for  maintenance,  a  total  of  $491,946.38. 

Local  cooperation. — None. 

Terminal  facilities, — ^None. 

Effect  of  improvement. — The  work  accomplished  has  permanently  fixed  the 
channel,  protected  the  bank,  and  obviated  the  necessity  of  building  a  new  and 
costly  levee. 

Proposed  operations. — It  is  proposed  to  make  such  repairs  and  extensions  as 
may  be  necessary  for  maintenance. 

Recommended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported. — ^None. 

{k)  Princeton,  Miss. 

Location  and  description. — 515.4  miles  below  Cairo,  left  bank.  Bank  revet- 
ment. 

Original  condition. — The  controlling  levee  line  at  this  point  could  not  again 
be  retired  without  cros.sing  the  bed  of  Lake  Jackson.  Caving  has  been  In  prog- 
ress since  the  earliest  surveys,  1879-80.  In  1917  the  distance  from  levee  to 
shore  line  was  so  reduced  as  to  make  the  revetment  of  the  bank  necessary  in 
order  to  save  the  levee. 

Previous  projects. — None. 

Existing  project. — To  protect  the  levee  and  fix  the  channel  in  this -bend  by 
means  of  continuous  bank  revetment. 

Operations  and  results  during  the  present  year. — ^The  existing  revetment  was 
repaired  and  uncompleted  pavement  left  from  last  season  placed,  and  an  ex- 
tension of  1,100  feet  upstream  completed.  Work  was  completed  October  30, 
1919.    The  following  work  was  done : 

Repairs. — Willow  fascine  mats  placed  661  squares ;  bank  paved  with  concrete 
508  squares ;  bank  paved  with  stone  60  squares. 

New  work. — Willow  fascine  mats  placed  3,056.5  squares;  bank  paved  with 
brush  and  stone  187  squares ;  bank  paved  with  concrete  246  squares ;  hydraulic 
bank  grading  1,360  squares. 

The  amount  expended  during  the  year  for  repairs  amounted  to  $17,742.40,  for 
new  work  $60,723.30.  a  total  of  $78,465.79.  Details  of  costs  of  work  are  given 
in  the  following  tables,  and  location  is  shown  on  accompanying  plate  No.  7. 
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PBINCETON,  MISS.,  KZVBTMENT   (515.4  L.),  THIBD  DISTRICT. 

IViflow  fascine  mattresses,  total  area,  8,618  squares  {chaamel  80  per  cent;  carir 

necting  20  per  cent), 

BUILDING  MATS.i 


Mobilization  and  demobilization ' 

i-inch  strand  > pounds. 

^inch  strand  ' do. . . 

Arlnch  strand « do . . . 

4-inch  strand ' do . . . 

Spikes  » number. 

Staples » pounds. 

Clips.  |-Inch  ' number. 

Brush  and  poles  » cords. 

Rope,  manila ' pounds . 

CaiH 

Miscelhncous  expenses ' 

Subsistence  • 

Sio  unboiit  expenses  ^ 

Labor  * 

Sui)er\  iNlon « 


.tons. 


Total. 


Quantity  used. 


Total 
quantity, 


2,500 

7,819 

11,882 

29,735 

oOO 

386 

60 

'),  2.T0 

3.588 

68.75 


Total  cost. 


»> 


651.71 
140.00 
5'o6. 88 
677.27 
021.98 
15.50 
14.28 
4.55 
R02.  m 
8.S2. 65 
3:)4.  Ob 
lOS. 77 
444.80 
909.  S3 
001.52 
169.93 


31,656.23 


Per  square. 


Quan- 
tity. 


Cost. 


0,691 
2.1ul 
3.283  I 
8.  219 
0.138 
0. 107  I 
0.013  I 
1.451  I 
0.991 
0.019  I 


10.456 
.038 
.156 
.187 
.559 
.004 
.004 
.001 

3.207 
.244 
.098 
.859 
.675 
.276 

L382 
.599 


8.749 


BALLASTING  AND  SINKING  MATS. 


Mobilization  and  demobilization ' 

$1,075.53 
14,039.12 
2,024.31 
601.60 
651.05 
1,096.60 
1,412.98 

$0,297 

Stone » tons. . 

Miscellaneous  expenses '» 

3,106 

0.858 

3.880 
.559 

Subiistenco  • \ 

.1C6 

Steamboat  exp(^nses  ^ 

.171 

Labor  * 

.303 

Supervision* 

.390 

Total 

20,901.19 

5.777 

GRADING  (1,300  SQUARES). 


^fobil!/.;1tIon  and  demobilization  '  ^ 

I 

$384.12    

354.06 

$0,106 

CnaH  .            

tons.. 

68.75 

...1            .2U) 

Oil* 

7.5.00  1 

.001 

Miscell  menus  expenses  * 

293.91  1.     ... 

.216 

Subsi*<t.4'ncc  * 

1,524.80  1 

...!          L121 

Steamboat  expenses  * 

232.52 

.170 

Labors         

4  3-12.70 

1          3. 193 

Supervision  • 

'504.63  1 

'            .371 

Total 

7,71L74  1 

.     1          5.670 

1                   1 

PAVING  (1,001  SQUARES). 


Mobilization  and  demobilization ' 

Stone » tons. . 

Rope,  manila « ; pounds.  . 

Cement » sacks . . 

Miscellaneous  exp&ases^ 

Subsistence  • T 

Steamboat  expenses ' 

Labor* 

Supervision  • 

Total 


876 
2,300 
1,190 


$729.83 
3,959.52 
1,518.00 
1,073.38 
1,373.64 
1,136.80 

441.78 
2,712.94 

S58.81 


13,904.70 


3.547 
9.312 
1,578 


$0,729 

16.030 

6.148 

L423 

L372 

L135 

.441 

2.710 

.957 


13.8 


(For  footnotes  see  p.  8177.) 
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3188        REPORT  OF  THE   CHIEF  OF  ENGINEERS,   U.   S.   ARMY. 

Willow  fascine  mattresses,  total  area  3,618  squares  {channel  80  per  cent;  con- 
necting 20  per  cent) — Continued.  . 

SUMMARY  OF  COSTS— NEW  WORK. 


Total  field  cost  10 $14,526     $52,557.42 

Office  e.vT)enses 
Surveys  " 


Subaqueous  work. 


Per 
square. 


Total. 


Careofplimt" 

Repair  of  plant 

Deprecldtiou  of  plant ". 


Total. 


I 


Upper  bank  work. 


Per 
square. 


$16,021 


Total. 


$21,616.44 


Grand 
total. 


*l74,i;3.W 
1, 191.W 

100.  ra 

1,511. 4» 
3,381.10 


$7,Siai8 


*  $17,742.49  expended  for  repairs. 


(For  footnotes  see  p.  3177.) 


Conditimi  at  end  of  year. — ^Effective  revetment  in  place  3,200  feet,  all  in  good 
condition.  Caving  continues  at  a  rapid  rate  above  the  revetment  which,  if  con- 
tinued, will  require  a  total  length  of  about  7,000  feet  to  protect  the  controlling 
levee  line. 

Total  expenditures  to  the  end  of  the  present  year  amount  to  $210,541.69  for 
new  work,  and  $17,742.49  for  maintenance;  a  total  of  $228,284.18. 

Local  cooperation. — ^None. 

Terminal  facilities, — ^None. 

Effect  of  improvewien*.— Caving  has  been  checked  and  the  controlling  levee 
line  protected. 

Proposed  operations. — It  is  proposed  to  make  repairs  to  keep  work  in  good 
condition  and  to  make  extensions  as  required. 

Recommended  modifications  of  project. — None. 

References  to  puWshed  articles  not  previously  reported. — ^None. 

(i)  Valewood,  Miss. 

Location  and  descriptUyn. — Five  hundred  and  twenty-eight  and  one-tenth 
miles  below  Cairo,  left  bank.    Bank  revetment 

Original  condition. — Caving  has  been  in  progress  in  this  bend  since  the 
earliest  surveys,  1879-80.  In  1903  the  present  Valewood  Loop  Levee  was  re- 
tired a  distance  of  4,000  feet  from  the  then  existing  river  bank.  Caving  has 
been  continuous  and  is  still  in  progress. 

Previous  projects, — ^None. 

Existing  project, — ^To  protect  the  large  and  Important  levee  line  in  this  bend 
with  bank  revetment. 

Operations  and  results  during  the  year. — ^Work  of  placing  about  3,000  feet  of 
bank  revetment  was  commenced  October  28,  1919;  two  channel  mats,  aggregat- 
ing 1,800  feet  in  length,  were  sunk.  No  upper  bank  work  could  be  done  on 
account  of  continued  high  stage  of  the  river.  Willow  fascine  mats  were  placed 
amounting  to  4,635  squares,  and  296  squares  of  bank  were  graded  with  machine. 
The  amount  expended  during  the  year  was  $61,062.06,  all  of  which  was  for 
new  work. 

Details  of  costs  of  work  are  given  in  the  following  tables,  and  location  of 
work  is  shown  on  accompanying  plate  No.  8. 
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BUILDING  MATS.1 


Mobilization  and  demobilization  ^ 

i-inch  strand « pounds. 

j^inch  strand  * do 

iV-inch  strand » do ... . 

f-inch  strand » do 

Staples ' do 

Clips,  4-inch  * number.. 

Clips,  finch* do.... 

Brush  and  poles  > cords. . 

Rope,  manua « pounds. . 

Coal  * tons . . 

Miscellaneous  expenses  > 

Subsistence  • 

Steamboat  expenses  ^ 

Labor* 

Supervision » 


Quantity  used. 


q^'Sly.  Tow  cost. 


16,681 
7,181 
14,326 
2  J,  424 
563 
35  1 
47  I 
71,649 
5,122 
19  I 


Total 33,877.88 


$632.27 

934.30 

52a  62 

83a  91 

2,375.26 

2a  83 

2.38 

4.47 

15,812.33 

1,260.01 

97. 85 

1,589.47 

2,871.20 

2,034.72 

7,927.60 

2,252.35 


Per  square. 


Quan- 
tity. 


3.599 
1.649 
3.090 
7.426 
.121 
.007 
.010 
1.522 
1.105 
.004 


Cost. 


10. 136 
.201 
.112 
.179 
.512 
.004 
.000 
.000 

3. 411 
.272 
.021 
.343 
.621 
.439 

1.710 
,486 


7.309 


BALLASTING  AND  SINKING  MATS. 


Mobilisation  and  demobilization  >. 

Stone* 

Misoellaneous  expenses  * 

Subsistence  • 

Steamboat  expenses ' 

Labor* 

Supervision  » 


.tons. 


Total. 


3,599 


|425wl5 

16,267.48 
1,068.78 
694.40 
1,36&18 
1,577.41 
1,514.51 


I 


.|    22,915.91 


a  776 


ia091 
3.509 
.230 
.149 
.2916 
.340 
.326 


3.911 


(GR^VDTNO  296  SQUARES.) 


WoMlization  and  demobilifAtion  * 

132.70 
206w00 
25u00 

laooi 

Coal< tons..!           40 

.687 

OiH t 

.083 

Miscellaneous  expenses  *  ^ .  ^  ^  ^                             ^            .....'.... 

82.22 

34.60 

105.25 

319.45 

116.51 

.274 

Subsistence  * 

.011 

Steamboat  expenses ' .         ' 

.343 

Labor « 

L064 

Supervision  • 

.388 

Total ' 

92L73 

.070 

SUMMARY  OF  COSTS— NEW  WORK. 


Total  field  cost  w 

Olllee  expenses 

Surveys  " 

Care  of  plant  1* 

Repair  of  plant 

Depreciation  of  plant  t*. 


Total. 


Subaqueous  work. 


Per 
square. 


Total. 


in.  220    156,793.77 


Upper  bank  work. 


Per 
square. 


Total. 


ia98|       I82L73 


Grand 
total. 


$57,715.60 
3,296.56 
5a  00 
1,154.34 
2,573.22 
3,007.56 


67,797.17 


P'or  explanation  of  footnotes  see  Riverton.  Miss.,  revetment  table  (p.  3177;. 


3190        REPORT  OF   THE   CHIEF   OF  ENGINEERS,   U.   S.   ARMY. 

Condition  at  end  of  year. — Effective  length  of  revetment  1,800  feet.  In  good 
condition ;  upper  bank  work  amounting  to  about  1,000  squares  not  completed. 
Caving  continues  active  above  and  below  the  revetment. 

Total  expenditui-es  to  date  amount  to  $61,062.06,  all  for  new  work. 

Local  cooperation. — ^None. 

Termituil  facilities. — None. 

Effect  of  improvement. — Caving  has  been  checked  along  a  reach  of  2,000  feet. 

Proposed  operati^ms. — Continue  work  on  construction  of  about  3,000  feet  of 
bank  revetment. 

Recom^nended  modifications  of  project. — None. 

References  to  published  articles  not  previously  reported. — None. 

(fM)  Jjuke  ProHdence  Reach. 

Location  and  description. — Five  hundred  and  seventeen  to  five  hundred  and 
fiftj'  miles  below  Cairo.    Bank  revetment. 

Original  condition. — ^This  and  Plum  Point  Reach  were  originally  selected  by 
the  commission  for  Improvement,  on  account  of  the  exceptional  dllScultles  en- 
countered tliere.  Caving  was*  excessive ;  the  channel  was  not  clearly  defined, 
being  divided  into  numerous  branches  by  islands,  and  depths  as  small  as  4i 
feet  were  occasionally  found  on  its  crossings. 

Previous  projects. — ^The  original  project  adopted  in  1881  provided  for  secur- 
ing a  low-water  channel  with  an  approximately  uniform  width  of  3,000  feet 
by  consti-ucting  contraction  works,  closing  all  chutes,  and  holding  caving  banks. 
In  1896  due  to  the  development  of  hydraulic  dredging,  the  project  for  the  reach 
as  a  whole  was  definitely  al)andoneil,  with  the  exception  of  repairs  to  revet- 
ments. 

Existing  project. — Repairs  to  revetments. 

Operations  and  results  during  the  year. — None. 

Condition  at  end  of  year. — A  total  of  23,900  feet  of  effective  revetment  is  in 
place  at  Louisiana  Bend  and  Lake  Providence,  I^a.,  all  in  good  condition.  Both 
reaches  are  covered  by  towheads  or  l>ars  and  are  not  subject  to  the  direct  attack 
from  the  river. 

The  total  expenditures  on  this  work  aggregate  $3,943,668.70  which  Includes 
both  new  work  and  maintenance. 

Local  cooperation. — None. 

Term inal  fa cil it ies. — Non e. 

Effect  of  improvement. — (Javing  was  effectively  checked  at  Louisiana  Bond 
and  in  the  bend  above  Lake  Providence.  The  channel  af  the  river  was  stabilized 
and  depths  on  all  crossings  increased. 

Proposed  operations. — None. 

Recommended  modifications  of  project. — None. 

References  to  puhlished  articles  not  previously  reported, — ^None. 

(n)  Fitters  Bend,  Miss. 

Location  and  description. — Five  hundred  and  fifty -one  miles  below  Cairo,  left 
bank.    Bank  revetment. 

Original  condition. — Caving  has  been  in  progress  since  the  earliest  surveys, 
1879-80.  In  1906  the  large  levee  at  Fltlers  became  endangered  from  cavin?, 
and  investigations  showed  revetment  to  be  cheaper  than  a  relocation  of  the 
levee. 

Previous  projects. — None. 

Existing  project. — To  fix  the  channel,  and  prevent  the  destruction  of  the 
controlling  levee  line  at  this  point  by  bank  revetment 

Operations  and  results  during  the  present  year. — Work  of  repairing  break 
in  the  revetment  between  ranges  104  and  110  was  started  July  20;  two  channel 
mats,  aggregating  916  feet  in  length,  together  with  nec<*ssary  connecting  naats. 
were  sunk.  The  entire  reach  of  work  was  thoroughly  repaired ;  operations  were 
completed  October  l.'l,  1919.  Following  is  a  summary  of  the  work  done: 
Willow  fascine  mats  sunk  3,827  squares;  bank  paved  with  concrete  841  squares; 
bank  paved  with  stone  472  squares ;  hydraulic  hank  grading  2,000  squares.  The 
amount  expended  during  the  year  was  $103,402.87,  all  of  which  is  charged  to 
maintenance.  Details  of  costs  of  work  are  given  in  the  following  tables,  and 
location  of  work  is  shown  on  accompanying  plate  No.  9. 
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WUlow  fascine  mattresses;  total  area,  4^61  squares  (channel,  76  per  cent;  con- 
necting, 24  per  cent), 

BUILDING  MATS.i 


Quantity  used. 


Total 
quantity. 


Mobilisation  and  demobilisation  < 

f-tnoh  strand  * pounds. 

^inch  strand « do . . . 

V-incb  strand  B do 

Spikes* number..' 

Staples* pounds.., 

Clips,  -iVinch  » number. . ' 

Clips,  l-lncht do.  .. 

Brush  and  poles  ■ cords . .  ■ 

Rope,  manfla* pounds... 

CoaM tons..! 

Miscellaneous  expenses  s 

Subsistence  • i , 

Steamboat  expenses ' 

Labor". 


20,0QP 

31,100 

47,500 

200 

300 

75 

100 

8,263 

1,026 

139.5 


Supervision  •. . 


Total 54,3fi8.60 


Total  cost. 


1244.57 

1,120.00 

1,803.80 

8,277.50 

6.20 

11.10 

14.93 

18,2r>1.23 

473.80 

718.43 

2,791.84 

3,471.20 

1,113.60 

9,016.77 

984.23 


Per  square. 


Quan- 
tity. 


BALLASTING  AND   SINKING  MATS. 


4.483 

6.971 

10.A48 

.044 

.067 

.016 

.022 

L852 

.431 

.312 


Cost. 


10.054 
.241 
.404 
.73* 
.001 
.002 
.003 
.002 

4.003 
.106 
.161 
.625 
.778 
.249 

2.021 


12.187 


Mobilisation  and  demobilization* $109.19 

Stone' tons..,       3,864  ^539.24 

Miscellaneous  expenses  * 1 ,  246. 35 

Subsistence* 1  1.173.60 

Steamboat  expenses ' I !  497.10 

Labor* , I  2,299.43 

Supervision* | '  439.39 

Total ^ t i  24,584.34 


GRADING  (2,000  SQUARES). 


0.866 


10.024 
1.914 
.279 
.258 
.111 
.515 
.008 


5.510 


Mobilization  and  demobilization  * 

$17.47 
515.00 

85.00 
199.42 
850.20 

79.54 
2,520.79 

70.30 

10.004 

Coal« tons.. 

OIH 

100 

.268 
.043 

Miscellaieous  exjwnses  *.  »T-..r--.-,.--,-r 

.099 

Subsistence •      '   .  ...  .....r -.-,.,--..^ ^- 

1.429 

Hteoonboat  expenses '.....-.,.-.,...,,.,,-,. r^- r-,- 

.040 

I^bor  *...... '..... 

1.260 

Supervision* 

.035 

Total 

4,346.72 

2.173 

PAVING  (1,688  SQUARES). 


Mobilisation  and  demobilisatian  *. 

Stone* 

Cement* , 

Sand  and  gravel  * 

Miscellaneous  expenses  * 

Subsistence* 

Steamboat  expenses ' 

Labor* 

Supervisiou*. 


tons.. 

sacks 

.cubic  yards.. 


Total. 


817 
4,884 
2,340 


$65.51 

1,805.67 

4,019.53 

1,004.76 

747.81 

919.60 

298.26 

3,652.99 

268.64 

14,208.04 


1.32S 
7.054 
2.403 


$2,940 

6.546 

1.967 

.471 

.5? 

.1 

2.' 
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3192        REPORT  OF  THE  CHIEF  OF  ENGEN^EERS,   U.  S.  ARMY. 

Willow  fascine  mattresses;  total  area,  44^ i  squares  (channely  76  per  cent;  con- 
nectingt  24  per  cent) — Continued. 

SUltfMARY  OF  COSTS— REPAIR  WORK. 


Su1>aqaeous  work. 


Per 
square. 


Total. 


Total  field  cost  w $17,697     $78,952.94 

O  ffice  expenses ! ' 

Surveys  " i 

Care  of  plant  u 1 1 

Repair  of  plant I i 

Depreciation  of  plant " I I 


Total. 


Upper  bank  work. 


Per 
square. 


$11,685 


Total. 


Grand 
total. 


$18,5.55.66 


$97,S(ReO 
5,494.27 
400.00 
2,34a  M 
5,23a.  22 
6,120.24 


117,100.13 


For  explanation  ol  footnotes  see  Riverton,  Mis"?.,  revetment  table  (p.  3177). 

Condition  at  end  of  year, — ^The  effective  length  of  revetment  is  13,200  feet, 
all  in  good  condition.  Caving  continues  at  a  nominal  rate  below  the  revet- 
ment 

The  total  expenditures  on  this  work  to  the  end  of  the  present  year  for 
new  work  amount  to  $501J01.90,  for  maintenance  $395,745.34,  a  total  of 
$897,447.24. 

Local  cooperation. — ^None. 

Terminal  facilities. — None. 

Effect  of  improvement. — Caving  has  been  effectively  checked  along  the  full 
reach  revetted,  and  the  channel  has  been  fixed  in  position.  The  relocation  of 
a  long  line  of  levee  has  been  obviated. 

Proposed  operations. — It  is  proposed  to  make  repairs  and  extensions  as  may 
be  necessary. 

Recommended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported. — ^None. 

(o)  CoitofWDOod,  Miss. 

Location  and  description. — Five  hundred  and  fifty-six  miles  below  Cairo,  left 
bank.    Bank  revetment. 

Original  condition. — Prior  to  1913  this  bank  had  been  relatively  stable  for 
many  years,  but  following  the  1913  flood  serious  caving  set  in,  which  amounted 
to  400  feet  in  1914,  1.100  feet  in  1915,  and  1,500  feet  in  1916.  In  1915  a  new 
levee  was  constructed  about  1,000  feet  back  of  the  old  levee,  but  the  caving 
of  the  following  season  destroyed  a  considerable  portion  of  the  work  and  It 
became  evident  that  it  would  be  necessary  either  to  fix  the  channel  by  means 
of  revetment  or  else  build  a  levee  across  the  point,  and  throw  out  a  large  area 
of  land.    Revetment  was  therefore  decided  upon. 

Previous  projects. — ^None. 

Existing  project. — To  protect  the  bank,  fix  the  channel  in  position,  and  pro- 
tect the  levee  by  means  of  continuous  revetment  along  the  caving  bank  in  this 
bend. 

Operations  and  results  during  the  present  year. — ^Work  was  commenced  on 
repairs  to  existing  revetment  February  22,  192iO.  Connecting  mats  were  placed 
covering  breaks  near  the  lower  end.  All  repairs  needed  could  not  be  com- 
pleted on  account  of  the  high  stage  of  the  river,  forcing  the  suspension  of  all 
revetment  operations  March  28.  Willow  fascine  connecting  mats  placed  aggre- 
gated 1,262  squares. 

Expenditures  for  the  year  amounted  to  $23,979.67,  all  for  mainteDance. 
Details  of  costs  of  work  are  shown  in  the  following  tables,  and  location  of 
work  is  shown  on  accompanying  plate  No.  10.  * 
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M'iUow  fascine  mattres^ftes,  total  area  1,262  squares  {connecting  100  per  cent), 

BUILDING  MATS.i 


Quantity  used. 


Total 
quantity. 


Mobilization  and  demobilization  * 

iV-inch  strand* pounds.. 

l-fnchstnmd> do.., 

Spikes' number. 

Staples* pounds. 

Cllps.^inclis number..! 

Brush  and  poles* cords..! 

Coal« tons..' 

Miscellaneous  expenses  * 

Subsistence* 

Steamboat  expenses^ ' 

Labor* ' 

Supervision* 


2,960 

12,237 

150 

230 

14 

2.543 

3.75 


Total  cost. 


Total. 


I- 


S389.61 

160.86 

832.12 

4.ft5 

8.51 

.95 

5,620.03 

19.91 

500.48 

1,310.40 

724.77 

3,268.94 

1,758.55 


14,608.18 


Per  square. 


Quantity. 


2.361 
9.607 
.119 
.180 
.011 
2.015 
.002 


Cost. 


SO.  310 
.134 
.650 
.003 
.008 


4.493 
.015 
.806 

1.037 
.574 

2.589 

1.305 


11.578 


BALLASTING  AND  SINKING  MATS. 


MoMI i<Atf nil  ^T^ddemobiif cation* 

S203.30 
5,509.88 
257.83 
138.40 
373.37 
385.44 
905.92 

SO.  161 

Stone* tons.. 

MivwiinnAoii^  e»r<m»es  ». 

1,219 

0.966 

4.866 
.204 

Subsistence  • ! 

.109 

Steamboat  expenses ' 

.296 

Labor* 

.805 

.718 

Total 

7,774.14 

6.819 

SUMMARY  OF  COSTS— REPAIR  WORK. 


Subaqueous  work. 
Total. 


Per 
square. 


Total  field  costw i    $17,897  l  S22,3 

Office  expenses j. 

Surveys" j I. 


veys 
3  of  1 


Care  of  plants* 

Repair  of  plant 

Depreciation  of  plant  u. , 


Total. 


I 


Grand 
total. 


122,382.32 

1,302.35 

295.00 

819.62 

l,840.r 

2,150.^ 


28,790 


'For  explanation  of  footnotes  see  Riverton,  Miss.,  revetment  table  (p.  3177). 


Condition  at  end  of  year, — The  present  effective  length  of  revetment  Is 
feet,   all  in  fair  condition  except  flanking  and  failures  in   the  upper 
pavement  at  the  extreme  lower  end.     The  full  length  of  concrete  pav 
needs  further  repairs,  due  to  damage  from  rain  and  wave  wash, 
continues  rapidly  above  and  below  the  revetment 

The  expenditures  on  this  work  to  the  end  of  the  present  year  for  n^ 
amount  to  $338,659.64,  for  maintenance  $29,760.74,  a  total  of  $368,420 

Local  cooperation, — ^None. 

Terminal  facilities. — ^None. 

Effect  of  improvement. — Caving  has  been  effectively  stopped.    T 
has  been  fixed  in  position.     The  controlling  levee  line  has  been 
destruction. 

Proposed  operations. — ^It  is  proposed  to  make  necessary  repair* 
work  in  good  condition  and  make  extensions  as  required. 

Recommended  modifications  of  projecL— None. 
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References  to  published  articles  not  previously  reported. — None, 
(p)  Albernarle  Bend,  Miss. 

Location  and  description. — ^Five  hundred  and  sixty-nine  miles  below  Galro» 
left  bank.    Bank  revetment 

Original  condition. — ^The  bank  in  this  bend  had  caved  back  2i  miles  since 
the  survey  of  187^-^,  and  destroyed  many  miles  of  levees  and  thousands  of 
acres  of  valuable  land.  On  account  of  the  proximity  of  Goose  Lake,  Five  Mile 
Lake,  and  Steela  Bayou  beliind  the  existing  levee,  there  was  no  suitable 
economical  location  for  a  new  loop,  and  it  therefore  became  necessary  to 
take  steps  to  prevent  further  caving  in  the  bend. 

Previous  projects. — ^None. 

Existing  project. — ^To  protect  the  levee  in  this  bend  by  means  of  continuous 
bank  revetment. 

Operations  and  results  during  ths  present  year. — ^None. 

Condition  at  end  of  year. — ^Effective  length  of  revetment  is  13,720  feet,  all 
in  good  condition  except  minor  sloughs  in  the  upper  bank  pavement  In  191S 
the  main  channel  of  the  river  made  a  cut-off  through  Newmans  towhead  chute* 
since  which  time  the  revetment  is  not  subject  to  the  action  of  the  river  except 
at  high  stages. 

The  expenditures  on  this  work  to  the  end  of  the  present  year  for  new  work 
amount  to  $486,033,  for  maintenance  $148,100.92,  a  total  of  $034,142!^. 

Local  cooperation. — None. 

Terminal  facilities. — ^None. 

Effect  of  improvement. — ^The  work  accomplished  has  protected  the  bank  and 
obviated  the  necessity  of  building  a  new  levee  at  great  cost 

Proposed  operations. — It  is  proposed  to  make  such  repairs  as  may  be  neces- 
sal^  to  maintain  the  work  in  good  condition. 

Recommended  modifications  of  project. — None. 

References  to  published  articles  not  previously  reported. — ^None. 

(g)  Delta  Point,  La. 

Location  and  description. — Six  hundred  and  one  miles  below  Cairo,  right 
bank.    Bank  revetment 

Original  condition. — Succeeding  the  centennial  cut-off  in  1876  very  rapid 
caving  occurred  on  Delta  Point  and  in  the  bend  above,  and  the  subsequent  shoal- 
ing of  the  channel  leading  from  the  river  along  the  Vicksburs:  front  practically 
destroyed  the  harbor  at  Vicksburg  for  low-water  commerce. 

Previous  projects. — In  connection  with  the  improvement  of  Vicksburg  Harbor 
the  protection  of  Delta  Point  with  bank  revetment  was  authorized  in  the  river 
and  harbor  act  approved  June  18,  1873. 

Existing  project. — The  river  and  harbor  act  approved  August  2,  1882,  placed 
this  work  under  the  supervision  of  the  Mississippi  River  Commission.  The  con- 
tinued protection  of  the  point  with  bank  revetment  is  proposed. 

Operations  and  results  during  the  present  year. — ^None. 

Condition  at  end  of  year.— The  effective  length  of  the  revetment  is  5,900  feet, 
all  in  good  condition. 

The  expenditures  to  the  end  of  the  present  year  for  new  work  amount  to 
$420,546,  tmd  for  maintenance  $36,410.29,  a  total  of  $456,962.29. 

Locail  cooperation. — ^None. 

Terminal  facilities. — ^Railway  incline  and  cradle  for  transferring  cars  from 
bank  to  boats  and  vice  versa,  owned  by  the  Mississippi  &  Louisiana  Railway 
Transfer  Co.   (Vicksburg  route). 

Effect  of  improvement. — ^Delta  Point  has  been  held  in  exactly  the  same  posi- 
tion as  when  work  was  commenced  in  1879.  The  channel  of  the  river  has  been 
prevented  from  being  deflected  farther  away  from  Vicksburg  Harbor,  and 
important  railroad  terminals  and  incline  saved  from  destruction  by  caving 
bank. 

Proposed  operations. — ^Proposed  to  make  necessary  repairs  to  maintain  work 
in  good  condition. 

Recommended  modifications  of  project.— None. 

Reference  to  published  articles  not  previously  reported. — ^None. 
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(r)  OppoHte  Delta  Point,  La.  (West  Pass  levee  dike). 

Location  and  description. — Six  hundred  and  two  miles  below  Cairo,  left  bank. 
Bank  revetment. 

Original  condition. — ^The  West  Pass  levee  was  built  by  the  Vicksburg  engi- 
neer district  in  1904,  and  was  a  part  of  the  Yazoo  diversion  canal  project. 
Rapid  caving  below  Kings  Point  in  1918  and  1919  destroyed  about  2,400  feet  of 
the  upper  end  of  the  dike,  and  threatened  to  destroy  the  entire  West  Pass  levee, 
which  would  result  in  choking  the  entrance  to  the  canal,  seriously  destroying 
the  railway  crossing  on  both  sides,  scouring  out  the  revetment  placed  in  the 
canal  In  1918-19,  and  destroying  Vicksburg  Harbor,  which  has  been  preserved 
at  a  cost  of  over  $2,000,000. 

PrexHous  projects. — None, 

Existing  project. — Revetment  of  the  left  bank  of  the  river  opposite  Delta 
Point,  covering  site  of  the  most  active  caving  for  a  distance  of  about  5,000  feet, 
with  further  extensions  if  needed. 

Operations  and  results  during  the  present  year. — ^Work  of  placing  reinforced 
concrete  mats  covering  2,000  linear  feet  of  bank  was  commenced  January  1, 
1^0 ;  sinking  of  mats  was  greatly  retarded  on  account  of  repeated  freshets  in 
the  river.  Work  was  finally  suspended  March  18,  1920,  on  account  of  the 
flood  stage  of  the  river.  Mats  were  sunk  covering  800  linear  feet,  using  2,064 
squarea 

The  cost  of  the  work  amounted  to  $52,869.52,  all  for  new  work. 

Details  of  costs  and  expenditures  are  given  in  the  following  tables,  and  loca- 
tion of  work  is  shown  on  accompanying  plate  No.  11. 

OPPOSITE  DELTA  POINT,  LA.,  BEVETMENT    (602  L.),  THIBD  DISTRICT. 

Reinforced  concrete  mattresses,  total  area  2,064  squares  {chawnel  100  per  cent). 

BUILDING  MATS.i 


Reliiloroed  concrete  mats  * squares. 


Quantity  used. 


Per  square. 


Total 
quantity. 


Total  cost. 


Quantity. 


2,064     130,009.12   $14.83 


Cost. 


*  Reinforced  concrete  mats  manufactured  at  Ashbrook  Neck. 
SINKING  MATS  (2,064  SQUARES). 


Mobilization  and  demoblUzatiaa  s 

i-inch  strand  > pounds. 

X-inch  strand  * do... 

CUps,  TV-inch  > number. 

Rope,  manila* pounds. 

Oftl* 


C0dl4 

Miscellaneous  expenses  • 

Subsistence* 

Steamboat  expenses ' . . . 

Labors 

Supervision* 


.tons. 


Total.. 


32,000 
18,800 
16,624 
2,462 
19 


S4,460. 
2,320. 
1,071. 
3,308. 

606. 

97. 

2,271. 

600. 
1,611. 
1,436. 
1,508. 


19,381.62 


82 

00 

15.503 

60 

9.108 

17 

8.064 

66 

1.192 

85 

.009 

58 

40 

S2.161 

L124 

.518 

1.611 

.203 

.047 

1.106 

.334 

.780 

.605 

.731 


9.390 


SUMMARY  OF  COSTS— NEW  WORK. 


8ubaqu< 

Per 
square. 

sous  work. 
Total. 

Grand 
total. 

Total  field  cost  M 

S24.220 

S49,900.64 

949,990.64 

2,848.88 

30.00 

OfBoe  e^peimw., 

Surveys  i^ 

nfinifrfpifintu 

3,465.60 
2,184.25 

Rifpfitr  ^f  plant 

PifpredAtKm  of  plant  u 

2,662.04 

*      ■'■ 

Total 

61,072.31 

For  ezplaoatioQ  of  footnotes,  see  Rtverton,  Miss.,  revetment  table  (p.  3177). 
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Condition  at  end  of  year. — Caving  was  checked  along  800  feet  and  furthei 
caving  of  upper  end  of  dike  arrested.  Rapid  cavkig  continues  to  siiift  down- 
stream. At  least  3,000  feet  of  revetment  in  addition  to  tlie  amount  authorized 
will  be  required  to  protect  the  dike. 

The  total  expenditures  on  tliis  work  to  the  end  of  the  present  year,  all  for 
new  work,  amount  to  $52,869.52. 

Local  cooperation. — None. 

Terminal  facilities. — ^None. 

Effect  of  improvement, — Work  Just  commenced;  no  effect  as  yet. 

Proposed  operations. — It  is  proposed  to  continue  the  construction  of  about 
5,000  feet  of  bank  revetment  covering  the  most  active  caving. 

Recommended  modifications  of  project. — None. 

References  to  published  articles  not  previously  reported. — ^None. 

(a)  Vicksburg  Harbor,  Miss, 

Location  and  description. — Six  hundred  and  one  and  eight-tenths  miles  below 
Cairo,  left  bank.    Bank  revetment. 

Origin<il  condition. — Subsequent  to  the  cut-off  which  occurred  in  1876  and 
prior  to  the  construction  of  the  canal  which  diverted  the  Yazoo  River  along 
the  Vicksburg  front,  this  stretch  of  bank  was  not  exposed  to  any  current  action, 
and  even  after  the  completion  of  the  diversion  canal  It  suffered  no  damage 
until  the  excessively  high  floods  of  1912  and  1913,  although  the  original  sec- 
tion of  the  canal  prism  had  scoured  out  to  some  extent.  During  the  1912  and 
1913  floods  unusually  large  amounts  of  water  were  discharged  through  the 
canal  as  a  result  of  crevasses  in  the  levee  system,  and  caused  serious  caving 
along  the  bank  just  above  the  point  where  the  canal  enters  the  Mississippi. 
Further  caving  occurred  during  succeeding  high  water,  resulting  in  heavy  losses 
to  the  Vicksburg,  Shreveport  &  Pacific  Railway,  which  was  compelled  to  re- 
locate its  tracks,  and  to  the  compress  companies  established  on  the  bank.  If 
permitted  to  continue  the  caving  would  have  compelled  the  railroad  to  abandon 
its  present  point  for  crossing  the  Mississippi  and  would  have  destroyed  consid- 
erable portions  of  the  cotton  sheds  belonging  to  the  compress  companies.  Re- 
vetment was  therefore  determined  upon. 

Previous  projects. — ^None. 

Existing  project. — To  protect  the  bank  by  revetment  and  thus  save  valuable 
properties  of  a  more  or  less  public  nature  from  serious  loss  or  destruction. 

Opeiations  and  results  during  the  present  year. — ^None. 

Condition  at  end  of  year. — ^Effective  length  of  revetment  is  4,300  feet,  In  good 
condition. 

The  total  expenditures  on  this  work  to  the  end  of  the  present  year  for  new 
work  amount  to  $111,410.62,  and  for  maintenance  $5,019.43.  a  total  of  $117,330.05. 

{t)  Rcid-Bedford  Bend,  La. 

Location  and  description. — Six  hundred  and  seven  miles  below  Cairo,  right 
bank.    Bank  revetment. 

Original  condition. — Caving  has  progressed  steadily  since  the  surveys  of 
1879-80,  and  the  bank  receded  about  1\  miles  between  that  time  and  1906,  when 
the  bank  had  approached  so  close  to  the  levee  as  to  threaten  its  existence. 
The  hind  behind  the  levee  is  low  and  swampy  and  would  have  rendered  the 
relocation  of  the  levee  expensive  and  difficult.  The  bend  is  also  very  difficult 
to  revet  on  account  of  sloughing  banks,  where  large  sections  settle  slowly  and 
slide  out,  and  deep  water  and  swift  current  close  to  the  shore. 

Previous  projects. — ^None. 

Existing  project. — ^To  protect  the  bank,  fix  the  channel  In  position,  and  pro- 
tect the  levee  by  means  of  continuous  revetment  along  the  caving  bank  in  front 
of  the  levee. 

Operations  and  results  during  the  pi'esent  year. — ^None. 

Condition  at  end  of  year. — ^The  present  effective  length  of  the  revetment  is 
9,000  feet,  all  in  good  condition.  Caving  continues  at  a  rapid  rate  below  the 
revetment  and  in  the  gap  between  the  upper  and  lower  reaches.  The  expendi- 
tures on  this  work  to  end  of  the  present  year  amoimt  to  $492,912.88  for  new 
work,  and  for  maintenance  $53,524.72,  a  total  of  $546,437.60. 

Local  cooperation. — None. 

Terminal  facilities. — ^None. 
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Effect  of  improvement, — The  work  accomplished  at  this  point  has  fixed  the 
<'hannel  in  location  and  protected  the  bank  and  an  important  line  of  levee,  thus 
obviating  the  nec-esslty  of  building  a  new  and  costly  levee. 

Proposed  operations. — Such  work  as  may  be  necessary  for  maintenance  and 
an  extension  downstream  of  work  started  last  season. 

Recommended  modifications  of  project. — None. 

References  to  published  articles  not  previously  reported. — None. 

(tt)  Red  Fork,  Ark. 

Location  and  descriptimi. — ^Arkansas  River,  23  miles  above  mouth.  Bank 
revetment. 

Original  condition. — ^A  rapidly  caving  bank  threatened  the  destruction  of  a 
levee  across  the  end  of  Lake  Belooe,  the  destruction  of  which  would  have 
necessitated  building  a  loop  of  considerable  length. 

Previous  projects. — None. 

Existing  project. — ^Adopted  1907,  provides  for  the  protection  of  levee  between 
Lake  Belcoe  and  river  bank  by  means  of  bank  protection  where  caving  threatens 
the  levee. 

Operations  and  results  during  the  present  year. — None. 

Cwidition  at  end  of  year. — Total  effective  length  of  revetment  is  4,200  feet, 
all  in  good  condition.    Caving  continues  below  the  revetment. 

The  expenditures  on  this  work  to  end  of  present  year  for  new  work  amount 
to  $83,505.88,  for  maintenance  $14,728.35,  a  total  of  $98,234.23. 

Tjocal  cooperation. — None. 

Tei-minal  facilities. — ^None. 

Effect  of  improvement. — ^The  revetment  has  fixed  the  channel  in  location,  and 
prevented  the  Lake  Belcoe  Levee  from  being  breached  by  the  caving  river  bank, 
and  thus  obviated  the  necessit>'  of  a  new  and  expensive  levee. 

Proposed  operations. — Proposed  to  make  necessary  repairs  and  extensions  to 
maintain  work  in  good  condition. 

Recommended  modifications  of  project. — None. 

References  to  published  articles  not  previously  reported. — None. 

(V)  Pendleton,  Ark. 

Location  and  desa'iption. — On  Arkansas  River,  40  miles  above  the  mouth. 
Bank  revetment. 

Original  condition. — Continued  caving  threatened  the  destruction  of  the  con- 
trolling levee  crossing  the  end  of  Silver  Lake  and  Lennox  Lake;  the  construc- 
tion of  a  new  loop  would  have  iiet:essltated  building  a  new  levee  about  7  miles 
long. 

Previous  projects. — None. 

Existing  project. — Construction  of  about  2,000  feet  of  reinforced  concrete  bank 
revetment. 

Operations  and  results  during  the  present  year. — ^AVork  of  placing  reinforced 
concrete  mats  covering  2,000  linear  feet  was  commenced  May  1,  1920,  and  is 
in  progress  at  the  end  of  the  period  covered  by  this  report;  1,755  squares  of 
reinforced  concrete  mats  have  been  placed,  completing  1,000  linear  feet.  Expen- 
ditures for  the  year  amount  to  $44,618.38,  all  for  new  work.  . 

Details  of  costs  of  work  are  shown  In  the  following  tables,  and  location  of 
work  is  shown  on  accompanying  plate  No.  12 . 
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PENDLETON,   ARK.,   EE^'ETMKNT    (ABK.    B.),   THISD  DISTRICT. 

Reinforced  concrete  mattresses,  total  area  1,755  squares  {channel  100  per  cent). 

BUILDING  MAT8.1 


Quantity  used. 

Per  square. 

Total 
quantity. 

Total  cost. 

Quantity. 

a«. 

xi,ouuu™wiwuui.i«wxxi»w    OH 

f28,O0&66 

Sli.S 

^Reinforced  concrete  mats  manufactured  at  Ashbrook  Neck.    (See  statement  p.  8140, 1,755  squares  left  cff .) 
BALLASTING  AND  SINKING  MATS. 


Mobilization  a  nd  demobilisation  * 

^inch  strand ' pounds. . 

A-inch  strand » do 

Clips,  f-inch  • number. . 

Clips,  Vt  iiich  > do.... 

Rope,  manila  « I>ounds . . 

Coal< tons.. 

Miscellaneous  expenses » 

Subsistence* 

Steamboat  expenses ' 

Labor* 

Supervision » , 


Total. 


25,165 
14,445 
8,000 
4,396 
475 
3 


$682.84  ' 

1,824.46;      14.338 

1,137.81'        8.230 

408.00  I        4.558 

874.80  1       2.509 

9a27  .270 

15.45  I         .001 

1,698.62   

1,74L60  ' 

I,8ia89  ' 

4,141.86  1 

837.08  I 

15, 163. 77  1 


$a332 
L0B9 
.618 
.232 
.4SS 
.051 
.006 
.967 

.m 

L0» 
2.380 
.477 


&640 


SUMMARY  OF  COSTS— NEW  WORK. 


Grand 
total. 


Total  field  cost" I    123.470 

Ollice  expenses 

Surveys  " 

Care  of  plant  ^3 1 

Repair  of  plant I 

Depreciation  of  plant »» ! 


$4l,19a42{ 


Total. 


.1. 


I 


S41,19a42 
3,377.» 
5a  00 
3,63aLfl8 
2,648.05 
3,0M.1« 


54,03434 


For  explanation  of  footnotes  see  Riverton,  Miss.,  revetment  table  (p.  3177). 

Condition  at  end  of  year. — One  thousand  linear  feet  of  effective  revetment  in 
good  condition.  Total  expenditures  to  date  amount  to  $45,764.58,  all  for  new 
work. 

Local  cooperation. — ^Local  levee  boards  contributed  not  less  than  $1  for  each 
$2  appropriated  by  the  United  States. 

Effect  of  improvement, — Work  just  commenced, 

Proposed  operations. — Complete  bank  grading  and  construct  2,000  feet  of 
standard  relnforced-concrete  bank  revetment 

Recommended  modification  of  project, — ^None. 

References  to  published  articles  not  previously  reported. — ^None. 

II.  LEVEES. 

(o)  Upper  Tensas  Levee  District. 

Location. — Extending  from  the  division  line  between  Lincoln  and  Jefferson 
Counties  on  the  right  bank  of  the  Arkansas  River  down  to  and  along  the  rig^t 
bank  of  the  Mississippi  River  to  a  point  opposite  Warrenton,  Miss.,  a  distance 
of  288  miles. 

Original  condition.— By  congressional  act  of  September  25,  1850,  all  Govern- 
ment lands,  subject  to  overflow  in  Arkansas  and  Louisiana,  were  donated  to 
the  State  authorities  to  assist  in  building  levees  along  this  front  The  first 
project  adopted  by  the  State  authorities  contemplated  the  construction  of 
levees  with  a  crown  width  equal  to  their  height,  a  base  width  equal  to  seven 
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times  their  height,  and  a  height  such  as  to  be  30  inches  above  the  highest  then 
known  water. 

With  funds  obtained  from  the  sale  of  overflowed  public  lands  donated  to  the 
States  in  1850,  a  continuous  line  of  levee  was  built  from  the  Amos  Bayou  hills 
to  the  lower  limits  of  the  district.  These  levees  were  practically  destroyed  in 
the  great  flood  of  1858,  and  but  little  levee  work  was  undertaken  between  1858 
and  1882. 

Previous  project. — None. 

Existing  project. — The  present  project  was  adopted  by  the  Commission  in 
1882.  It  has  been  modified  from  time  to  time,  and  at  present  contemplates  the 
enlargement  of  the  existing  levee  line.  In  cooperation  with  State  and  local  levee 
boards,  to  a  grade  3  fei:t  above  the  deduced  confined  high  water  of  1912,  and 
a  section  liaving  an  8-foot  crown,  a  river  slope  of  3  to  1,  a  land  slope  of  3  to  1 
from  8  feet  below  the  crown,  and  thence  a  banquette,  20  feet  wide  for  levees 
10  to  13  feet  high,  30  feet  wide  for  levees  13  to  16  feet  high,  and  40  feet  wide 
for  levees  higher  than  16  feet,  with  a  crown  slope  of  10  to  1. 

Operations  and  results  during  the  year. — Work  was  continued  on  the  en- 
largement to  conunission  grade  and  section  of  the  Arkansas  River  levee  above 
Redfork  from  station  0  to  105,  adding  96,842  cubic  yards  at  a  cost  of  $30,825.61. 
The  total  yardage  placed  to  date  on  this  contract  155,746  cubic  yards  at  a  cost 
of  $49,062.30.    The  contract  price  is  34.4  cents  per  cubic  yard. . 

Work  was  continued  on  the  enlargement  to  commission  grade  and  section 
of  the  Arkansas  River  levee  above  Redfork  from  stations  105-240+34,  adding 
56,507  cubic  yards  this  year,  at  a  total  cost  of  $20,324.39.  The  total  yardage 
placed  to  date  Is  124,279,  at  a  cost  of  $41,470.38.  Work  was  also  continued  on 
the  new  levee  on  stations  240+34  to  287+62,  211,006  cubic  yards  being  added 
this  year  at  a  cost  of  $75,163.88.  The  total  yardage  placed  on  this  new  levee 
to  date  is  244,810,  at  a  cost  of  $86,725.02.  The  unit  price  on  this  contract  for 
both  the  enlargement  and  the  new  leveo  is  38  cents  per  cubic  yard. 

The  work  was  continued  on  the  enlargement  to  commission  grade  and  section 
of  the  Arkansas  River  levee  below  Redfork,  on  stations  191-^500,  under  contract 
with  Hercules  Co.  (Ltd.).  During  the  year  319,976  cubic  yards  were  placed,  at 
a  total  cost  of  $09,967,63.  The  total  yardage  placed  to  date  on  this  contract 
was  791,699  cubic  yards,  at  a  total  cost  of  $168,511.30.  The  contract  price 
on  this  work  is  23.3  cents,  but  witli  the  approval  of  the  Mississippi  River  Com- 
mission, and  at  the  request  of  the  Hercules  Co.  (Ltd.),  the  Southeast  Arkansas 
levee  board  added  12.7  cents  per  cubic  yard,  thus  Increasing  the  price  to  36 
cents  per  cubic  yard.  The  items  of  cost  in  this  paragraph  do  not  include  any 
of  the  amounts  paid  by  the  levee  board. 

The  work  was  continued  on  the  enlargement  of  stations  530+15  to  712.  A 
supi)lemental  contract,  dated  November  29, 1918,  added  5.35  cents  per  cubic  yard 
to  the  i)rice  for  work  on  section  2,  making  the  total  price  26.35  cents ;  7.37  cents 
to  that  of  .section  3,  making  tlie  total  price  35.37  cents;  and  7.64  cents  to  that 
on  section  4,  making  the  total  price  30.04  cents.  The  increase  on  the  price  on 
se(!tion  2  applitHi  to  only  74,947  cubic  yards,  but  on  sections  3  and  4  the  increase 
nppIiFil  to  all  the  work  done  on  these  sections,  being  191,702  and  92,278  cubic 
yards,  respectively. 

Th»*re  were  added  during  the  year  30,439  cubic  yards  and  $16,470.12  cost  on 
.section  3  anil  64,970  cubic  yards  and  $24,756.62  cost  on  section  4.  The  total 
vnrda^^e  placed  to  date  on  this  contract,  including  section  1,  which  was  com- 
pleted Inst  year,  was  823,463  cubic  yards,  at  a  total  cost  of  $202,273.70.  Work 
on  this  contract  was  con-pleted  February  21,  1920. 

A  supplemental  contract,  dated  May  9,  1919.  for  extending  the  enlargement 
of  section  4  from  stations  712-743  was  entered  Into  with  Roach  &  Stan^ell  for 
125,0(K)  cubic  yards  at  36.64  cents  i)er  cubic  yard.  One  hundred  and  thirteen 
thousand  eight  hundred  and  ninety -nine  cubic  yards  were  placed  during  the  year, 
at  a  total  cost  of  $39,559.33. 

Levee  machine  C-2  continued  the  enlargement  to  commission  grade  and  sec- 
tion on  stations  743  to  793  and  added  172,294  cubic  yards  during  the  year,  at  a 
cost  of  .^106,401.47,  making  the  unit  cost  61.8  cents  per  cubic  yard,  and  com- 
pleting the  enlargement  on  stations  743-755.  Auxiliary  machine  B-16  has 
been  purchased,  delivered,  and  erected,  and  is  now  ready  to  commence  opera- 
tions. 

Levee  machine  B-11  was  installed  at  the  Arkansas-Louisiana  State  line  and 
then  operated  between  stations  0-3  from  November  20  to  December  15.  placing 
10,211  cubic  yards,  when  operations  were  suspended  on  account  of  the  high 
stage  of  the  river.  The  cost  of  installation  and  machine  to  date  amounts  to 
$185,540.84.  Auxiliary  machine  B-17  has  been  purchased,  delivered,  and 
erected,  and  is  now  ready  to  commence  operations. 
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Levee  machine  B-7,  assisted  after  August  31  by  B-8,  continued  to  enlarge 
the  levee  from  1.560  north,  phicing  189,806  cubic  yards  during  the  year,  at  a 
cost  of  $88,438.16,  or  46.6  cents  per  cubic  yard.  To  date  535.006  cubic  yards 
have  been  placed,  at  a  cost  of  $209,004.95,  or  39  cents  per  cubic  yard. 

The  contract  for  constructing  sections  3  and  4  of  the  new  Millikins  Bend 
Levee,  stations  3274  to  3307-1-50,  in  Louisiana,  to  commission  grade  and  section, 
estimated  to  contain  260,0<X)  cubic  yards,  was  awarded  to  Roninger  &  Beau- 
champ,  at  42  cents  per  cubic  yard,  under  contract  dated  October  2,  1919.  To 
date  35,061  cubic  yards  have  been  placed,  at  a  cost  of  .$12,753.05. 

The  new  levee  at  stations  3325+52  to  3373+72  was  completed  by  the  con- 
tractors. Roach,  Stan.sell,  Lowrance  Bros.  &  Co.,  on  September  4,  1919;  69,718 
cubic  jards  being  placed  this  year,  at  a  cost  of  $30,281.56.  The  total  yardage 
In  this  contract  amounted  to  253,828  cubic  yards,  which  was  placed  at  a  cost 
of  $107,607.76.    The  contract  price  was  42  cents  per  cubic  yard. 

On  account  of  the  urgency  of  an  early  completion  of  this  new  loop,  J.  D. 
Noble,  with  a  force  of  about  30  teams,  went  to  work  by  the  team  day  on 
stations  3271-3273  on  section  2.  Owing  to  the  unfavorable  weather  and  bigh- 
water  conditions  the  teams  could  only  work  from  November  13  to  December 
12,  inclusive;  3,136  cubic  yards  were  placed,  at  a  cost  of  $4,779.50. 

The  average  price  of  work  let  during  the  year  in  this  district  was  43.1  cents 
per  cubic  yard. 

The  total  expenditures  in  this  district  during  the  year  amounted  to  $755,295. 50. 
of  which  amount  $723,498.85  was  for  new  work  and  $31,796.65  for  high-water 
protection. 

Condition  (U  end  of  the  year. — The  total  length  of  the  levee  line  in  this  dis- 
trict Is  240.8  miles,  of  which  176.7  miles  is  along  th^  Mississippi  River  and  64.1 
miles  along  the  Arkansas  River ;  190.6  miles  being  built  to  a  provisional  grade 
2  feet  above  the  highest  flood  and  30.3  miles  being  completed  to  full  commission 
grade  and  section.  To  complete  the  entire  line  to  this  project  grade  and  sec- 
tion will  require  the  placing  of  approximately  23,426,569  cubic  yards,  of  which 
16,452,037  cubic  yards  are  required  !n  the  levees  along  the  Mississippi  River 
and  6,974,532  cubic  yards  in  the  levees  along  the  Arkansas  River. 

The  accompanying  profile  plate  No.  15  shows  present  grade  of  the  levee  line, 
the  proposed  commission  grade,  and  the  elevation  of  the  recent  extrerue  floods. 

The  total  expenditures  of  this  district,  including  construction  and  mainte- 
nance, aggregate  $9,490,836.07. 

See  statements  following  paragraphs  under  Lower  Yazoo  Levee  district,  show- 
ing condition  at  the  end  of  the  year  and  total  levee  yardage  (p.  — ). 

Levees  to  full  commission  grade  and  section : 


Local  name  of  levee. 


Above  Redfork,  Ark. 


Redfork-Medford . 


Below  Redfork,  Ark. 


Arkansas  River  Levee. 


Cypress  Creek 

In  Louisiana. 

State  line  south 0-2 

Bunch's  Bend I  520-736 

C  Possum  Point  to  Wilson  Point 73^930 

Cottonwood lOaft-1068 

Lake  Providence 1350-1560 

Hagaman  Loop '  1560-1615 

Salem  Crevasse I  2462-2484 


I 


>  159,900 


» Arkansas  River. 


i  Equals  30.2  miles. 
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Local  cooperation. — ^The  expenditures  by  the  local  levee  boards  prior  to  and 
during  the  calendar  year  1919  are  shown  in  the  following  table : 


Name  of  levee  hoard. 

• 

From  1882  to 

Dec.  31. 

1919. 

11,599,274.09 
7,827,402.82 

During 
calendar 
year  1919. 

Total  to 

Dec.  31, 

1919. 

Soatheast  Arlranaas  levee  district,  Arkansas 

1399,754.73 
178,337.67 

$1,999,029.42 

State  of  Louisiana,  Tensas  Basin  levee  district  and  fifth 
T^iii<ii^na  Invoe  flistn'ct,  T-onisiaiia, ... 

8,006,740.49 

Total 

9, 426, 677.  SI 

578,092.40 

10,004,760.91 

In  addition  to  the  above  the  terms  of  the  flood-control  act  (H.  U.  14777,  64th 
Cong. )  requiring  local  interests  to  contribute  "  not  less  than  one-half  of  such 
sum  us  may  have  been  allotted  by  the  commission  '*  have  been  complied  with ; 
special  contributions  covering  all  allotments  by  the  commission  have  been  made 
by  levoe  boards,  and  the  exi)enditures  to  the  end  of  the  calendar  year  1919 
were  as  follows: 


Name  of  levee  board. 

Prior  to  1919. 

$10,000.00 
49,712.19 
77,942.46 

During  cal- 
endar year 
1919. 

Total  to 

DtM.'.  31, 

1919. 

Southeast  Arkansas  lovee  district 

$81,004.20 
36,256.97 
113,321.14 

$91,004.20 

Tensas  Basin  levee  district 

85,969.16 

Fifth  Louisiana  levee  district 

191,263.60 

Total 

137,654.65 

230,582.31 

368,236.96 

Terminal  facilitieB, — Included  in  channel  work.    See  paragraph  I   (q). 

Effect  of  improvement.— An  area  of  2,500  square  uriles  has  been  completely 
protected  from  overflow  and  500  square  miles  additional  are  protected  from  all 
ordinary  floods. 

Proposed  operations. — Completion  of  all  work  under  contract,  and  continua- 
tion of  levee  construction  and  enlargement  to  commission  grade  and  section  in 
accordance  with  existing  projects  aii<l  in  compliance  with  provisions  of  the 
flood  control  act. 

Recommended  modifications  of  project. — None. 

Reference  to  published  articles  not  previously  reported. — None. 

(&)  Lower  Yazoo  levee  district. 

Location. — Left  bank  of  river  from  the  Coahoma-Bolivar  County  line,  365 
miles  below  Cairo  to  mouth  of  the  Yazoo  River  Diversion  Canal,  601  miles 
below  Cairo. 

Original  condition. — Prior  to  1882  the  local  levee  board  had  constructed  a 
continuous  line  of  levee  along  this  front  from  the  upper  end  to  Eagle  Lake, 
24  miles  above  the  mouth  of  the  Yazoo  River.  The  extreme  flood  of.  1S82  de- 
stroyed many  uriles  of  this  line. 

Existing  project. — The  same  as  specified  for  the  Upper  Tensas  levee  district. 
(See  II  ((I).) 

Operations  and  result x  dviinf.  tic  itrcsont  ycay. — \\'ork  on  the  enlargement 
of  the  levee  from  station  0  to  si  a  tit  ui  520  was  coiuinuud  by  day  labor  with  the 
Government  levee  machine  C-1.  River  and  weather  conditions  very  unfavor- 
able for  work  existing  during  the  year  accounts  for  the  very  slow  progress. 
During  the  year  47,784  cubic  yards  were  placed,  at  a  field  cost  of  $63,231.70: 
to  date  357,563  cubic  yards  have  been  placed,  completing  the  levee  to  commis- 
sion grade  and  section,  stations  0-171. 

Levee  machine  CS  with  auxiliary  machine  R~9  continueil  the  enlargement 
of  the  levee  between  stations  940  and  500  (374-380  L.).  On  account  of  exces- 
sive rains  and  high  stages  of  the  river,  the  machine  was  forced  to  quit  oi>era- 
tions  Noveurber  15,  1919.  During  the  year  243.234  cubic  yards  were  placed  at  a 
field  cost  of  $109,955.06:  to  date  284,706  cubic  yards  have  been  placed  at  a 
total  cost  of  $145,536.29,  completing  the  levee  to  comniission  grade  and  section 
between  stations  872  and  940. 

Levee  machine  C-)  was  erected  and  in  position  and  started  operations  as 
soon  as  conditions  permitted  on  the  onlargemeut  of  the  levee  between  stations 
940  and  1200  (380-385  L.),  During  the  year  249,012  cubic  yards  were  placed 
at  a  fields  cost  of  $100,637.79;  the  total  cost  to  date  being  $111,331.96,  completing 
the  levee  to  commis.sion   grade  and  section  between   stations  940  and   1018. 
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Auxiliary  machine  B-lo  was  purchased,  delivered,  and  erected  and  is  now  ready 
to  commence  operation. 

Work  was  continued  on  the  enlarpremont  to  commission  grade  and  se<!ti«»n  of 
the  levee  along  the  Rosedale,  Miss.,  front,  stations  1200-1513  (395  L.) ;  under 
contract  with  George  F.  Ramsey.  During  the  year  16,648  cubic  yards  were  placed 
at  a  total  cost  of  $6,743.75,  the  unit  price  being  32.9  cents  per  cubic  ?ard.  To 
date  the  contractor  has  placed  445,520  cubic  yards  at  a  total  cost  of  1(142,065.64, 
completing  17,700  feet  of  the  enlargement. 

Work  was  continued  on  the  enlargement,  to  commission  grade  and  section, 
of  the  Riverton  Levee,  stations  1513-1575 +46  (398  L.),  imder  contract  ^nth 
the  Hrm  of  Roach,  Stansell,  Lowrance  Bros.  &  Co.  During  the  year  40.733 
cubic  yards  were  placed  at  a  total  cost  of  $16,958.16,  the  unit  price  being  31S 
cents  per  cubic  yai^,  completing  to  date  4.200  feet  of  the  enlargement. 

Levee  machine  C-7.  with  auxiliary  machine  B-i.^,  were  delivered,  eret»t(Hl, 
and  commenced  operations  October  2.  1919.  This  machine  is  to  enlarw  t!if 
levee,  to  commission  grade  and  section,  between  stations  1575+46  and  l^")«i 
(400  L.).  Since  operations  conimei  ced  littU-  has  been  accomplished  on  account 
of  the  very  unfavorable  wentber  and  river  conditions:  to  date  36,552  cubic 
yards  have  been  placed.  The  cost  of  the  machines,  camp  equipment,  ami  In- 
stallation amounts  to  $220,076.50. 

Levee  machines  CS  and  C-10  are  being  erected  at  Lobdell,  Miss.:  C-9  i? 
being  erected  on  barges  at  Government  fleet  at  Vlcksburg,  Miss.  All  these  ma- 
chines will  be  ready  to  commence  operations  by  July  1,  1920,  and  will  j^tan 
work  enlarging  the  levee,  to  commission  grade  and  section,  stations  223«vr5044 
(410-430  L.).    The  total  cost  of  machines  and  erection  to  date  is  $173.6S8'^I 

Work  was  continued  on  the  enlargement,  to  commis.sion  grade  and  section,  ♦■•f 
the  Wayside  to  Stella  I^vee,  statlo.  s  1325  to  1567+33  (495-502  L.),  below 
Greenville,  under  contract  with  H.  B.  Blanks.  During  the  year  157,217  ruble 
yards  were  placed  at  a  total  cost  of  $58,979.55,  the  unit  price  being  39.r>  (viit< 
per  cubic  yard.  To  date  the  contractor  has  placed  484,475  cubic  yanls  at  a 
total  cost  of  $174,859.25,  completing  14,600  feet  of  the  enlargement. 

Work  was  (continued  on  the  enlargement,  to  commission  grade  and  se»:tion, 
of  the  levee  from  Stella  to  Worthington,  stations  1567+33  to  1700  <503  LJ. 
below  Greenville,  under  contract  with  H.  B.  Blanks.  During  the  year  221.1»6 
cubic  yards  were  placed  at  a  total  cost  of  $73,452.07,  the  unit  price  l)elnir  3" 
cents  per  cubic  yard.  To  date  the  contractor  has  placed  332,875  cubic  ynnls. 
at  a  total  cost  of  $108,660.23,  completing  8,500  feet  of  the  enlargement. 

There  was  no  new  contract  work  let  in  this  district  during  the  year:  work 
was  advertised  and  the  bids  received  were  all  deeme<l  excessive.  theref(»re  a  I' 
new  projects  are  being  done  with  Government-owned  levee  machines  with  «las 
labor. 

The  total  expenditures  during  the  year  in  this  district  amounte<l  to  $S53.r»«(\;''\ 
of  \x  lii^'h  amount  $824,723.46  was  for  new  work  and  $20,837.44  for  blgh-wat.T 
protection  work. 

Levees  to  full  commission  grade  and  section. 
'  i  ■  i 

LocalnamoClovee.  ^f  ,    ^B    I^S^t" 


Cairo. 


Above  Greenville,  Miss.  i     ^^ 

Australia  Loon 0-1711  309. «  I       17,1^1^ 

Gunnison  to  Australia ■  940-872;  375  f,***' 

Gunnison  to  Waxhaw 940-1018  i  390  T,>« 

Rosedale  Front |{  mtIS?  }  ^  {     uX^ 

Riverton  Front i  1461-1503  398  ^.V^ 

Riverton  to  Bculah 1525-1538  402  !        I.>« 

Beuiahlcvee 1850-2130  402  I       2S,a« 


Below  GretnviUe,  Miss. 
Wayside  to  Stella 


1167-1325  1       .Qu      I  IS"**^ 

1325-1361  I      *^       I  3,'J^' 

1362-1415  f      J2s   I  5..H» 

,  1478-1535  J       ^-^   I  5,7* 

Stella- Worth  inJTton 1679-1700          503,5  |  2.1t» 

Worthineton  Point I    1700-1800          507  W^ 

Daraasrus  to  Prinocton 1800-2100,       500  *K»; 

Cottonwood  now  levee 4290-4369          556.7  T,*)P 

I  I   1 163.300 


>  Equals  30.9  miles. 
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Condition  at  the  end  of  the  year. — ^The  length  of  the  levee  line  is  185.2 
miles;  154.3  miles  have  been  built  to  a  provisional  grade  2  feet  above  the 
highest  flood,  and  80.9  miles  have  been  completed  to  full  commission  grade 
and  section.  To  bring  the  entire  line  up  to  this  grade  and  section  will  require 
approximately  29,693,531  cubic  yards. 

The  accompanying  profile  plate  No.  14  shows  the  present  grade  of  the  levee 
line,  the  proposed  commission  grade,  and  the  elevations  of  the  recent  extreme 
floods  in  this  district. 

The  total  ex];)enditures  in  this  district,  including  construction  and  main- 
tenance, aggregate  $8,698,774.92. 

See  table  below  giving  total  levee  yardage : 

Data  concerning  levee  yardage  in  the  third  Mississippi  River  district. 


Built. 

Contents 
1910. 

Built  since  by- 

Total 

Levee  district. 

Insyi- 
tem. 

United 
States. 

Local 
authori- 

tifiS. 

built 
since 
1919. 

Lcfwer  Yasoo 

MUet, 
206.3 
24L0 

Miles, 
18&2 
24a8 

Cu.vda. 
56,298.244 
57,934,947 

Cu.yd». 

U,02I,283 

1,373,865 

Cu.  yd$. 
131,719 
664,782 

Cu.vda, 

1,153,002 

2,038,647 

Levee  district. 

Lost 
or  aban- 
doned 
during 

year. 

Contents 
1920. 

Required 
cumplete. 

Estimated 

final 
contents. 

Percent 
now 
built. 

Approxi- 
mate 
area  pro- 
tected. 

Ixwer  Yasoo 

Cu,  yds. 
100,000 
35.000 

Cu.  ydi. 
57,351.246 
59^988.594 

Cu.yda. 
29,693,531 
23,426,569 

Cu.ydt, 
S7,0U,7n 
83,365,163 

65.0 
71.9 

Sq,  miUa. 
3,367 

TTDDer  Tensas 

2,675 

1 290,232  cubic  yards  placed  In  Ashbrook  Dike  not  included. 

<  176.7  miles  along  the  Mississippi  River  and  64.1  miles  along  Arkansas  River. 

Local  cooperation, — ^The  expenditures  by  the  only  local  levee  board  interested 
in  the  maintenance  of  this  levee  line  are  shown  by  the  following  statement : 

Name:  Board  of  Mississippi  Levee  Commissioners. 

Expended  from  1882  to  December  31,  1918,  $16,039,227.26. 

Expended  during  calendar  year  1919,  $294,825.54. 

Total  to  December  31,  1919,  $16,334,052.80. 

In  addition  to  the  above,  the  terms  of  the  flood-control  act  (H,  R,  14777, 
64th  Oong.)  requiring  local  interests  to  contribute  "not  less  than  one-half  of 
such  sum  as  may  have  been  allotted  by  the  commission**  have  been  complied 
with ;  the  Board  of  Mississippi  Levee  Commissioners  making  special  contribu- 
tions to  apply  as  above,  from  which  expenditures  to  the  end  of  the  calendar 
year  1919  have  been  made  as  follows : 

Expended  prior  to  1919 $232, 580. 48 

Expended  during  calendar  year  1919 230, 401. 32 

Total  to  December  31,  1919 462, 981. 80 

Terminal  facilities, — Included  in  channel  works.    See  paragraphs  I  {h)  and 

I  («). 

Effect  of  improvement, — ^An  area  of  3,367  square  miles  has  been  protected 
from  overflow. 

Proposed  operations, — Completion  of  all  work  under  contract,  and  continua- 
tion  of  levee  construction  and  enlargement  to  commission  grade  and  section,  in 
accordance  with  existing  projects  and  in  compliance  with  provisions  of  the 
flood-control  act 

Reownmended  modifications  of  project, — ^None. 

References  to  published  articlesnot  previously  reported, — ^None. 
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Cost  of  levees  in  third  district  ImUt  by  machines^ 


Machine  and  locatiOD. 

Mobili- 
latioD. 

Clear- 
ing. 

Drain- 
age. 

Plow- 
ing. 

OperatioD. 

•R^ipitln. 

taf. 

Levee  macshtoe  C-1,  lower 
Yaxoo  levee  district 

$1,267.79 
7,407.50 
1,977.77 
l,40a4S 
75L99 
2, 46a  65 
3,672.98 

$724.n 

95a  48 

3,40484 

51L53 

88&32 

3,589.80 

2,403.48 

$156.42 
1,74475 
34Z25 
73L51 
247.74 
750.11 
173.15 

$11, 72a  67 
22,867.51 
23,722.09 
18,233.94 
15,795.53 
30,135.47 
11,703.00 

$22,813.38 
22,05L87 
22,85a  85 
23,72L44 

»  41,367. 16 
9, 49a  28 

«  42, 006. 61 

im.07 

Levee  machine  C-2.  upper 
Tensas  levoe  district 

Yawx)  levee  district 

Levee  machine  C-4,  lower 

Yawx)  levee  district 

Levee  machine  C-7,  lower 

Yawx)  levee  district 

Levee  machine  B-7,  upper 

Tensas  levee  district 

Levee  machine  B-11,  upper 

Tensas  levee  district 

$i,3oaoo 
i,3oaoo 
i,3oaoo 
i,3oaoo 
i,3oaoo 
i,3oaoo 

l,98&27 
2,10110 
2,27iM 
396La 
5,861  fi 

Sod- 
ding. 

Care  Of. 

Overhead. 

TotalooBL 

T^i^ltfi 

Ooit 

coMe 

fVd. 

Levee  machine  C-1,  lower 
Yafoo  leve^  district.'. ..... 

$15, 46a  05 
9,725.49 
9,062.75 
7,745.01 
4,775.85 

$6,ooaoo 
27,ooaoo 
27,ooaoo 
3o,ooaoo 
si5,ooaoo 

$5,770.69 
10,45L22 
17,977.02 
13,772.09 
10,401.20 

2,028.61 

$63,23L76 
106,40L47 
109,055.06 
100,637.79 
91,33a  55 

» 11, 571. 20 
•5.181.82 
88,438.16 

rMt. 

47,784 
172,294 
243,234 
249,012 

36,562 

ILSS 

Levee  machine  C-2,  upper 
Tensas  levee  district 

Levee  machine  C-3,  lower 
Ya£oo  levee  distnct 

Levee  machine  C-4,  lower 
Yazoo  levee  distnct 

Levee  machine  C-7,  lower 
Yazoo  levee  district 

Levee  machines  C-8  and 
C-10,  lower  Yazoo  levee 
district 

1066.43 
187.06 
851.18 
406i47 

a6i8 

.48 

.4(M 

Levee  machine  C-9,  lower 
Yazoo  levee  district 

Levee  machine  B-7.  upper 
Tensas  levee  district 

0.878.00  1     16.194.24 

8.966.14 

189,806 
10,211 

.H 

Levee  machine  B-11,  upper 
Tensas  levee  district 

121.73 

1,357.82 

sio,ooaoo 

5,056.04 

77, 99a  17 

1  Depreciation  of  plant  is  fixed  at  20  per  cent  iter  annum  of  "first  cost." 

*  Includes  cost  of  erection  and  installation. 

*  In  readiness  for  operation  only  six  months;  therefore,  10  per  cent  of  the  ''first  cost "  charged  tac&tpn- 
elation. 

*  On  account  of  nver  condluons  very  little  operation  accomplished  to  date. 
&  Charges  to  date  of  the  erection  cost:  erection  not  yet  completed. 

High-water  maintenance. — ^There  were  rises  In  this  part  of  the  river  ia 
November,  December,  January,  February,  March,  April,  and  May.  All  of  these 
came  from  the  Ohio  River,  except  that  the  flood  in  April  was  increased  by  a 
rise  from  the  upper  Mississippi  and  the  one  in  May  by  rises  from  both  the 
upper  Mississippi  and  the  Missouri  Rivers. 

The  following  were  the  maximum  stages  with  dates  throughout  the  district: 


station. 


Mouth  of  White  River 
A  rkansas  Citv,  Ark . . . . 

Greenville,  Miss , 

Lake  Provident'e,  La. . 
Vicksburg,  Miss , 


Maxi- 
mum 

readmg. 


Date. 


53.1 
54.0 
47.0 
45.5 
50.8 


Apr.  10-12, 
Apr.  11-13. 
Anr.  16.... 
Apr.  15-19. 
Apr.  19-23. 


Cooperating  with  local  levee  board,  hijfh-water  maintenance  orpanlxatlor 
was  established.  All  plant  with  materials  were  held  in  readiness  for 
quick  distribution  to  any  threatened  points.    Only  a  nominal  amount  of  main- 
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tenance  work,  wave  wash  protection,  and  sand  boil  loops,  in  addition  to  a 
thorough  patrol  of  the  levees,  was  required.  No  crevasses  occurred  in  any 
of  the  levees  in  the  district.  The  swift  current  around  the  end  of  the  Ash- 
brook  Dike  caused  the  loss  of  about  400  feet  of  the  old  damaged  end,  but  the 
new  subdike,  protected  with  concrete  capping,  held,  and  none  of  the  controlling 
dike  was  damaged. 

The  overflowed  area  on  the  right  bank  was  687  square  miles,  from  water 
through  an  unfinished  gap  in  tlie  cross  levee  at  Cypress  Creek.  The  closing 
of  this  1,200-foot  gap  will  give  absolute  protection.  The  area  flooded  on 
the  left  bank  was  987  square  miles.  The  water  enters  this  basin  immediately 
below  Brunswick,  the  end  of  the  controlling  levee  on  the  left  banK  When  the 
levee  is  extended  to  the  Yazbo  Canal  at  Vicksburg,  the  overflow  area  will  be 
greatly  reduced.    The  accompanying  plate  No.  13  shows  the  flooded  area. 

Eiydrographic  suveys  were  made  over  all  revetments  between  June  17  and 
September  6, 1919.  The  information  obtained  from  these  surveys  is  incorporated 
in  the  several  paragraphs  relating  to  condition  of  revetments. 

In  these  surveys  the  original  base  lines  were  run  out  in  order  to  accurately 
locate  the  mats  placed,  and  certain  fixed  ranges,  usually  200  feet  apart,  were 
retraced ;  soundings  were  taken  on  the  ranges  thus  located ;  shore  lines  were 
run  above  and  below  the  revetments  as  far  as  active  caving  was  encountered, 
and  soundings  were  taken  on  ranges  1,000  to  1,500  feet  apart  within  these 
reaches. 

{b)  Reach  and  bank-line  surveys. 

Surveys  were  also  made  in  the  following  reaches : 

Dennis.  Miss.  (373  L.)  ;  Waxhaw,  Miss.  (390  L.)  ;  Rlverton,  Miss.  (397  L.) ; 
Caulks  Neck  (411  R.)  ;  Nibletts,  Miss.  (412  L.)  ;  Arkansas  City,  Ark.  (437 
R.) ;  Millers  Bend  (458  L.)  ;  Valewood,  Miss.  (528  L.)  ;  Stack  Island  Chute 
(539  L.)  ;  Donna  Vista,  La.  (535  R.)  ;  Cottonwood,  Miss.  (557  L.)  ;  Brunswick 
(574  L.y;  Henderson,  La.  (575  R.)  ;  Millikins  Bend,  La.  (583  R.)  ;  Duck  Port, 
La.  (593  R.)  ;  Kings  Point,  Miss.  (599  L.). 

These  surveys  indicate  that  caving  is  in  progress  in  all  reaches  surveyed, 
and  that  new  levee  loops  or  revetments  will  be  necessary  in  the  immediate  or 
near  future  at  the  following  points : 

Arkansas  City,  Ark (437  R.) 

Millikins  Bend,  La (583  R.) 

Dennis,  Miss ^   (373  L.) 

Waxhaw,  Miss (390  L.) 

Nibletts,  Miss (412  L.) 

In  these  surveys  the  bank  lines  were  meandered,  and  where  necessary  sound- 
ings were  taken  on  ranges  1,000  to  1,5(X)  feet  apart,  and  preliminary  lines  -run 
for  proposed  new  levee. 

The  field  cost  of  these  surveys  amounted  to  $6,051.93. 

IV.  PLANT. 

(o)  New  plant 

The  following  items  of  plant  were  added  during  the  year: 

Work  on  12  scow  barges  was  completed ;  mat  boat  No.  1914f  carpenter  shop 
No.  1901  and  two  quarter  boats,  Nos.  1915  and  1916,  were  completed,  equipped, 
and  placed  in  commission. 

The  extension  ojf  the  warehouse  at  the  Vicksburg  fleet  was  completed. 

Two  mat  boats,  Nos.  2001  and  2002,  are  nearing  completion  and  will  be  ready 
for  work  during  the  coming  season. 

Levee  machine  C-9  is  being  erected  on  two  steel  barges,  and  when  completed 
will  be  towed  to  the  point  of  operation. 

Tent  houses  to  be  used  in  connection  with  levee  machine  C-9  and  other  levee 
machines  have  been  built  and'  shipped  to  the  machines. 

All  the  above  work  is  being  performed  by  hired  labor  at  the  repair  fleet 
inul  boat  yard  at  Vlclcsburg,  Miss. 
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The  following  table  shows  the  cost  of  new  plant  bnilt  or  purchased  daring 
the  year  June  1,  1919,  to  May  31,  ,1920 : 


Name  or  number. 


Cost. 


How  obtained. 


12  barges,  Nos.  1902-1913 

4  barges  for  first  and  second  districts . . . 

2  quarter  boats.  Nos.  1915  and  1918 

Mat  boat.  No.  1914 

Carpenter  shop.  No,  1901 

Mat  boats,  Nos.  2001  and  2002 

3  derrick  boats  for  first  and  second  dis- 
tricts. 

2  derrick  boafc?  for  Vicksburg  district ... 
Warehouse  extension 

Skiffs 

Total 

Levee  machine  C  -9 

Tent  houses 

Total 


16,058.59 

10,105.29 
20,510.53 
20,057.71 
5,165.00 
37,654.35 

12,981.89 

2,786.28 
17,868.31 

1,401.20 


134,589.15 


4,214.62 
7,936.34 


Buflt  by  hired  labor  at  United  Sutes  boat  pluL 
Completed. 
Do. 
Do. 
Do. 
Do. 
Built  by  hired  labor  at  United  States  boat  plant. 
Not  completed. 
Do.' 

Do. 
Built  by  hired  labor  at  United  States  boat  pIsBL 
Completed. 
Do. 


Erected  by  hired  labor  at  United  Sutes  boat  plaat. 

Not  completed. 
Built  by  hired  labor  at  United  States  boat  plant . 

Used  in  connection  with  levee  machines. 


12,150.96 


Used  in  connection  with  high  water  and  revetment  work. 

General  repairs  were  made  to  plant  during  the  year,  and  plant  was  cared 
for  during  the  lay-up  season. 

The  following  table  shows  the  cost  of  repairs  to  plant  during  the  year 
June  1,  1919,  to  May  31.  1920: 


Name  or  number. 


Cost. 


Work  done. 


Steamers: 

Issaquena — 

Hider.. ...... 

-Ccppee 

Control 

Tugs: 

Hoax 

White  Water. 

Sydney  C... 
Parker 

Launches: 

Chicot 

Carroll 

Portia 


$1,554.48 

2,809.92 
2,156.39 

1,634.39 

752.83 
2,916.21 

546.99 
1,763.16 

964.05 

789.76 
1,437.58 


Repairs  to  fenders,  shaft,  idieel,  and  niddcn. 
Machinery  overhauled  and  rq>aired.  Shsft 
bearing  repaired.  Other  repairs  to  keep  boat  in 
condition. 

Wheel  repaired.  New  smokestacks.  Deck  re- 
paired. Machinery  overhauled.  Painted.  Otfaff 
repairs  to  keep  boat  in  good  condition. 

Wheel, pumps,  and  machinery  overhauled  and  re- 
paired. Screens  built.  Cabin  painted.  Cnhs 
numerous  minor  repairs  to  keep  boat  in  food 
conditian. 

Smokestacks,  deck,  and  cabin  repaired  and  painted. 
Machinery  overhauled  and  repaired.  Otbff 
minor  repairs  to  keep  boat  in  running  ooBBdiUoB. 

Crank  shaft  repaired.  Valves  ground.  Other  re- 
pairs to  keep  boat  in  running  order. 

Condenser  repaired.  ICachtneiT  and  pumps  ova^ 
hauled.  Coal  bunkers  rebuilt.  Cabin  painted. 
New  grating  over  tiUer  arm.  Filters  raised. 
Other  timely  repairs  to  put  boat  in  good  coa- 
dition. 

Docked.  Stern  bearing  and  boiler  repaired.  Boll 
and  cabin  painted.  Other  timely  repairs  to  keep 
boat  in  good  condition. 

New  mud  drum  made  and  installed.  Pumace  re* 
built.  Docked,  and  stem  bearing  repairel 
Cylinder  rebored  and  piston  repaired.  Pumpe 
and  machinery  overhauled  and  new  parts  baih- 
Other  minor  repairs  to  put  boat  in  good  eonditiwi. 

Cylinders  and  pistons  renewed.  Pumps  reboUt. 
Docked.  Hull  welded.  Engine  removed  and 
overhauled.  Electrical  system  repaired.  Other 
minor  repairs  to  keep  boat  in  gooa  order. 

Docked.  Bottom  planks  renewed  where  neoM- 
sary.  Deck  and  cabin  painted.  Engine  over- 
hauled. 

Docked.  New  wheel  buUt.  PUoi  house  rebuilt 
Steerbig  system  rebuilt.  Cyllnden  rebored  and 
new  piston  made.  Boat  painted.  Other  minor 
repairs  made  to  pat  boat  m  numlng  order. 
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Name  ex  nimiber. 


Work  done. 


I>ry  dock  No.  1015 

Qradera: 

No.  1011 

No.  1012 

No.  1014 

Gravel  digger  No.  1018. 


Carpenter  shop  No.  1901 

Derricks: 

No.  on 

No.  1811 

No.lfi03 

No.lfi04 

Concrete  mixers: 

No.  1511 

No.  1700 

No.  1711 

No.  1712 

Quarter  boats: 

No.  131 

No.  1010 

No.  1108 

No.  1307 

No.  1918 

Mat  boats: 

No.  1134. 

No.  1136 

No.  1608 

No.  1914 

8oow  barges: 

No.  680 

No.  682 

No.  079 

No.  073 

No.  074 

No.  081 

No.  082 

No.  083 

No.  084 

No.  086 

No.  103 

No.  104 

No.  105 

No.  108 

No.  1102 


$34.39 

686.64 

1,184.26 

2,282.99 

7,928.91 

282.62 
380.88 
604.70 


28.44 
631.18 


1,121.82 


222.91 

385.47 
1,243.42 


7Z80 
1,148.68 


348.99 


54.74 
361.46 


657.62 

46.98 
59.67 
122.15 

27.94 

58.35 

405.09 

388.15 

112.93 

31.90 

41.54 

30.76 

1,37L59 


526.18 

675.26 

965w97 

1,970.56 

1,363.58 

207.21 


Calked.  Rusty  spots  scraped  and  painted.  Minor 
repairs  to  machinery. 

Repairing  stage.  Machinery  and  pumps  oTer- 
hauled  and  grader  put  in  condition  for  season's 
work. 

Hull  and  deck  painted.  Electrical  system  over- 
hauled. Machinery  and  pumps  overhauled  and 
repaired.    Other  minor  repairs  made. 

1-ton  ice  plant  installed.  Cabin  painted.  Pumps 
and  machinery  overhauled  and  repaired.  Other 
>■  inor  repairs  to  put  boat  in  good  condition. 

Converted  from  grader  to  gravel  dixger  and  modern 
laundry.  Filter  installed.  Living  quarters  re- 
arranged. Pumping  machinery  transferred  from 
grader  No.  1312  and  installed  on  1013.  Other 
changes  and  repair  to  convert  grader  into  gravel 
digger  and  laundry. 

Putting  up  partitions.  Lockers  built.  New  ma- 
chinery installed.    Other  minor  repairs. 

Decks  and  rakes  repaired  and  calked.  Boom  re- 
paired. Other  minor  repairs  to  put  boat  in  good 
condition. 

Docked.  Bottom  repaired  and  calked.  New  frio* 
tion  bands  built.  Boom  and  machinery  over- 
hauled and  repaired. 

Minor  repairs  to  machinery. 

Docked.  Calked.  Bucket  repaired.  Mac^nery 
overhauled  and  other  minor  repafrs  made  to  put 
boat  in  good  condition. 

Repafrs  to  machinery  and  cabin.    Boiler  and  i 
work  overhauled  and  repafred.    Other 
repairs  to  put  boat  in  good  condition. 

Macninery  overhauled  and  necessary  repairs  made 
to  keep  boat  in  good  condition. 
Do. 

New  chute  and  repairs  to  boom.  Boiler  rtoaired 
and  new  x>arts  mstalled.  Other  repairs  to  put 
boat  in  good  condition. 

Roof  repafred. 

Deck  repafred  with  new  planking.      ^  _     _ 
and  painted.    Boat  overhauled  and  general  re- 
pafrs made  to  keep  boat  in  good  condition. 

Wired  and  electric  li^t  system  installed.  Minor 
repafrs  to  keep  boat  in  good  condition. 

Hull  repaired  and  other  minor  repafrs  ma  de. 

Wfred  and  electriclight  system  installed .  Painted 
and  repafred  doors.  Other  minor  r^Mfrs  to  keep 
boat  in  good  condition. 

Bitts  repafred.    Partial  new  deck,  and  other  re- 
pairs to  keep  boat  in  good  condition. 
Do. 
Machinery  transferred  to  No.  1914. 
Machinery  installed . 

Calked. 

Calked  and  minor  repairs. 

Docked .    Calked  and  other  minor  repafrs. 

Calked .   Planking  renewed  where  necessary . 
Do. 

Painted. 

Minor  repafrs  to  keep  barge  in  good  condition. 

Minor  repafrs  to  deck. 

Cut  down  for  loading  baree,  used  in  connection  with 
brush-cutting  party.  Mew  decking  where  neces- 
sary. 

Calked.  Putting  up  partitions.  Ice  box  installed. 
Other  repairs  to  keep  boat  in  good  condition. 
Baree  used  as  supply  barge  for  field  outfits. 

Stage  Duilt.  Calked.  Barge  used  at  U.  S.  quarry 
for  loading  stone.  Other  minor  repafrs  fo  put 
boat  in  good  condition. 

Docked.  Rake  planks  renewed.  Bottom  planks 
renewed  where  necessary.  Calked.  Other  minor 
repairs  made. 

Docked.  Calked.  Planking  renewed  where  neces- 
sary. 

Docked .  Calked .  Deck,  rakes,  and  bottom  plank 
ins  renewed  where  necessary. 

Docked.  Calked  and  pianking  renewed  where 
necessary. 


Wired  for  electrical  plant. 

Cabin  repafred 
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Name  or 

number. 

Cost. 

Work  done. 

Soow  barges— Continued. 

No.  1203 

$460.52 

145.61 
208.97 
4.50.03 
177.30 

10.00 

385.40 

307.07 

4.80 

55.00 
125.02 
394.40 

250.09 
66.65 
94.80 

147.42 
5.50 

392.74 

Docked,  scraped,  and  painted.    Other  minor  re- 

No. 1204 

pairs.' 
Minor  repairs  and  calking. 
Docked,  scraped,  and  painted. 
Do. 

No.  1205 

No.  1206 

No.  1208 

Do. 

No.  1303 

Minor  repairs. 

No.  1306 

Docked,  scraped,  and  painted. 

No.  1406 

Docked!  calked,  and  painted. 

No.  1507 

Painting. 

No.  1512 

No.  1602 

Scnped  and  painted. 

No.  1603 

Painted.    Prepared  barge  with  tra<^  for  No.  3  lo> 

No.  1604 

oomotive  crane. 
Gravel  bins  built.    Other  minor  repairs. 

No.  1605 

Painted. 

No.  16ft6 

Scraped  and  painted. 

No.  1707 

Calked .    Roof  on  cement  houae  repaired . 

No.  1911 - -- 

Rake  repaired . 

Calkiog  Qats: 

Nos.1 

,2, 6, 7,  and  8 

Calking,  and  other  minor  repairs  to  keep  flats  in 
good  condition. 

Total... 

49,768.80 

SUMMABT  OF  REVETMENT  PLANT  EXPBNDITUBES. 

New  plant $134,588.15 

Repairs  to  plant 49,7«&80 

Care  of  plant 29,780.82 

Total 214,118.77 

V.   STONE. 

(a)  Stone  Quarry  at  Searcy,  Ark. 

The  season's  operations  will  be  completed  about  June  20.  Report  vriU  be 
submitted  after  July  1. 

Work  of  quarrying  rip  rap  stone  at  the  Government  stone  quarry  at  Searcy, 
Ark.,  on  the  Little  Red  River,  was  continued  throughout  the  year. 

The  season's  output  was  reduced  on  account  of  the  shortage  of  labor  and 
the  short  duration  of  the  towing  season.  The  expenses  of  procuring  the  stone 
have  been  correspondingly  higher,  amounting  to  $3,401  per  ton  delivered  on  barges 
in  the  district,  which,  however,  is  cheaper  than  the  stone  received  by  rail  at 
Arkansas  City,  which  during  the  past  season  cost  $4.52  delivered  on  barges.  A 
total  of  14,650  tons  were  quarried  and  banked. 

Work  of  loading  and  towing  stone  commenced  March  20,  which  was  as  soon 
as  navigation  to  the  quarry  opened.  Four  tows  were  brought  from  the  quarry 
to  the  stone  fleet  at  Bolivar,  Miss.,  where  the  stone  is  being  held  for  distrfba- 
tlon  to  various  works  in  the  district.  The  last  tow  of  stone  was  delivered  to 
the  fleet  at  Bolivar,  Miss.,  on  June  80,  and  the  towing  for  the  season  suspended. 

Following  is  a  statement  of  cost  of  stone  as  quarried  and  delivered : 


Rip  rap  stone. 

Amolmt. 

Cost. 

Unit  cost 
per  too. 

Qtiarrl^  and  hanked... ,.... 

Tons. 
14,650 
11,096 
11,096 

$38,690.50 
5,809.00 
11,335.72 

tl.871 

Loaded  on  barges 

.sas 

Towins  to  BoliVar.  Miss 

1.003 

Total.            



45,805.31 

S.401 
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FINANCIAL  STATEMENT. 

Appropriation  for  maintenance  and  improvement  of  existing  river  and  harbor 

toorks,  act  Oct.  ^,  1914, 

UPPEB  TENSAS  LEVEE  DI8TKICT. 

July  1,  1919,  balance  unexpended $76,356.33 

June  30,  1920,  expended  during  fiscal  year 65,967.63 


July  1,  1920,  balance  unexpended 10, 38a  70 

July  1,  1920,  amount  covered  by  uncompleted  contracts 10,388.70 

Appropriation  for  Mississippi  River,  river  and  Iwrhor  act  July  27,  1916. 

UPPER  TENSAS  LEVEE  DISTRICT. 

July  1,  1919,  balance  unexpended 1 $31,093.50 

June  30,  1920,  expended  during  fiscal  year 31, 093. 50 

Appropriation  for  flood  control,  Mississippi  River,  and  Sacramento,  River  CaHf. 

T7PPER  TENSAS  LEVEE  DISTRICT. 

July  1,  1919,  balance  unexpended $100,495.59 

June  30,  1920,  expended  during  fiscal  year 100, 495.  59 

LOWER  YA200  LEVEE  DISTRICT. 

July  1,  1919,  balance  unexpended 65,338.76 

June  30,  1920,  expended  during  fiscal  year 65,338.76 

REVETMENT. 

July  1,  1919,  balance  unexpended 111,575.83 

Aug.  1,  1919,  allotment  from  sundry  civil  act  of  July  19,  1919—  870, 000. 00 
June  25,  1920,  allotment  from  sundry  civil  act  of  June  5,  1920—  1, 075, 000. 00 
Apr.  29,  1920,  transferred  from  allotment  to  secretary,  Missis- 
sippi  River  Commission   for  "New  Steamer" 100,000.00 

Receipts  from  sales  and  rentals  during  year 12, 796.  62 

Reimbursable  accounts  settled  during  year 34, 183.  20 


2.203,555.15 
June  30,  1920,  expended  during  fiscal  year ^1,028,504.19 


July  1,  1920,  balance  unexp(»n(led 1,175,050.96 

July  1,  1920,  outstanding  liabilities $48. 383. 41 

July  1,  1920,  amount  covered  by  uncompleted  con- 
tracts   24.00 

48.407.41 


July  1,  1920,  balance  available 1,126,643.55 

^  Expondituros.    $1,028,504.19,    less    amounts    reimbursed,    $34,183.20»$904,820.99,    dis- 
tributed as  follows: 

Rlvprton,  Miss ^156.085.  55 

Lake  Bolivar,  Miss 68,  210.  00 

Ashbrook  Neck,  Miss 64.  430.  38 

Ashbrook  Dike,  Miss ^—  80,  464.  18 

Panther  Forost,  Ark 43.  858.  88 

Greenville,  Miss 7, 168.  68 

Grand  I^ke,  Ark 38,  204.  97 

Princeton,  Miss 54.  988. 18 

Valewood.  Miss 74.  524.  78 

Pltler,  Miss 50, 140.  46 

Cottonwood.  Miss 57.  862.  62 

Opposite  Delta  Point,  La 95, 902.  02 

Plant,  third  district .  244,401.64 

094, 820.  M 
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LEVEES. 

July  1, 1919,  balance  unexpended $569, 074. 26 

Aug.  1, 1919,  allotment  from  sundry  civil  act  of  July  19, 1919 1, 000, 000. 00 

June  25, 1920,  allotment  trom  sundry  civil  act  of  June  5,  1920 1. 000, 000. 00 

Receipts  from  sales  during  year 32. 52 

2.569,106.78 
June  80, 1920,  expended  during  fiscal  year *  979. 183. 92 

July  1, 1920,  balance  unexpended 1, 589. 922. 86 

July  1,  1920,  outstanding  liabilities $267, 987. 43 

July  1,  1920,  amount  covered  by  uncompleted  con- 
tracts      314. 437. 07 

582, 425. 10 


July  1, 1920.  balance  availal)le -  1,007,497. 70 

Funds  contributed  for  flood  control,  MisHssipfd  River,  special  fund, 

[Under  flood  control  act  of  March  1,  1917.] 

UPPEB  TENSAS   LEVEE  DISTBICT. 

July  1,  1919,  balance  unexpended $50, 141.  52 

June  30, 1920,  expended  during  fiscal  year •  49, 578. 16 

July  1, 1920,  balance  unexpended 503. 36 

July  1,  1920,  outstanding  liabilities 563. 36 

LE!VEE^« 

July  1, 1919,  balance  unexpended $320, 239. 43 

Contributed  by — 

Board  of  Mississippi  Levee  Commissioners 300, 000. 00 

Fifth  Louisiana  levee  district 112, 000. 00 

Southeast  Arkansas  levee  district 44, 000. 00 

Tensas  Basin  levee  district 44. 000. 00 


820,  239.  43 
June  30, 1020,  expended  during  fiscal  year J—    *  584, 400. 31 

July  1, 1920,  balance  unexpended 235, 839. 12 

July  1, 1920,  outstanding  liabilities $65, 300. 34 

July  1, 1920.  amount  covered  by  uncompleted  contracts.  166, 789. 90 

232, 090.  24 


July  1,  1920,  balance  available 3, 748. 88 

Appropriation  for  increase  of  compensation,  rivers  and  harbors,  1919, 

June  30,  1920,  expended  during  fiscal  year $283.33 

*  Expenditures  dietrlbnted  as  follows: 

Upper  Tensas  levee  district $394,  392.  23 

Lower  Yasoo  levee  district 684,  791. 69 

979,183.92 
"Expended  in  soatbeast  Arkansas  and  Tensas  Basin  levee  districts. 
«  Distributed  as  follows : 

Upper  Teneas  levee  district — 

Fifth  Louisiana  levee  district $137, 718.  77 

Southeast   Arkansas   and   Tensas    Basin    levee   dis- 
tricts          73,  376.  27 

$211.  095.  04 

Lower  Tasoo  levee  district — 

Mississippi    Levee    Commissioners 873,  305.  27 

373,  805.  27 


584,  400.  31 


Digitized  by  VjOOQIC 


3214        KEPORT  OF  THE   CHIEF  OF  ENGINEERS,   V.  S.  ARMY. 

Appropriation  for  increase  of  compensation,  rivers  a/nd  harbors,  1920, 

June  30,  1920,  expended  during  fiscal  year $22, 245. 67 

July  1,  1920,  outstanding  liabilities 2, 082. 05 

Modifications  and  readjustments  of  contracts,  river  and  harbor  improvements, 

[Sec.  8,  rlTer  and  harbor  act  of  July  18,  1918.] 

MISSISSIPPI  BIVEE    (UPPER  TENSAS  LEYEE  DISTRICT). 

July  1,  1919,  balance  unexpended $7,887.04 

June  30,  1920,  expended  during  fiscal  year 7,887. 04 

Additional  paym^ent  to  Walter  H,  Demson  on  contract  for  im>provement, 

Mississippi  River^ 

[Sec.  6,  rlrer  and  harbor  act  of  Mar.  2,  1019.] 

LOWER  YAZOO  LEVEE  DISTRICT. 

December  29,  1919,  amount  allotted $18, 000 

June  30,  1920,  expended  during  fiscal  year 18, 000 

The  following  inclosures  accompany  this  report,  to  which  reference  has  been 
made: 
Plate  No.  1.  District  map. 
Plate  No.  2.  Rlverton  revetment. 
]?late  No.  3.  Lake  Bolivar  revetment. 
Plate  No.  4.  Ashbrook  Neck  revetment. 
Plate  No.  5.  Panther  Forest  revetment. 
Plate  No.  6.  Grand  Lake  revetment. 
Plate  No.  7.  Princeton  revetment. 
Plate  No.  8.  Valewood  revetment. 
Plate  No.  9.  Fitler  revetment. 
Plate  No.  10.  Cottonwood  revetment. 
Plate  No.  11.  Opposite  Delta  Point  revetment. 
Plate  No.  12.  Pendleton  revetment. 
Plate  No.  13.  Overflow  map. 
Plate  No.  14.  Upper  Tensas  levees. 
Plate  No.  15.  Lower  Yazoo  levees. 

'  R.  P.  Howell, 

Major,  Corps  of  Engineers. 


Appendix  5. 
iml  roving  mississippi  river,  fourth  distriot. 

This  district  extends  from  Warrenton,  Miss.,  7i  miles  below  Vicksburg, 
Miss.,  to  the  Head  of  the  Passes,  about  13  miles  from  the  Gulf  of  Mexico,  a 
distance  of  457.8  miles  by  river. 

District  headquarters.  New  Orleans,  La. 

District  Engineer:  CJol.  George  McC.  Derby,  U.  S.  Army,  retired,  until 
August  11,  1919.  Maj.  H.  S.  Hetrick,  Corps  of  Engineers,  U.  S.  Army,  until 
December  31,  1919.  Maj.  E.  J.  Dent,  Corps  of  Engineers,  U.  S.  Army,  from 
January  7,  1920,  until  February  29,  1920.  Maj.  J.  Franklin  Bell,  Corps  of 
Engineers,  U.  S.  Army,  since  March  1,  1920. 

President,  Mississippi  River  Commission:  Brig.  Gen.  W.  H.  Bixby.  U.  S. 
Army,  retired,  president  until  December  8,  1918.  Col.  C.  McD.  Townsend, 
Corps  of  Engineers,  U.  S.  Army,  president  from  December  9,  1918,  until  Feb- 
ruary 15,  1920.  Col.  Mason  M.  Patrick,  Corps  of  Engineers,  U.  S.  Army,  acting 
president  from  February  16, 1920,  until  February  29, 1920.  Col.  Chas.  L.  Potter, 
Corps  of  Engineers,  U.  S.  Army,  president  since  March  2,  1920. 
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WOBKS. 

I.  Revetments. 

(a)  Hard  Times  Bend. 

(b)  Bondurant  Chute. 

(c)  Kempe  Bend. 

(d)  Harbors  at  Natchez,  Miss.,  and  Vldalia,  La. 

(e)  Junction  of  the  Mississippi,  Red,  and  Atchafalaya  Rivers. 
if)  Grand  Bay. 

(g)  Plaquemine,  La. 

(h)  Harbor  at  New  Orleans,  La. 

(i)    Experimental  work. 

II.  Levees. 

(a)  Lower  Tensas  levee  district. 
(6)  Atchafalaya  levee  district, 
(c)  Lafourche  levee  district. 
id)  Baratarift  levee  district. 
(e)  Homochitto  levee  district. 
(/)  Pontchartrain  levee  district. 
ig)  Lake  Borgne  levee  district. 

III.  Plant. 

(a)  Revetment  plant 

(b)  Levee  plant. 

I.   REVETMENTS. 

(a)  Hard  Times  Bend, 

Location  and  description. — Six  hundred  and  forty-live  miles  below  Cairo, 
right  bank. 

Origitial  condition. — Caving  in  this  bend  has  been  in  progress  from  an  early 
date;  the  exact  date  unknown.  The  caving  continued  until  in  1910  It  threat- 
ened the  controlling  levee  line  crossing  the  foot*  of  Lake  St  Joseph.  The 
destruction  of  this  levee  would  necessitate  the  building  of  a  long  and  expensive 
line  back  of  the  lake  and  the  abandonment  of  much  valuable  land. 

Previous  projects. — None. 

Existing  project. — The  present  project  was  adopted  by  the  Mississippi  River 
Commission  in  1910  and  is  to  protect  with  standard  revetment  of  willow 
mattresses  and  upper-bank  paving  the  caving  bank  where  the  levee  line  is  most 
threatened. 

Operations  and  results  during  fiscal  year. — No  construction  work  was  done 
at  this  locality  during  the  year  on  account  of  shortage  of  labor  and  the  plant 
being  more  urgently  required  on  other  work.  The  usual  survey  of  the  bend 
was  made  in  March,  1920. 

The  expenditures,  amounting  to  $20,117.70,  were  for  cutting  timber,  surveys, 
material,  and  proportion  of  care,  repair,  and  maintenance  of  the  plant  belonging 
to  the  revetment  works  in  the  district. 

Condition  at  end  of  fiscal  year. — The  effective  length  of  revetment  in  this 
bend  is  7,389  linear  feet,  consisting  of  brush  mattresses  from  300  to  400  feet 
wide  for  the  subaqueous  bank,  and  rock  and  concrete  for  upper  bank  protec- 
tion. The  mattress  work  is  urgently  in  need  of  extensive  repairs.  Caving  at 
the  ends  of  the  revetment  has  destroyed  the  effectiveness  of  about  1,500  linear 
feet  of  work  and  threatens  to  destroy  more  by  flanking,  unless  work  is  extended. 
Recently  a  cave  of  about  300  linear  feet  occurred  in  the  revetment  between 
sections  43  and  44.  Caving  in  the  unprotected  bend  above  threatens  a  portion 
of  the  levee  line,  and  an  extension  of  the  work  upstream  for  about  2,000  feet 
Is  urgently  required. 

The  expenditures  on  existing  project  to  May  31,  1920,  were  $263,506.83  for 
new  work  and  $85,107.31  for  maintenance,  making  a  total  of  $348,614.14. 

Local  cooperation. — ^None. 

Terminal  facilities. — None. 

Effect  of  improvement. — The  effect  of  the  improvement  has  been  to  perma- 
nently locate  and  deepen  the  channel,  to  protect  the  bank  of  the  river,  and  to 
preserve  the  controlling  levee  line. 

Proposed  operations. — It  is  proposed  to  make  such  repairs  as  may  be  necessary 
to  preserve  the  continuity  of  the  existing  revetment  and  extend  the  work  about 
2,000  feet,  principally  upstream. 

Recommended  modifications  of  project. — ^None. 
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References  to  publWied  articles  not  previously  reported, — ^None. 

Commercial  statistics. — ^By  resolution  of  the  Mississippi  River  Ck>mmiasion  of 
November  19,  1914,  the  secretary  is  charged  with  the  duty  to  secure  complete 
commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

Appropriations, — See  current  report  of  Mississippi  River  Commission. 

FINANCIAL   SUMMARY. 

Amount  expended  on  all  projects  to  June  30,  1920,  after  deducting  receipts  from 
sales,  etc.,  amounting  to  $348,698.91: 

New  work $263, 506. 83 

Maintenance 85, 192. 08 


Net  total  expended 348, 698. 91 


Total  appropriations  to  June  30,  1920- 



"% 

453.999.99 

Fiscal  year  ending  June  30. 

1916        '        1917 

1918 

1919 

1920 

ETTMndfid  for  new  work  ^ 

100,012.77 
6,903.10 

$21,390.58 
31,952.61 

$8,636.37 

$15,781.74 

$19, 157. 85 

Total  exDcnded  i 

96,915.87 

53.343.09 

8,636.37 

15,781.74 

19,157.85 

AnnroDriated  or  allotted 

10,000.00 

25,000.00 

8,000.00 

45,000.00 

1  Not  deducting  reooipts  from  sales,  etc 

July  1,  1919,  balance  unexpended 79, 458. 93 

Amount  allotted  from  sundry  civil  act  approved  July  19,  1919 45, 000. 00 

124,45a88 
June  30, 1920,  amount  expended  during  fiscal  year  for  maintenance.    ^  19, 157. 85 

July  1,  1920,  balance  unexpended 105, 301. 08 

July  1, 1920,  outstanding  UabiUties • 5,928.30 


Amount  available  for  fiscal  year  ending  June  30, 1921 


99,372.78 


Amount  (estimated)  required  to  be  appropriated  for  completion  of 

existing  project *  Indeterminate. 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30.  1922: 

For  new  work *  Indeterminate, 

For  maintenance 'Indeterminate. 

ih)  Bondurant  Chute. 

Location  and  description. — Six  hundred  and  fifty-seven  miles  below  Cairo, 
right  bank. 

Original  condition, — Caving  in  this  bend  commenced  in  1880,  and  continued 
until  1889,  when  it  threatened  the  line  of  levee  between  the  river  and  Lake 
Bruin.  The  destruction  of  the  existing  levee  would  have  made  necessary  a 
long  line  of  new  levee  behind  Lake  Bruin,  entailing  the  exposure  to  overflow 
of  a  large  area  of  cultivated  land. 

Previous  projects, — ^None. 

Existing  project, — ^The  present  project  was  adopted  by  the  Mississippi  River 
Commission  in  1899,  and  provided  for  revetting  the  caving  bank  with  board 
mattresses  100  feet  wide,  grading  the  upper  bank  and  paving  it  with  con- 
crete In  situ.  The  project  was  modified  in  1900  to  provide  for  the  use  of 
standard  willow  mattresses.  A  further  modification  In  1903  provided  for  the 
use  of  rock  for  upper  bank  paving. 

Operations  and  results  during  fiscal  i/ear.— No  work  was  done  during  th*» 
year.    The  usual  annual  survey  was  made  during  June,  1919. 

The  expenditures,  amounting  to  $1,324.34,  were  for  surveys,  and  proportion  of 
care,  repair,  and  maintenance  of  the  plant  belonging  to  revetment  worka  in  the 
district. 


1  Not  dedaeting  receipts  from  sales,  etc. 


*  Exclasive  of  available  foBds. 
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Condition  at  end  of  fiscal  year. — ^A  total  of  4,150  linear  feet  of  bank  protec- 
tion has  been  placed,  all  believed  to  be  in  good  condition.  A  bar  has  formed 
at  the  upper  end  of  the  revetment,  while  only  normal  caving  has  occurred  below. 
No  further  extension  of  the  work  is  considered  at  present  necessary,  and  only 
minor  repairs  to  the  upper  bank  work  where  washed  by  rains  are  now  required. 

Tlie  expenditures  on  existing  project  to  May  31,  1920,  were  $62,452.82  for 
new  work  and  $75,908.25  for  maintenance,  malcing  a  total  of  $137,761.07. 

Local  cooperation. — None. 

Terminal  facilities. — ^None. 

Effect  of  improvement, — ^The  effect  of  the  improvement  has  been  to  protect  the 
bank  of  the  river  and  preserve  the  controlling  levee  line. 

Proposed  operations. — It  is  proposed  to  make  such  repairs  as  may  be  neces- 
sary to  preserve  the  continuity  of  the  existing  revetment 

Recommended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported. — None. 

Commercial  statistics. — By  resolution  of  the  Mississippi  River  Commission 
of  November  19.  1914,  the  secretary  is  charged  wllh  the  duty  to  secure  com- 
plete commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

Appropriations. — See  current  report  of  the  Mississippi  River  Commission. 

FINANCIAL   SUMMARY. 

Amount  expended  on  all  projects  to  June  30,  1920,  after  deducting 
receipts  from  sales,  etc.,  amounting  to  $137,108.32 : 

New  work $61,800.07 

Maintenance 75,  308.  25 

Net  total  expended 137,108.32 

Total  appropriations  to  June  30,  1920 145,500.00 


Fiscal  year  ending  June  30. 

1916 

1917 

1918 

1919 

1920 

ExDended  for  maintenance  *  

$1,210.71 

$11,850.84 

$42,310.97 

14,034.70 

11,065.56 

ADDronriated  or  allotted 

36,000.00 

25,000.00 

7,000.00 

1  Not  deducting  receipts  from  sales,  etc. 

July  1,  1919,  balance  unexpended -      $9,447.24 

June  30, 1920,  amount  expended  during  fiscal  year  for  maintenance.      ^  1, 055. 56 


July  1,  1920,  balance  unexpended 

Amount  available  for  fiscal  year  ending  June  30, 1921— 


8, 391. 68 
8.391.68 


Amount  (estimated)   required  to  be  appropriated  for  completion 

of  existing  project '  Indeterminate 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending 
June  30,  1922 : 

For  new  work 'Indeterminate 

For   maintenance '  Indeterminate 

(c)  Kempe  Bend. 

Location  and  description. — Six  hundred  and  seventy-three  miles  below  Cairo, 
right  bank. 

Original  condition. — Caving  in  this  bend  commenced  about  1865  and  continued 
with  unusual  rapidity,  destroying  one  levee  after  another  until  1899,  when  It 
had  nearly  reached  a  line  the  destruction  of  which  would  have  necessitated 
a  new  levee  of  extremely  difllcult  and  costly  construction.  The  building  of 
this  new  line  would  have  required  a  long  period  of  time,  and  a  break  in  the 
front  line  in  the  meantime  would  have  been  disastrous  to  a  large  section  of 
country. 

Previous  projects. — ^None. 

Existing  project. — The  present  project  was  adopted  by  the  Mississippi  River 
Commission  in  1899,  and  provided  for  protecting  the  caving  bend  with  stand- 
ard revetment  of  willow  mattresses  and  upper-bank  pavement. 


*  Not  dedactlnff  receipts  from  Bales,  etc. 


•  Bxclasive  of  available  funds. 
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Operations  and  results  during  fiscal  year. — Operations  were  commeDced  4m 
October  1.  1919,  and  continued  until  February  7,  1920,  when  work  was  inter- 
rupted by  the  high  stage  of  the  river.  Further  work  was  impracticable  in  this 
bend  on  account  of  the  swift  current.  The  work  accomplished  during  the  year 
was  restoring  the  revetment  lost  by  caving  at  the  upper  end  between  sectioos 
11  and  13  and  at  the  lower  end  between  sections  00  and  64 ;  6,088  squares  of 
brush  mattresses  were  constructed  and  placed,  covering  420  linear  feet  of  bank 
at  the  upper  end  and  1,330  linear  feet  at  the  lower  end ;  1,700  linear  feet  of 
the  upper  bank  at  the  lower  end  of  the  revetment  were  graded ;  the  bank  was 
cleared  of  timber  between  sections  38  and  58  to  prevent  forming  obstructlODS 
to  future  work;  and  700  linear  feet  of  drainage  ditches  were  cut  and  opened 
to  Improve  drainage  conditions  along  portions  of  the  revetment  where  seep- 
age from  numerous  lakes,  bayous,  and  barrow  pits  is  believed  to  be  one  of  tiie 
causes  of  failure.  The  work  was  done  by  hired  labor  with  Government  plant 
and  was  much  delayed  by  high  water  and  shortage  of  labor.  The  usual  an- 
nual survey  of  this  bend  was"  made  during  the  period  from  August  to  Novem- 
ber, 1919. 

The  expenditures  for  the  year  amounted  to  $190,947.27,  which  include  cost 
of  surveys,  material,  and  proportion  of  care,  repair,  and  maintenance  of  the 
plant  belonging  to  the  revetment  works  in  the  district. 

Condition  at  end  of  fiscal  year, — ^A  total  of  28,175  linear  feet  of  bank  revet- 
ment has  been  placed,  consisting  of  brush  mattresses  from  100  to  500  feet 
wide  for  the  subaqueous  bank  and  rock  and  concrete  pavement  for  upper  bank 
protection. 

Numerous  failures  of  the  revetment  have  occurred  since  the  work  was  com- 
menced in  1899  and  extensive  repairs  have  been  necessary. 

There  are  many  breaks  in  this  revetment  which  should  be  repaired  as  soon 
as  possible.  While  the  revetment  is  intact  above  low  water  along  the  front 
where  it  is  nearest  to  the  levee,  the  latest  surv^s  show  that  the  mattress 
work  has  given  away  in  many  places  under  water  and  extensive  repairs  are 
urgently  needed,  covering  about  10,000  linear  feet,  to  prevent  further  deterio- 
ration and  consequent  danger  to  the  levee  line. 

The  mattress  work  was  completed  in  1918,  but  large  expenditures  for  main- 
tenance will  be  necessary  for  several  yeara 

The  expenditures  on  existing  project  to  May  31,  1920,  were  $1,104,977.10  for 
new  work  and  $694,040.81  for  maintenance,  making  a  total  of  $1,799,017.91. 

The  following  table  gives  detailed  costs: 

LOCATION    OF    WOBK,    KEMPB   BEND    (673    R.),    FOURTH    ICISSISSIFFI   BIVEB    DISTBICT. 

Mattresses,  total  area,  6,0S8  squares  {phannel  mats,  5,738;  connecting  mats,  SOO). 

BUILDING  MATS. 


Items. 


Mobilization  and  demobillxatian 

^inch  strand poimds. 

X-inch  strand do... 

i-inch  strand do... 

|-incli  strand do... 

Lumber feet. 

Wire,  No.  12 poonds. 

Wire,  Silicon  brand 

Nails,  wire 

Clips,  Hnch number. 

Treenails do. 

Brush  and  poles cords. 

Stone  and  concrete  ballast tons. 

Rope,manllla pounds. 

Cement sacks. 

Sand  and  gravel cubic  yards. 

Coal tons. 


Oil. 

Misoellaneouis  expenses. . 

Subsistence 

Steamboat  expenses 

Labor 

Supervision 


.gallons. 


Totalfleldoost 86,«8L88 


Quantity  used. 


Total 
quantity. 


399,iX)» 
8,000 


43,300 


119,000 
0,009 


2,752 


152 
451 


Total 
cost. 


1583.20 


10,987.68 
135.00 


1,705.85 


559.00 
80,53&90 


459.72 


1,002.20 

114. 14 

118.81 

11,203.98 

5,069.82 

21,40Ln 

2,092.37 


Per  square. 


Quantity. 


00.222 
.4968 


7.171 


19.71 
L109 


.455 


.0251 
.0746 


Ooft 


10.0966 


.022 


.0127 

&0M 


.07S1 


.1(6 
.019 
.«« 
1.855 

.m 

8.5544 
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Maiiresses^  total  area,  6,0$8  squares  (channel  mats,  .5,738;  connecting  mats^ 

500)— Continued. 

BALLASTING  AND  SINKING. 


Items. 


Quantity  used. 


Total 
quantity. 


Total 
cost. 


Per  square. 


Quantity. 


Cost. 


Mobllixation  and  demobilisation. 

^inch  strand 

A-inch  strand , 

|-inch  strand , 

1-inch  strand , 

'  Lumber.-. 

Wire,  No.  12 

Wire,  Silicon  brand 

Nails,  wire 

Clips,  Hnch 

Treenails 

Brush  and  poles 

Stone  and  concrete  ballast 

Rope,manilla 

Cement 

Sand  and  gravel 

Coal 

OU. 


.pounds. 

....do... 
....do... 

feet. 

.pomids. 


24,ft«7 
2,530 


020.35 
113.85 


Miscellaneous  expenses. . 

Subsistence '. 

Steamboat  expenses 

Labor 

Supervision 


numl)er. 

;. do... 

cords. 

tons. 

pounds. 

sacks. 

.cubic  yards. 

tons. 

gallons. 


5,002 


204. 67 


4,857 
4,184 


15,785.00 
090.00 


121 
1,321 


798.60 
334.47 
499.56 
7,275.71 
7,172.57 
11,440.16 
1,753.00 


Total  field  cost.. 


47,602.93 


SO.  1649 


4.088 
.410 


.1042 
.0188 


,8047 


3.614 
.0114 


.0200 
.2188 


.1322 
.0563 
.0827 
1.205 
1.187 
L8046 
.2908 


GRADING  (1,700  LINEAR  FEET  OR  2,280  SQUARES). 


Mobilization  and  demobilization .' 

44nch  strand pounds. . 

'  ^inch  sUtmd do 

-inch  strand do 

-{-nch  strand do 

.UTP^'.... .x........a.xxx..x       x..a.x.       .   .  .  fflet      . 

Wire,  No.  12 ; pounds. . 

Wire,  SiUoon  brand !7. 

Nails,  wire 

CliD*.  Wnch..           TinmhAr  . 

Treenails do.... 

Brush  and  poles cords. . 

Stone  and  concrete  ballast tons. . 

Rope,manilla pounds.. 

Cement sacks.. 

202 

$36.79 

.0886 

SO.  0148 

Sand  and  gravel cubic  yards . . 

Coal tons.. 

Oil gaUons.. 

MiflnpllftntmiiA  eXDeOSeSr  .....t...t..........t-..,«-t.-.-- 

482 
98 

3,18L20 
24.73 

857.35 
2,417.92 

700.00 
3,093.46 

431.77 

.2114 
.043 

L396 
.0108 
.1567 

Subsiistflnce , ,,-,,„„,,,-„,,,,, 

1.0006 

Steamboat  e^Denses-  ....,,,,,.,t. » 

.307 

Labor            "            

1.751 

Supervision ......... ...........T.T...T.T-.--T..*T.r--rT- 

.1803 

Total  field  cost 

11,140.22 
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Summary  of  costs  {1,150  linear  feet  revetted^). 


Subaqueoos  work. 


Per 
square. 


Total. 


Upper  bank  work. 


Per 
square.' 


Total. 


Oraad 
totaL 


Total  field  cost 

Office  exi>enses 

Survejrs 

Gare  of  plant 

Repair  of  plant 

Depredation  of  plant . 


22.210 
.624 


134,874.31 
3, 77a  56 
1,716.74 


M.886 
.624 
.350 


11, 14a  22 

i,ioaoo 

800.00 


100 
-.739 


603.70 
5, 06a  00 


100 
.800 


22a.  00 
1,600.00 


Total. 


145,525.40 


14,866.22 


145,514.54 
4, 87a  96 
2,516.74 


831.70 
6, 66a  00 


i6o,3n.ei 


>  Repair  work  cost  per  linear  foot  can  not  be  determined. 

*  Cost  per  square  completed  upper  bank  work. 

*  Upper  bank  work  not  completed. 

Local  cooperation.— None. 

Terminal  facilities, — ^None. 

Effect  of  improvement, — ^The  effect  of  the  improyement  has  been  to  perma- 
nently locate  and  deepen  the  channel,  to  protect  the  bank  of  the  river,  and  to 
preserve  the  controlling  levee  line. 

Proposed  operations, — It  is  proposed  to  make  such  repairs  as  may  be  neces- 
sary to  maintain  the  existing  revetment 

Recommended  modifications  of  project, — ^None. 

References  to  published  articles  not  previously  reported, — ^None. 

Commercial  statistics, — ^By  resolution  of  the  Mississippi  River  Commission  of 
November  19,  1914,  the  secretary  is  charged  with  the  duty  to  secure  complete 
commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

AppropHatiohs. — See  current  report  of  the  Mississippi  River  Commission. 


FINANCIAL  BUMMABT. 

Amount  expended  on  all  projects  to  June  30,  1920,  after  deducting  receipts 
from  sales,  etc.,  amounting  to  $1,797,065.69 : 

New  work $1, 101, 672. 35 

Maintenance 695, 393. 34 


Net  total  expended 1, 797. 065. 69 


Total  appropriations  to  June  30,  1920 



1,966.000-00 

Fiscal  year  ending  June  30. 

1916 

1917 

1918 

1919 

1990 

Ejqiended  for  maintenance  ^ 

10,009.65 
60,000.00 

$52,629.61 
100,000.00 

$128,000.00 
128,000.00 

177,257.25 

$184,164.65 

Appropriated  or  allotted 

a86,ooaoo 

I  Not  deducting  receipts  from  sales,  etc 


July  1,  1919,  balance  unexpended 

Amount  allotted  from  sundry  civil  act  approved  July  19, 1919- 
Amount  allotted  from  sundry  civil  act  approved  June  5, 1920— 
Receipts  from  sales,  etc.,  during  fiscal  year  1920 


$55,098.66 

148,000.00 

150,000.00 

1,821.41 


June  30,   1920,   amount   expended   during  fiscal   year   for   main- 
tenance   


254,920.01 

*  184, 164. 65 

170,755.42 
9,806.83 


July  1,  1920,  balance  unexpended 

July  h  1020,  outstanding  liabilities 

Amount  available  for  fiscal  year  ending  June  30,  1921 160, 94a  50 

^  Not  deducting  receipts  from  sales,  etc. 
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Amount  (estimated)  required  to  be  appropriated  for  completion  of 

existing  project "  Indeterminate. 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30.  1922: 

For  new  work *  Indeterminate. 

For  maintenance *  Indeterminate. 

id)  Harbors  at  Natchez,  Miss,,  and  Vidalia,  La. 

Location  and  description. — From  687  to  700  miles  below  Cairo,  left  and  right 
banks. 

Original  (Jondition. — Caving  of  the  river  bank  in  Giles  and  Marengo  Bends  and 
In  front  of  the  city  of  Natchez  was  in  progress  as  far  back  as  authentic  record 
exists.  In  Giles  bend  the  caving  had  progressed  to  such  an  extent  that  a  cut-ofT 
was  threatened  through  the  neck  of  land  between  Giles  and  Cowpen  bends,  which 
cut-off  would  have  destroyed  the  harbors  of  Natchez  and  Vldalla.  In  Marengo 
bend  the  caving  had  destroyed  the  last  practicable  line  of  levee  between  Lake 
Concordia  and  the  river  and  caused  the  construction  of  a  new  line  behind  the 
lake  In  1881.  Many  thousand  acres  of  valuable  farming  lands  had  been  de- 
stroyed. .  The  caving  continued,  and  in  1912  threatened  the  destruetion  of  tlie 
new  line  behind  the  lake,  as  well  as  an  Important  railroad  line.  In  front  of  the 
city  of  Natchez  continued  caving  had  destroyed  nearly  all  of  the  historic 
"  Natchez-under-the-HlU  "  and  was  threatening  the  site  of  the  waterworks  sup- 
plying the  city  of  Natchez. 

Prei:ious  projects. — The  work  originated  in  a  joint  congressional  resolution 
passed  June  28,  1879.  The  original  project  provided  for  protecting  the  caving 
banks  in  Giles  and  Marengo  bends  with  brush  and  stone.  Work  was  carried  on 
under  this  project  during  1881  and  1882.  Amount  expended,  $82,470.91.  No 
trace  of  this  work  remains. 

Existing  project. — tinder  act  of  August  2,  1882,  the  work  was  placed  under 
the  direction  of  the  Mississippi  River  Commission,  but  remained  dormant,  except 
for  frequent  surveys  and  exauii nations,  until  1892.  On  November  7,  1892,  the 
commission  adopted  a  project  calling  for  the  construction  of  a  levee  along  the 
axis  of  Co\\i)en  Neck  to  prevent  the  flow  of  water  during  high  stages  of  the 
river  across  the  neck  and  consequent  danger  of  a  cut-off.  On  March  30,  l^W, 
a  project  was  adopted  for  the  protection  of  the  bank  in  Giles  Bend  by  means  of 
submerged  sloping  spur  dikes  placed  at  Intervals  of  about  450  feet.  In  1899  the 
project  was  modified  to  provide  for  continuous  revetment  of  the  standard  type, 
with  mattresses  300  feet  wide,  together  with  upper-bank  pavement,  the  latter 
to  be  placed  only  after  the  action  of  the  river  had  graded  the  upper  bank  to  a 
sufiSciently  flat  slope.  This  restriction,  so  far 'as  it  related  to  work  subsequent 
to  1899,  was  removed  In  June,  1900.  In  1907  the  project  was  modified  to  include 
the  revetment  of  the  Natchez  front  with  standard  revetment,  and  in  1912  to 
include  the  revetment  of  Marengo  Bend. 

Operations  and  results  during  fiscal  year. — The  improvement  of  the  harbors 
of  Natchez  and  Vldalla  includes,  besides  the  levee  on  Cowpen  Neck,  revetment 
work  in  Giles  Bend,  Marengo  Bend,  and  along  the  front  of  the  city  of  Natchez. 

Oiles  Bend. — No  work  was  done  during  the  year  other  than  what  was  re- 
quired to  protect  the  outer  end  of  the  Cowpen  Neck  Levee  during  the  high-water 
period.    The  usual  annual  survev  was  made  during  December,  1919. 

The  total  cost  of  this  work  during  the  year  was  $32,397.16  for  maintenance, 
which  includes  cost  of  survey,  material,  high-water  protection,  and  proportion  of 
care,  repair,  and  maintenance  of  the  plant  belonging  to  the  revetment  works  In 
this  district,  the  difference  between  this  total  and  the  actual  money  expended 
being  due  to  credits  for  materials  on  hand,  and  adjustment  for  rock  used  belong- 
ing to  Grand  Bay. 

Marengo  Bend. — ^Work  of  cutting  willows  and  constructing  mattresses  was  in 
progress  on  the  date  of  last  report.  Due  to  high  stage  of  the  river  which  cov- 
ered most  of  the  willow  bars,  little  was  accomplished  until  August,  1919.  All 
operations  were  discontinued  October  1,  1919,  and  the  plant  transferred  to 
Kempe  Bend.  The  work  during  the  year  was  confined  to  making  needed  repairs 
to  the  revetment  at  the  lower  end  between  sections  18  and  27,  where  caving  had 
destroyed  or  threatened  to  destroy  the  revetment. 

*  Exclusive  of  available  fands. 
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A  total  of  6,842  squares  of  mattress  were  constructed  and  sunk,  coyering 
2,190  linear  feet  of  bank ;  the  upper  bank  was  graded  for  1,500  linear  feet,  and 
paved  for  1.245  linear  feet,  requiring  809  squares  of  pavement  as  follows:  Rock 
pavement,  95  squares;  concrete  block  pavement,  40  squares;  concrete-in-sitn, 
674  squares. 

In  addition  to  the  above  work  550  linear  feet  of  drainage  ditches  were  dug 
to  drain  old  borrow  pits  along  the  levee  back  of  the  revetment.  A  total  of 
9,550  tons  of  concrete  was  manufactured,  the  cost  of  which  is  absorbed  in  the 
cost  of  completed  revetment. 

The  usual  survey  of  this  bend  was  made  during  July  and  August,  1919. 

The  work  was  greatly  delayed  on  account  of  shortage  of  labor,  unfavorable 
weather,  and  river  conditions. 

The  work  was  done  by  hired  labor  with  Government  plant  at  a  total  cost  of 
$111,570.55  for  maintenance,  surveys,  material,  and  proportion  of  care,  repair, 
and  nuUntenance  of  plant  belonging  to  the  revetment  works  in  the  district,  the 
difference  between  this  total  and  the  actual  money  expended  being  due  to  credits 
for  materials  on  hand. 

The  following  table  gives  detailed  costs : 

LOCATION   OF  WORK,    MARENGO  BEND    (692    E),  FOURTH    MISSISSIPPI  UVER  DISTRICT. 

Mattresses,  total  area,  6,8''t2  squares  (channeH  mats,  6,818;  connecting  maU,52i). 

BUILDING  MATS. 


Items. 


Quantity  used. 


Total 
quantity. 


Total 
cost. 


Per  square. 


Quantity. 


Cost. 


Mobilisation  and  demobilization. 

Lumber 

Wire,  No.  12 

Nails,  wire 

Treemalls 

Brush  and  noles 

Rope,  miuma 

Coal 

Oil. 


feet.. 

..pounds.. 

do.... 

.number 

oords 

..pounds 
tons 


516,206 
3,600 
57,000 
140,000 
7,914 
3,231 
172 


Mlsoellaneous  expenses. . 

Subsistence 

Steamboat  expenses 

Labor 

Supervision 


$600.00 

12,313.93 

157.50 

2,109.00 

641.70 

25,034.19 

539.67 

1,135.20 

101.15 

151.66 

10,079.79 

5,670.00 

22,034.35 

2,019.71 


Total  field  cost. 


82,487.85 


75.440 

.515 

8.331 

20.46 

1. 157 

.472 

.025 


.OS 
.(S3S 

lao 

.(PS 
.166 
.015 
.03 

L43 
.94 

3.2301 
.97 


BALLASTING  AND  SINKING. 


Mobilization  and  demobilization 

Lumber iieet. 

Wire,  No.  12 pounds. 

Nails,  wire do. . . 

Stone  and  ballast tons. 

Rope,  manlla pounds. 

COJU 


Oil. 

Miscellaneous  expenses. 

Subsistence 

Steamboat  expenses 

Labor 

Supervision 


.tons. 


Total  field  cost. 


30,266 
2,970 
5,738 
5,504 
4,850 
137 


$518.00 

481.53 

133.65 

232.70 

13,815.15 

8iaoo 

904.20 
7L13 
52.17 
2,112.21 
7,565.76 
6,379.15 
1,139.47 


34,205.12 


4.423 
.4344 
!0838 
.8044 
.708 
.020 


$0.0:57 

.mi 
.oi« 

.OMO 
1019 

.vna 

.OUM 
.0079 

LUM 

.ns 

.IttS 
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Grading,  1,500  linear  feet,  or  2,000  squares. 


3223 


Items. 


Rope,  manila pounds . 

Coal tons. 

OU. 


Miscellaneous  expenses. 

Subsistence , 

Steamboat  expenses 

Labor. .\T^...,. 

Supervision , 


Total  field  cost. 


Quantity  used. 


Total 
quantity. 


149 
422 


Total 
cost. 


$25.00 

2,785.20 

21.68 

313.45 
2,144.20 

4.'>3.78 
3,641.37 

382.89 


9,667.57 


Per  square. 


Quantity. 


0.075 
.211 


Cost. 


$0.0125 
1.3926 
.0108 
.1567 
1.0721 
.22689 
1.7756 
.19144 


Paving,  rock  and  concrete,  1,245  linear  feet,  or  809  squares. 


Quantity  used. 

Per  square. 

Items. 

Total 
quantity. 

Total 
cost. 

Quantity. 

Cost. 

Mobilisation  and  demobilization - . 

$252.05 
751.75 
440.00 

2,164.80 
408.90 
422.40 
17.49 
689.06 
600.00 

2,481.52 
305.09 

$0.3115 

Stone  and  ballast. 

tons.. 

464 

2,632 

3,280 

1,048 

64 

56 

.5736 

3.253 

4.054 

1,295 

.0791 

.0692 

.9292 

Rope,  manila 

Cement 

Sand  and  CTavel 

pounds.. 

sacks.. 

cubic  yards. . 

.5438 

2.675 

.5054 

Coal. ... .  f?. ........ ... . . ...... . . .  . 

Oil 

Subsistence 

tons.. 



.5221 
.0216 
.8517 

Steamboat  expenses 

.7416 

Labor 

3.067 

Sui>ervision -  - 

.3771 



Total  field  cost 

8,533.06 

Summary  of  costs,  2,190  linear  feet  revetted.^ 


Total  field  cost 

Office  expenses 

Surveys 

Depreciation  of  plant. 
Repair  of  plant 


ToUl. 


Subaqueous  work.        Upper-bank  work. 


Per 
square. 


$17,065 
.529 
.232 
.892 
.101 


Total. 


$116,692.97 

3,623.00 

1,600.00 

5,400.00 

685.00 


128,000.97 


Per 
square.' 


11.693 
.500 
.247 
.916 
.110 


Total. 


$18,200.63 

1,040.30 

495.55 

2,000.00 

220.00 


22,016.48 


Grand 
total. 


$134,893.60 

4,663.30 

2,095.55 

7,490.00 

905.00 


150,047.4$ 


1  Repair  work  cost  per  linear  foot  can  not  be  determined.    Work  not  complete. 
>  Cost  per  square  completed  uppei^bank  work. 

Natchez  front, — ^No  construction  work  was  done  during  the  year.  The 
usual  survey  was  made  in  December,  1019.  The  expenditures,  amounting  to 
$5,978.08,  were  for  surveys,  material  and  proportion  of  care,  repair  and  mainte- 
nance of  the  plant  belonging  to  the  revetment  works  in  the  district. 

Condition  at  end  of  fiscal  year,— In  Giles  bend  a  total  of  20,917  linear  feet 
of  subaqueous  bank  revetment  has  been  placed,  consisting  of  spur  dikes,  brush 
mattresses  from  300  to  500  feet  wide,  with  upper  bank  protection  of  stone 
and  concrete  for  17,340  linear  feet. 

A  spur  levee  16,621  feet  long  has  been  completed  to  approved  grade  on  the 
axis  of  Cowpen  Point. 
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The  work  haB  been  successful  in  preventing  tlie  tliieatened  cut-off  between 
Giles  and  Gowpen  b^ids,  although  numerous  failures  of  the  revetment  have 
occurred.    Extensive  repairs  are  urgently  needed. 

During  the  high  water  of  1920  the  current  caused  some  damage  to  the  slope 
of  the  Gowpen  Neck  levee  at  the  outer  end,  which  should  be  r^[>aired.  The 
construction  of  a  dike  to  deflect  the  current  away  from  the  slope  may  become 
necessary.  A  cave  has  occurred  in  the  protected  bank  opposite  the  end  of  the 
levee  and  also  several  failures  in  the  revetmiMit  at  the  upper  end  of  the  bend. 
Otherwise  the  revetment  apparently  is  in  good  condition,  requiring  only  ordi- 
nary repairs. 

In  Marengo  bend  the  bank  has  been  protected  for  12,844  linear  feet  with 
brush  mattresses  from  300  to  500  feet  wide  for  the  subaqueous  protection  work 
and  stone  and  concrete  for  upper-bank  protection.  The  work  has  not  held 
well  and  is  badly  in  need  of  further  extensive  repairs.  It  has  been  successful 
in  preventing  the  breaching  of  the  levee  line  which  it  was  designed  to  protect 

After  work  was  suspended  in  October,  1919,  the  small  cave  reported  in  July 
at  section  28  extended  upstream  and  has  destroyed  to  date  of  this  report 
about  1,000  linear  feet  of  the  subaqueous  revetment.  The  surveys  show  that 
in  the  last  year  shoaling  of  the  channel  at  the  extreme  upper  end  and  scouring 
at  the  lower  end  has  taken  place,  with  only  slight  changes  along  the  middle 
portion  of  the  revetment.    Caving  is  still  active. 

On  the  Natchez  front  the  bank  has  been  protected  for  3,536  linear  feet  in 
two  detached  pieces,  upper  2,136  feet  long  and  lower  1,400  feet  long,  separated 
by  an  unprotected  gap  of  about  1,600  feet.  The  work  consists  of  mats  300  feet 
wide  with  upper  bank  protection  of  rock  where  found  necessary.  The  work 
has  been  successful  in  preventing  further  recession  of  the  bank  on  the  harbor 
front.    All  work  is  apparently  in  good  condition. 

The  project  for  improving  the  h>irl>or8  at  Natchez  and  Vidalia,  Miss,  and 
La.,  has  not  been  completed.  Further  extensions  of  the  work  in  Marengo  bend 
and  along  the  Natchez  front  will  be  required.  The  project  is  about  80  per 
cent  completed.  Very  large  expenditures  for  maintenance  will  be  required  for 
a  number  of  years. 

The  total  expenditures  on  existing  project  to  May  31,  1920,  in  Giles  bend 
were  $1,296,587.54  for  new  work  and  $531,262.61  for  maintenance,  making  a 
total  of  $1,827,850.15 ;  in  Marengo  bend  $381,857  for  new  work  and  $441343.62 
for  maintenance,  making  a  total  of  $823,200.62 ;  on  the  Natchez  front  $120,730.26 
for  new  work  and  $15311-23  for  maintenance,  making  a  total  of  $136,041.49. 

Local  cooperation, — ^None. 

Terminal  facilities. — Consist  of  a  public  landing  place  for  steamboats  plying 
on  the  Mississippi  River  and  an  Inclined  elevator  for  transfer  of  freight  between 
the  landing  and  the  top  of  the  bluff.  These  facilities  are  considered  inadequate 
for  existing  commerce,  and  more  particularly  for  the  increased  commerce  that 
should  be  developed  on  the  Mississippi  River  in  view  of  the  facilities  afforded 
by  the  channel  improvement.  For  a  full  description  of  terminal  facilities  see 
House  Document  No.  652,  Sixty-sixth  Congress,  second  session. 

Effect  of  improvement. — ^The  effect  of  the  improvement  has  been  to  locate  and 
deepen  the  channel,  to  protect  the  banks  of  the  river,  to  preserve  the  controlling 
levee  line  in  Marengo  Bend,  to  prevent  a  cut-off  between  Giles  and  Gowpen 
bends,  and  to  preserve  the  harbor  front  of  Natchez,  Miss.,  and  Vidalia,  La. 

Proposed  operations. — It  is  proposed  to  make  such  repairs  as  may  be  possible, 
widening  the  revetments  where  the  channel  of  the  river  has  destroyed  the  outer 
edge  of  the  mats,  and  making  such  repairs  and  extensions  to  preserve  existing 
work  as  available  funds  and  the  supply  of  labor  may  permit 

Recommended  modifications  of  project. — ^None. 

^References  to  published  articles  not  previously  reported. — ^None, 

Commercial  statistics.-'By  resolution  of  the  Mississippi  River  Commission  of 
November  19,  1914,  the  secretary  is  charged  with  the  duty  to  secure  complete 
commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

Appropriations, — See  current  report  of  the  Mississippi  River  CommiaaiQn. 
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Financial  summary. 

Amount  expended  on  all  projects  to  June  90,  1920,  after  deduct- 
Ini;  receipts  from  sales,  etc.,  amounting?  to  $2,944,494.97. 

New  work $1.  799, 174. 80 

Maintenance 1, 145, 320. 17 

Net  total  expended 2, 944, 494. 97 

Total  appropriations  to  June  30, 1920 3, 108, 500. 00 


Fiscal  year  ending  June  30. 

mt 

1917 

1918 

1919       1        1990 

Expended  for  new  * 

$57,48S.M 
78,500.61 

«103,00<I.7B 

1100,264.90 

$180,  SSi'  62    $i48, 487. 68 

Total  expended  > 

130, 070.27 

163,06«.7» 

100,264.90 

180,852.62      148,487.68 

Appropriaied  or  allotted 

3D0,00a00 

os,ooaoo 

173,000.00 

1    239,000.00 

July  1,  1919,  balance  unexpended $73,494.71 

Amount  allotted  from  sundry  civil  act  approved  July  19,  1919 149, 000. 00 

Amount  allotted  from  sundry  civil  act  approved  June  5, 1920 90, 000. 00 

Receipts  from  sales,  etc.,  during  fiscal  year  1920 400. 00 

312,894.71 
June  30,  1920,  amount  expended  during  fiscal  year  for  maintenance.  ^  148, 487. 68 

July  1,  1920,  balance  unexpended 164,407.08 

July  1, 1920,  outstanding  liabilities 8, 204. 59 

Amount  available  for  fiscal  year  ending  June  30, 1921 156, 202. 44 

Amount   (estimated)   required  to  be  appropriated  for  completion 

of  existing  project "Indeterminate 

Amount  that  can  be   profitably   exp^ded   in    fiscal    year   ending 
June  30,  1922: 

For  new  work - "Indeterminate 

For  maintenance *  Indeterminate 

{€)  Junction  of  the  MiisisHppi,  Red,  and  Atdhafalaya  Riven. 

Location  and  deicription, — Seven  hundred  and  sixty-four  miles  below  Cairo, 
right  bank. 

Original  condf^ion.— Prior  to  1831  the  Red  River  entered  the  Mississippi  and 
the  Atchafalaya  flowed  out  from  the  Mississippi  near  the  apex  of  a  long  horse- 
shoe-shaped bend.  In  1831  Shreve's  cut-off  was  made  across  the  narrow  part 
of  the  peninsula  forming  the  Interior  of  the  horseshoe  bend,  and  left  the  mouth 
of  the  Red  and  the  head  of  the  Atchafalaya  in  a  lake  with  a  precarious  connec- 
tion with  the  Ml^isslppi  River.  In  the  course  of  time  the  entrance  to  and 
channel  through  this  lake,  known  as  Old  River,  became  greatly  obstructed 
during  low  water  by  sand  bars  and  shoals.  In  addition  to  this  the  channel  of 
the  Atchafalaya,  carrying  much  of  the  discharge  of  Red  River,  augmented  at 
times  by  water  from  the  Mississippi,  commenced  to  enlarge  with  great  rapidity 
until  there  was  some  apprehension  that  the  Mississippi  might  desert  Its  present 
channel  and  flow  to  the  Gulf  of  Mexico  by  way  of  the  Atchafalaya. 

Previous  projects.— The  project  adopted  by  act  of  June  18,  1878,  provided  for 
maintaining  a  navigable  channel  during  low  water  between  the  Mississippi,  Red, 
and  Atchafalaya  by  means  of  dredging  and  washing  the  channel  with  the  wheels 
of  steamboats.  The  act  of  August  2, 1882.  transferred  the  supervision  of  the  work 
to  the  Mississippi  River  Commission.  The  modifled  project  adopted  in  1896-1897 
provided  for  the  construction  of  six  low  relief  submerged  dams  across  tiie 
Atchafalaya  near  Slmmesport.  La.,  to  prevent  the  further  enlargement  of  that 


>  Not  a&BtaeOng  receipts  from  sales,  eie. 


•  Bxclnaive  of  available  funds. 
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Stream ;  the  construction  of  a  dam  across  Old  River  between  the  month  of  Red 
and  head  of  Atchafalaya ;  the  reopening  of  a  channel  to  the  Mississippi  River 
by  way  of  Upper  Old  River,  and  the  maintenance  of  navigation  during  low 
water  by  dredging  in  Lower  Old  River.  In  1807  this  project  was  modified  to 
provide  only  for  the  maintenance  of  navigation  by  dredging  through  Lower  Old 
River,  and  for  the  maintenance  of  the  sill  dams  already  built,  Nos.  1  and  3. 
The  dam  across  Old  River  was  destroyed ;  first;  by  making  a  cut  through  it  for 
the  passage  of  steamboats,  and  subsequently  by  the  current  of  the  river. 

Eansting  project, — ^The  preswit  project,  adopted  in  1897  by  the  Mississippi  River 
Commission,  provides  for  the  securing  of  low-water  navigation  through  Lower 
Old  River  between  the  Mississippi,  Red,  and  Atchafalaya  Rivers  by  dredging; 
the  maintenance  of  sill  dams  Nos.  1  and  3  in  the  Atchafalaya ;  and  the  care  and 
maintenance  of  the  hydraulic  dredge  The  Ram,  belonging  to  the  work. 

Operations  and  results  during  fiscal  year, — ^The  subproject  for  this  work 
provided  for  dredging  a  curved  channel  across  the  bar  at  the  mouth  of  Old  River 
to  a  width  of  200  feet  and  depth  of  6  feet  below  the  zero  of  Barbre's  landing 
gauge,  the  maintenance  of  the  sill  dams  in  the  Atchafalaya  River  and  the  care 
and  repair  of  the  hydraulic  dredge  The  Ram,  all  work  to  be  done  by  day 
labor  and  Government-owned  plant. 

A  survey  over  the  bar  at  the  mouth  of  Old  River  was  made  and  a  curved 
channel  staked  out  in  July,  1919. 

The  river  having  fallen  to  a  stage  of  16.6  feet  on  the  Red  River  landing 
gauge,  and  there  being  but  10.5  feet  of  water  in  the  channel  over  the  bar  at  the 
entrance  to  Old  River,  dredging  by  the  hydraulic  dredge  Ths  Ram  was  com- 
menced August  6,  1919,  and  continued  until  September  30,  1919.  The  U.  S. 
dredge  Delatour  was  rented  from  the  district  engineer,  New  Orleans  district 
She  assisted  The  Ram  between  September  5  and  25.  A  channel  was  dredged 
200  feet  wide  to  zero  of  gauge,  and  125  feet  wide  to  minimum  depth  of  6  feet  on 
the  gauge. 

Navigation  was  not  obstructed  during  the  year.  The  lowest  reading  of  the 
Red  River  landing  gauge  was  4.8  feet.  The  total  length  of  the  channel  dredged 
was  about  1,640  feet  and  the  total  amount  of  material  pumped  was  about 
57,912  cubic  yards.  During  such  times  as  the  dredge  The  Ram  was  not  used 
for  dredging  in  Old  River  she  was  used  to  pump  sand  and  gravel  for  the  manu- 
facture of  concrete  ballast;  4,830  cubic  yards  of  such  material  was  obtained 
from  Tarbert  Bar.  The  dredge  The  Ram  was  also  used  to  fill  in  sloughs  be- 
hind the  levees  at  Hermitage,  La.,  pumping  12,500  cubic  yards  of  material  and 
11,325  cubic  yards  at  Waterloo,  La.,  making  a  total  of  23,825  cubic  yards  of 
material  dredged  and  deposited  by  pipe  line.  .  The  Ram  was  undergoing  repairs 
between  June  1  and  23;  July  20  and  27;  November  7,  1919;  and  January  7, 
1920,  and  May  8  and  31,  1920. 

The  usual  hydrographic  survey  over  the  sill  dams  in  the  Atchafalaya  was 
made.  Changes  at  the  sill  dams  are  noticeable  and  repairs  to  the  mattress  work 
should  be  made  as  soon  as  practicable. 

The  amount  expended  from  June  1,  1919,  to  May  31,  1920,  is  $27,065.22,  dis- 
tributed as  follows: 

Dredging - $12, 545. 65 

Sur\'eys  932. 36 

Repairs  to  plant 11, 874. 44 

Overhead 397. 01 

Miscellaneous 1, 806. 49 

Total 27, 056.  95 

Depreciation  of  plant 695.00 

Gross  total 27, 750. 95 

Condition  at  end  of  fiscal  year, — ^The  work  consists  of  maintaining  two  brush 
and  stone  sill  dams  in  the  Atchafalaya  River  to  restrict  its  outlet  capacity  and 
the  maintenance  by  dredging  of  low-water  navigation  between  the  Mississippi, 
Red,  and  Atchafalaya  Rivers.  The  sill  dams  are  in  bad  condition  and  in  need 
of  repair.  The  dredged  channel  has  not  heretofore  proved  permanent,  and 
annual  dredging  at  low  water  has  been  necessary  to  remove  the  deposits  made 
during  high  water. 

The  total  expenditures  on  existing  project  to  May  31,  1920,  were  $672,832.35 
for  new  work  and  $660,652.89  for  maintenance,  making  a  total  of  $1,SK2,989.44. 
The  project  is  not  susceptible  of  completion  at  present 
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Local  cooperation, — Prior  to  the  United  States  assuming  charge  of  this  work 
in  1878  the  State  of  Louisiana  had  endeavored  to  maintain  navigation.  Owing 
to  lapse  of  time  the  amount  expended  by  the  State  is  unobtainable. 

Terminal  facUitiea. — ^None. 

Effect  of  improvement — ^Low-water  navigation  between  the  Mississippi,  Red, 
and  Atchafalaya  has  been  maintained,  and  the  enlargement  of  the  Atchafalaya 
has  been  restricted. 

Proposed  operations. — It  Is  proposed  to  make  such  repairs  as  may  be  neces- 
sary to  maintain  the  sill  dams  and  to  continue  dredging  when  necessary  to 
maintain  a  curved  channel  200  feet  wide  and  6  feet  below  the  zero  of  Barbre's 
gauge  across  the  bar  at  the  mouth  of  Old  River. 

Recommended  mx)diflcation8  of  project — ^None. 

References  to  published  articles  not  previously  reported, — ^None. 

Comm^erdal  statistics. — By  resolution  of  the  Mississippi  River  Commission 
of  November  19,  1914,  the  secretary  is  charged  with  the  duty  to  secure  com- 
plete commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

Appropriations, — See  current  report  of  the  Mississippi  River  Commission. 

FINANCIAL  SUMMABT. 

Amount  expended  on  all  projects  to  June  30,  1920,  after  deducting  receipts 
from  sales,  etc.,  amounting  to  $1,329,006.97 : 

New  work $672, 332. 35 

Maintenance 668, 150. 04 


Net  total  expended 1, 340, 482 .39 

Total  appropriations  to  June  30, 1920 1, 375, 791. 00 


1916 

1917 

1918 

1919 

1920 

Expended  for  maintenance  I 

$34,73L15 

121,977.32 

$10,808.60 

$17,043.67 

$24,718.18 

Appropriated  or  allotted 

15,000.00 

15,000.00 

15,000.00 

. 

70,000.00 

I  Not  deducting  receipts  from  sales,  etc. 

July  1, 1919,  balance  unexpended $1, 500. 21 

Amount  allotted  from  sundry  civil  act  approved  July  19,  1919 56, 000. 00 

Amount  allotted  from  sundry  civil  act  approved  June  5,  1920 15,000.00 

71, 500. 21 
June  30,   1920,  amount   expended  during  fiscal  year  for  mainte- 
nance   *24, 718. 18 


July  1, 1920.  balance  unexpended 46, 782. 08 

July  1,  1920,  outstanding  UabiUties 725. 02 

Amount  available  for  fiscal  year  ending  .June  30,  1921 46, 057. 01 

Amount  (estimated)  required  to  be  appropriated  for  completion  of 

existing   project "  Indeterminate 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending 
June  30,  1922: 

For  new  work i *  Indeterminate 

For   maintenance *  Indeterminate 

if)  Grand  Bay, 

Location  and  description, — ^Eight  hundred  and  eight  miles  below  Cairo,  right 
bank. 

Original  condition, — Caving  of  the  river  banks  at  this  locality  had  been  In 
progress  for  many  years,  but  the  exact  date  Is  unknown.  Within  recent  years 
caving  became  more  and  more  active  until  the  levees  across  the  lower  ends  of 


^  Not  dednctingf  receipts  from  sales,  etc 


>  ExclusiTB  of  available  funds. 


Digitized  by  VjOOQIC 


8228        REPORT  OF  THE  CHIEF  OF  ENGINEERS,  U.  S.  ABMT. 

False  River  were  threatened.  The  destruction  of  these  levees  wonld  have  prob- 
ably entailed  the  building  of  a  long  and  costly  line  around  False  River  and  th« 
abandonment  to  overflow  of  a  large  area  of  cultivated  land. 

Previous  projects, — None. 

Existing  project. — ^The  project  adopted  in  1916,  provides  for  the  protection  of 
the  caving  bank  for  a  distance  of  about  5,000  linear  feet  with  willow  mats  400 
feet  wide  and  upper-bank  pavement 

Operations  and  results  during  the  fiscal  year. — ^No  work  was  done  during  the 
year,  except  salvaging  a  small  amount  of  rock,  as  all  the  revetment  plant  was 
more  urgently  needed  elsewhere.  The  usual  survey  was  made  during  Decem- 
ber, 1919. 

The  expenditures  amounting  to  $19,423.30  were  for  surveys,  and  a  proportion 
of  the  care,  repair,  and  maintenance  of  the  plant  belonging  to  revetment  works 
in  the  district 

Condition  at  end  of  fiscal  year. — ^A  total  of  3,180  linear  feet  of  bank  is  re- 
vetted with  mattresses  400  feet  wide  and  a  pavement  of  rock  and  concrete  ex- 
tending to  the  top  of  the  bank.  There  are  two  small  breaks  in  this  revetment 
There  is  evidence  of  scour  along  the  outer  edge  of  the  revetment  and  some  of 
the  mattress  work  has  given  way  along  its  outer  edge  and  extensive  repairs 
ure  needed  to  put  the  work  in  good  condition.  The  unprotected  bank  has  caved 
for  a  distance  of  1,200  feet  above  and  3,000  feet  or  more  below  the  revetment 
The  project  is  about  40  per  cent  completed.  The  total  expenditures  on  existing 
project  to  May  31, 1920,  were  $142,565.51  for  new  work  and  $93,200.15  for  main- 
tenance, making  a  total  of  $235,765.66. 

Local  cooperation. — ^None. 

Terminal  facilities. — None." 

Effect  of  improvement. — ^The  effect  of  the  Improvement  has  been  to  locate 
and  deepen  the  channel,  to  protect  the  bank  of  the  river  and  to  preserve  the 
levees  across  the  lower  ends  of  False  River. 

Proposed  operations. — It  is  proposed  to  put  this  revetment  in  repair  and  ex- 
tend it  down  stream  as  soon  as  possible  to  cover  a  large  cave  that  took  place 
during  the  year  and  now  threatens  the  levee. 

Rec(ymmended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported. — ^None. 

Commercial  statistics. — By  resolution  of  the  Mississippi  River  Oommlsslon, 
November  19,  1914,  the  Secretary  is  charged  with  the  duty  to  secure  complete 
commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

Appropriations. — See  current  report  of  the  Mississippi  River  Commission. 

FINANCIAL   SU&CMAJftT. 

Amount  expended  on  all  projects  to  June  30,  1920,  after  deducting  receipts 
from  sales,  etc.,  amounting  to  $229,114.63: 

New  work $142,565-51 

Maintenance 86, 549. 12 

Net  total  expended 229, 114. 63 

Total  appropriations  to  June  30,  1920 458, 000. 00 


FiiMMl  year  ending  June  80. 

1916 

1917 

1918 

1019 

1920 

BxDended  for  new  work  1    

1142,565.51 

ExDATudfyi  for  mstatenance  >,  -rT.-,--,T-T 

162,834.82 

18,236:67 

921,735.46 

Total  expended* 

142,565.51 

62,834..82 

8,236.67 

21,7S.V46 

175,000.00 

158,000.00 

; 

35,O00lOO 

1  Not  deducting  receipts  from  sales,  etc. 

July  1, 1919.  balance  unexpended $125,620.83 

Amount  allotted  from  sundry  civil  act  approved  July  19, 1919 25, 000. 00 

Amount  allotted  from  sundry  civil  act  approved  June  5,  1920 100, 000.  00 

250,620.83 
June  30, 1920,  anraunt  expended  during  fiscal  year  for  maintenance.    ^21, 735. 46 


^  Not  deducting  receipts  from  sales,  etc. 
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July  1, 1»2D,  balance  unexpended . $228, 885. 37 

July  1,  1920,  outstanding  llabiUties 265. 62 

Amount  available  for  fiscal  year  ending  June  30, 1921 228, 619. 75 

Amount  (estimated)  required  to  be  appropriated  for  completion 

of  existing  project •  Indeterminat& 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending 
June  30,  1922 : 

For  new  work ■  Indeterminate. 

For  maintenance *  Indeterminate. 

ig)  Plaquemine,  La. 

Location  and  deacriptum, — Eight  hundred  and  fifty-four  miles  below  Cairo, 
right  bank. 

Origin^il  condition. — Caving  in  this  bend  has  been  in  progress  from  an  early 
date,  probably  for  a  hundred  years  or  more,  but  the  exact  date  is  unknown. 
The  caving  had  destroyed  a  considerable  portion  of  the  town  of  Plaquemine  and 
several  lines  of  levee,  and  was  threatening  the  Government  lock  at  the  head  of 
Bayou  Plaquemine.  Caves  or  subsidence  of  enormous  extent  occurred  at  wide 
intervals  without  warning. 

Previous  projects. — ^The  work  originated  under  the  river  and  harbor  act  of 
August  11,  1888,  which  provided  for  •♦  ♦  *  ♦  securing  a  navigable  channel 
60  feet  wide  and  G  feet  in  depth,  from  deep  water  up  to  Plaquemine  Dike,  and 
for  securing  the  mouth  of  the  bayou  from  further  caving."  The  project  pro- 
viding for  the  construction  of  four  submerged  sloping  spur  dikes  of  brush  and 
stone,  placed  at  intervals  of  about  1,000  feet.  In  1893  the  project  was  modified 
to  provide  for  continuous  revetment  of  the  bank  with  willow  mats.  Up  to  1902 
five  spur  dikes  had  been  constructed  and  the  intervals  between  extensively 
mattressed,  at  a  cost  of  $258,516.22.  Operations  were  suspended  until  1911, 
when  the  work  was  put  under  the  supervision  of  the  Mississippi  River  Com- 
mission. 

Existing  project. — ^The  project  adopted  In  1911  provides  for  a  continuous 
standard  bank  revetment  In  front  of  the  Government  lock  and  the  town  of 
Plaquemine  with  mattresses  400  feet  wide  and  upper-bank  pavement 

Operations  and  results  during  fiscal  year. — No  work  was  done  except  a  small 
amount  of  grading  of  the  upper  bank  and  salvaging  of  a  small  quantity  of  rock. 
At  the  time  the  revetment  plant  was  available  for  this  work  the  high  stage  of 
the  river  made  it  impracticable  to  prosecute  the  work.  Some  mattresses  were 
constructed  but  river  conditions  made  it  necessary  to  tow  them  to  New  Orleans 
Harbor  and  they  were  used  there.  The  work  projected  at  Plaquemine  can 
onlj'  be  done  at  a  very  low  stage  of  the  river.  The  plant  was  urgently  needed 
for  work  in  New  Orleans  Harbor  througfaont  the  low-water  aeaaon.  Ther^tor« 
no  work  could  be  done  at  this  place. 

The  usual  survey  of  this  bend  was  made  during  October,  November,  and 
December,  1919. 

All  of  the  work  was  done  for  the  maintenance  of  existing  revetment. 

The  total  cost  of  this  work  during  the  year  was  $67,379.73  for  maintenance, 
the  difference  between  this  total  and  the  actual  money  expended  being  due 
to  credits  for  materials  on  hand  and  due  from  New  Orleans  Harbor  work. 

Condition  at  end  of  fiscal  year. — ^Thls  revetment  is  6,370  feet  long.  No 
change  has  taken  place  In  the  caving  of  the  upper  and  subaqueous  bank  re- 
ported last  year.  There  were  no  new  or  recent  breaks  visible  along  the  shore 
line  this  low-water  season.  The  survey  made  last  December  Indicates  ex- 
tensive repairs  are  urgently  needed  to  put  this  revetment  in  good  condition. 

The  total  expenditure  on  existing  project  to  May  31,  1920,  has  been  $189,- 
688.32  for  new  work  and  $251,331.04  for  maintenance,  making  a  total  of  $441,- 
019.36 

Local  cooperation. — ^None. 

Terminal  f amities. — None. 

Effect  of  improvement.— The  effect  of  the  improvement  has  been  to  locate 
and  deepen  the  channel,  to  partially  protect  the  bank  of  the  river,  and  to 
preserve  the  levee,  the  Government  lock  and  the  town  of  Plaquemine,  La. 

Proposed  operations. — It  Is  proposed  to  make  such  repairs  as  may  be  prac- 
ticable, widening  the  revetment  where  the  channel  of  the  river  has  destroyed 


>  Exclusive  of  available  funds. 
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the  outer  edge  of  the  mkts,  and  making  such  extensions  as  the  available  funds 
may  permit. 

ReGommended  modifications  of  project, — None.  **" 

References  to  published  articles  not  previously  reported, — ^None. 

Commercial  statistics. — By  resolution  of  the  Mississippi  River  Oommisston 
of  November  10,  1914,  the  Secretary  is  charged  vsrlth  the  duty  to  secure  com- 
plete commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

Apih-opriations. — See  current  report  of  the  Mississippi  River  Commission. 

FINANCIAL  SUMMARY. 

Amount  expended  on  all  projects  to  June  30,  1920,  after  deducting  receipts 
from  sales,  etc.,  amounting  to  $437,651.08 : 

New  work $189, 688. 32 

Maintenance ^ 247, 962.  76 


Net  total  expended 437, 651. 08 


Total  appropriations  to  June  30,  1920 559,385.18 


Fiscal  year  ending  June  30. 

1916 

1917 

1918 

1910 

1920 

Expended  for  new  work » 

126,566.92 
24,690.33 

ExDflnded  for  Tnaintftnance  *. 

11,859.85 

175,000.00 

175,385.23 

$68,881.38 

Total  expended  i 

51,157.25 

1,859.85 

75,000.00 

75,885.23 

68,881.38 

AnnroDriated  or  aUotted 

75,000.00 

88,000.00 

i78,ooaoo 

^  Not  deducting  rec^pts  from  sales,  etc. 

July  1,  1919,  balance  unexpended $12,616.19 

Amount  allotted  from  sundry  civil  act  approved  July  18,  1919 *  78, 000. 00 

Amount  allotted  from  sundry  civil  act  approved  June  5,  1920 100,000.00 

Receipts  from  sales,  etc.,  during  fiscal  year  1920 472. 50 


191, 088. 69 
June  30,  1920,  amount  expended  during  fiscal  year  for  maintenance.  *  68, 881.  38 


July  1,  1920,  balance  unexpended 122,207.31 

July  1,  1920,  outstanding  liabilities 59. 90 


Amount  available  for  fiscal  year  ending  June  30,  1921 122, 147. 41 


Amount  (estimated)  required  to  be  appropriated  for  completion  of 

existing  project •'Indeterminate 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1922: 

For  new  work •indeterminate 

For  maintenance ■  Indeterminate 


(h)  Harbor  at  New  Orleans,  La. 

Location  and  description. — Nine  hundred  and  sixty-five  miles  below  Cairo, 
right  and  left  banks. 

Original  condition. — As  far  back  as  authentic  records  exist,  the  river  banks  in 
the  concave  bends  of  the  river  comprised  in  New  Orleans  Harbor  have  been 
caving,  destroying  wharves,  levees,  railroad  terminals,  and  other  works  of  pub- 
lic improvement,  thus  obstructing  commerce. 

Previous  projects. — In  1878  a  mixed  board  of  Army  and  civil  engineers  was 
convened  to  examine  and  report  on  the  means  necessary  to  protect  the  wharves 
and  harbor  from  the  Incursions  of  the  river.  By  act  of  June  18,  1878,  Congress 
made  an  appropriation  to  begin  the  work.  The  approved  project  contemplated 
the  protection  of  the  cavings  bank  in  the  third  district  reach  with  mattresses 


1  Original    alloment    $S8,000 ;    $10,000    transferred    to    allotment 
Orleans,  La." 

«  Not  deducting  receipts  from  sales,  etc. 
*  Exclusive  of  available  funds. 
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constructed  of  flsh-pole  cano.  Work  was  prosecuted  until  September  29,  1881, 
when  the  project  was  definitely  abandoned,  after  an  expenditure  of  $114,564.72. 

Existing  project, — ^The  act  of  August  2,  1882,  placed  the  work  under  tiie  super- 
vision of  the  Mississippi  River  Commission,  which  on  September  18,  1882, 
adopted  a  project  providing  for  the  protection  of  the  caving  bank  In  the  Carroll- 
ton  bend  with  continuous  mattresses  of  willow  brush.  In  1884  the  project  was 
modified  to  provide,  In  addition,  for  submerged  sloping  spur  dikes  of  brush  and 
stone,  and  the  scope  of  the  work  was  extended  to  cover  the  Gouldsboro  bend. 
In  1889  the  work  was  extended  to  cover  the  Greenville  bend  and  the  third  dis- 
trict reach.  The  present  project,  as  modified,  provides  for  completing  the  work 
with  continuous  mattress  revetment. 

Operations  and  results  during  fiscal  year. — ^The  projected  work  for  the  past 
year  was  to  continue  repairing  the  revetments  as  rapidly  as  possible  and  to 
make  such  extensions  as  available  funds  would  permit,  when  repairs  could  not 
be  made  on  account  of  the  high  stage  of  the  river,  the  work  to  be  prosecuted 
by  day  labor  \vith  Government-owned  plant  Mattress  construction  was  com- 
menced July  1,  1919,  and  sinking  of  mattresses  was  commenced  August  14, 
1919.  Mattress  construction  was  continued  until  December  11,  1919,  when  work 
was  interrupted  by  high  water.  The  sinking  plant  continued  operations  until 
January  24,  1920.  On  account  of  high  water  conditions  great  dlfiiculty  was 
experienced  In  keeping  the  mattresses  afloat  during  the  latter  part  of  the  sea- 
son and  making  sinking  operations  difficult  and  very  slow.  During  the  working 
season  covered  by  this  report  10,660  squares  of  mattresses  were  placed  in  New 
Orleans  Harbor,  covering  4,443  linear  feet  of  bank.  All  the  work  was  for  the 
maintenance  of  existing  revetments  and  was  undertaken  in  the  several  locali- 
ties in  the  order  it  was  considered  most  urgently  needed.  There  were  placed 
in  CarroUton  bend  2,700  squares,  covering  1,258  linear  feet;  In  the  Greenville 
bend  450  squares,  covering  150  linear  feet;  in  the  Gretna  bend  300  squares, 
covering  150  linear  feet;  in  the  Gouldsboro  bend  3,225  squares,  covering  1,045 
linear  feet ;  and  in  the  third  district  reach  3.985  squares,  covering  1,840  linear 
feet  of  bank. 

Progress  was  greatly  Interfered  with  by  the  protracted  high  stage  of  the 
river  during  a  period  usually  considered  favorable  to  bank-protection  work. 
The  river  has  remained  above  the  28-foot  stage  on  the  Natchez,  Miss.,  gauge 
from  November  6,  1919,  to  date  of  this  report. 

On  account  of  the  scarcity  of  willows  in  the  vicinity  of  New  Orleans  Harbor 
it  was  decided  to  obtain  a  portion  of  willows  needed  from  the  flat  lakes  in  the 
Atchafalaya  Basin  In  order  to  keep  the  work  going  with  as  Uttle  interruption 
as  possible.  A  force  was  engaged  cutting  and  loading  willows  on  barges  in 
this  locality  from  June  10  to  November  1,  1919.  The  barges  were  towed  into 
the  Mississippi  River  by  way  of  the  Plaqui:mine  liocks.  While  the  willows  thus 
obtained  aided  materially  in  the  prosecution  of  the  work,  on  the  other  hand 
the  cost  is  consid^ed  excessive.  The  locality  from  which  the  willows  were 
obtained  is  somewhat  Isolated  and  therefore  it  was  found  impossible  to  obtain 
and  keep  the  required  supply  of  labor  to  economically  and  advantageously  prose- 
cute this  portion  of  the  revetment  work.  There  Is  an  inexhaustible  supply  of 
.desirable  willows  in  the  Atchafalaya  Basin,  but  very  extensive  dredging  will 
have  to  be  undertaken  and  special  skidding  devices  designed  to  handle  the 
willows  economically.  Obtaining  willows  from  this  source  under  the  circum- 
stances will  not  be  resorted  to  except  in  extreme  emergency. 

The  usual  annual  general  surveys  in  New  Orleans  Harbor  were  made  during 
the  year ;  in  the  Greenville  bend  during  April  and  August,  1919 ;  in  the  Gretna 
bend  during  May  and  July,  1919;  in  Gouldsboro  bend  during  September,  1919; 
And  partial  surveys  over  mats  recently  sunk  In  the  Oarrollton  bend  during 
January  and  February,  1919 ;  and  In  the  third  district  reach  during  March  and 
July,  1919. 

The  cost  of  the  work  was  $226,688.79  for  maintenance,  which  Includes  cost  of 
surveys,  material,  and  proportion  of  care,  repair,  and  maintenance  of  the  plant 
belonging  to  the  revetment  works  in  the  district.  The  difference  between  this 
total  and  the  actual  money  expended  is  due  to  credits  for  material  on  hand, 
material  purchased  and  paid  for  and  now  on  hand,  and  the  value  of  2,770 
squares  of  mattresses  supplied  by  the  Plaqnemine  revetment  work  in  the  sea- 
son of  1918  and  the  value  of  573  squares  of  mattresses  supplied  in  the  season 
of  1919;  also  the  value  of  1,492  squares  of  mattresses  supplied  by  Grand  Bay 
during  this  season,  which  will  be  replaced  during  the  coming  working  season. 

The  following  table  gives  detailed  costs : 
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LOCATION  OF  WORK,  NEW  ORLEANS  HARBOR   (005  R.  A  L.). 

Mattresses,  total  area,  10,810  squares  (channel  mats,  10,660). 

BUILDING  IfATS. 


Quantity  used* 

PeraqnsnL 

Items. 

Total 
quantity. 

Total 
cost. 

QqanUty. 

QmL 

Sl,094.27 

11,132.17 

387.20 

2,597.00 

248.09 

43,780.64 

2,382.40 

1,664.19 

9,162.39 

18,464.00 

25,053.02 

7,451.74 

lOLlfil 

Lumber teet.. 

536,790 

8,800 

66,900 

107,019 

13,680 

9229 

49.657 

.814 

6.190 

9.900 

1.049 

.854 

i.m 
.m 

.20 

Treenails . .  „ , nnmber 

.08 

Brosh  and  poles cord.. 

Rppe,manila pounds.. 

Miscellaneous  expenses 

4.0O 

.m 

.154 

Subsistence 

.848 

Steamboat  expenses ! ....... 

1.708 

Labor ". 

2.318 

Supervision 

.881 

Total  field  cost 

123,417.11 

1 

1 

BALLASTING  AND  SINKING. 


Items. 


Quantity  used. 


Total 
quantity. 


Total 
cost. 


Per  square. 


QuanUty. 


Oort. 


^incb  strand inninds. 

f-inch  strand do . . . 

*-lnch  strand do... 

1-Inch  strand do. . . 

Lumber feet. 

Wire,  No.  10 pounds. 

Nails,  wire 

Stone tons. 

Rope,  manlla pounds. 

Miscellaneous  expenses 

Subsistence 

S  teamboat  expenses 

Labor 

Supervision 


Total  field  coat.. 


12,280 

8,220 
4000 
4,300 
8,528 
18,457 


11,783.36 

166.37 

176.00 

172.00 

28,517.21 

4,764.82 

825.61 

13,310.44 

12,252.00 

12,404.47 

6,474.96 


80,847.24 


1.152 

.7n 
.375 
.404 
.800 
L731 


|0l167 

.015 
.016 
.016 
2.64S 
.447 
.077 
1.249 
1.149 
1.164 
.607 


Summary  of  costs  HM^  linear  feet  revetted). 


Subaqueous  work. 

Upper  liank  work. 

Grand 
totaL 

TMal 

cost 

Per 
square. 

TotaL 

Per 
square.^ 

Total. 

Ibot 

Total  field  cost 

118.887 
1.131 
.394 
.887 
1.870 
.516 

8204,254.35 
12,049.28 
4,199.48 
9,460.75 
19,934.24 
5,504.00 

8204,264.35 
12,049.28 
4,199.48 
9,460.75 
19,m4.24 
5^504.00 

845.974 

Office  expenses 

2.701 

Surveys.*. 

.945 

Care  of  plant 

2.139 

Repair  of  plant 

4.488 

Depreciation  of  plant 

1.289 

Total 

255,412.10 

255,412.10 



1  Cost  per  square  completed  upper  bank  work. 
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Condition  at  end  of  fiscal  year,— A  total  of  58,718  linear  feet  of  bank  has 
been  protected  by  continuous  mattress  revetment,  by  submerged  sloping  spur 
dikes  In  conjunction  with  continuous  mattresses,  and  by  spur  dikes  alone. 
Surveys  over  completed  work  Indicate  that  considerable  scour  has  occurred 
where  mattresses  were  placed,  and  of  the  river  bed  beyond  them ;  all  of  the 
revetments  require  extensive  repairs.  While  no  serious  caving  has  occurred, 
It  is  threatened  at  several  localities. 

The  expenditures  on  existing  project  to  May  31,  1920,  were  $2,134,478.66  for 
new  work  and  $613,003.48  for  maintenance,  making  a  total  of  $2,747,482.14. 

Local  cooperation, — The  city  of  New  Orleans  undertook  to  protect  the  bank 
In  the  third  district  reach  and  expended  $327,417.04  for  this  purpose.  The 
State  of  Louisiana,  through  the  board  of  commissioners  of  the  port  of  New 
Orleans,  has  expended  $10,000,000  for  the  construction  of  wharves  and  other 
terminal  facilities  and  for  bank  revetment  in  front  of  the  public  grain  elevator. 
The  funds  expended  were  obtained  by  the  sale  of  bonds  and  by  local  taxation. 

Terminal  facilities, — ^There  are  41.4  miles  of  river  frontage  in  the  harbor  of 
New  Orleans  available  for  shipping.  There  are  4.85  miles  of  wharves,  of  which 
3.30  miles  are  covered  with  steel  sheds  to  protect  and  store  merchandise.  The 
wharves  are  substantially  built  of  creosoted  timber.  The  public  wharves  are 
under  the  control  of  the  board  of  commissioners  of  the  port  of  New  Orleans 
since  May,  1901.  The  physical  connection  with  all  the  water  terminals  is  by 
means  of  a  belt  railroad  owned  and  operated  by  the  city  of  New  Orleans, 
and  which  serves  all  water  terminals  and  connects  with  all  railroads.  All 
terminal  facilities  are  open  to  the  public. 

Effect  of  improvement, — ^The  effect  of  the  Improvement  has  been  to  locate  and 
deepen  .the  channel  and  to  protect  the  banks  of  the  river,  so  that  the  commer- 
cial terminal  facilities  of  the  harbor  have  been  rendered  reasonably  permanent. 

Proposed  operations. — It  is  proposed  to  repair  tlie  existing  revetments  as  rap- 
Idly  as  possible,  widening  them  where  the  channel  of  the  river  has  destroy^ 
the  outer  edge  of  the  mats,  and  to  make  such  extensions  as  the  available  funds 
and  the  supply  of  labor  and  plant  may  permit. 

Recommended  modifications  of  project, — ^None. 

References  to  published  articles  not  previously  reported, — ^None. 

Commercial  statistics. — ^By  resolution  of  the  Mississippi  River  Commission, 
November  19,  1914,  the  secretary  is  charged  with  the  duty  to  secure  complete 
commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

Appropriations. — See  current  report  of  the  Mississippi  River  Commission. 

FINANCIAL  SUMMARY. 

Amount  expended  on  all  projects  to  June  30,  1920,  after  deduct- 
ing receipts  from  sales,  etc.,  amounting  to  $2,787,886.99: 

New  work $2,034,711. 18 

Maintenance 753, 199. 02 

Net  total  expended 2, 787, 010. 20 

Total  appropriations  to  June  30, 1920 2. 937. 652. 53 


Fiscal  year  ending  June  30. 

1916 

1917 

1918 

1919 

1920 

Expended  for  new  work  1 

142,813.92 
12,585.85 

$22,' 420.85' 

S49,481.60 
28,156.00 

Expended  for  matntenanoe  ^ 

$247,778.01 

S210,614.91 

Total  expflndwl  * . 

55,399.77 

22.420.85 

77,637.60 

247,778.01 

210,614.91 

Appropriated  or  allotted 

130,000.00 

150,000.00 

88,00000 

328,000.00 

>  Not  deducting  reoelpts  from  sales,  etc. 
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July  1,  1919,  balance  unexpended $32,696.89 

Amount  allotted  from  sundry  civil  act  approved  July  19, 1919 *  178, 000. 00 

Amount  allotted  from  sundry  civil  act  approved  June  5,  1920 150, 000.00 

Receipts  from  sales,  etc.,  during  fiscal  year  1920 23. 21 

360.720.10 
June  30, 1919,  amount  expended  during  fiscal  year  for  maintenance.  "210, 614.91 

July  1,  1920,  balance  unexpended 150, 105. 19 

July  1, 1920,  outstanding  liabilities 105. 19 

Amount  available  for  fiscal  year  ending  June  30,  1921 150, 000. 00 

Amount  (estimated)   required  to  be  appropriated  for  completion 

of  existing  project "Indeterminate. 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,  1922: 

For  new  work •Indeterminate. 

For  maintenance •indeterminate. 

>  Original  allotment  $168,000 ;  $10,000  transferred  from  allotment  *'  Plaqnemine,  La., 
revetment." 

>  Not  deducting  receipts  from  sales,  etc 
*  Bxclnsive  of  availaole  fands. 
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(i)  Experimental  work. 

Location  and  description, — ^The  general  character  of  operations  under  this 
allotment  renders  it  impracticable  to  give  data  as  to  location  and  description. 

Original  condition. — ^The  general  character  of  operations  under  this  allotment 
renders  it  Impracticable  to  give  data  as'  to  original  condition. 

Previous  projects. — ^None. 

Existing  project. — ^To  conduct  research  and  experimental  work  to  develop 
some  type  of  mat  better  adapted  to  conditions  in  the  fourth  district  than  the 
framed  mat  now  in  use. 

0perati07is  and  results  during  fiscal  year. — ^Little  progress  was  made  in  re- 
search  and  experimental  work  for  want  of  available  technical  personnel  in  this 
district.  The  service  of  a  junior  engineer  was  engaged  in  March  of  this  year 
and  specifically  assigned  to  this  duty.  He  is  now  engaged  in  the  study  of  the 
types  of  mattresses  used  in  this  and  other  Mississippi  River  districts. 

During  the  period  covered  by  this  report  $447.08  have  been  expended. 

Condition  at  end  of  fiscal  year. — No  definite  results  have  been  obtained  as 
yet  from  the  research  work  now  in  progress. 

Local  cooperation. — None. 

Terminal  f(fcilities. — ^None. 

Effect  of  improvement. — The  general  character  of  operations  under  the  allot- 
ment renders  it  impracticable  to  give  data  as  to  effect  of  the  improvement. 

Proposed  operations. — ^To  continue  research  and  experimental  work. 

Recommended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported. — ^None. 

Commercial  statistics. — By  resolution  of  the  Mississippi  River  Commission 
of  November  19,  1914,  the  secretary  is  charged  with  the  duty  to  secure  complete 
commercial  statistics  of  the  water-borne  trafiic  on  the  Mississippi  River. 

Appropriations. — See  current  report  of  the  Mississippi  River  Commission. 

FINANCIAL  8UMMABT. 

Amount  expended  on  all  projects  to  .Tune  30,  1920,  after  deducting 
receipts  from  sales,  etc.,  amounting  to  $508.34 : 

New  work $508. 34 

Total  appropriations  to  June  30,  1920 26.000.00 


Fiscal  year  ending  June  30. 

1916 

1917 

1918 

1919 

1920 

Kxnended  fol* new  work  * 

S5Q8.34 
26,000.00 

Annronriated  or  allotted 

1 

1  Not  deducting  receipts  from  sales,  etc. 

Amount  allotted  from  sundry  civil  act  approved  July  19,  1919 $207000. 00 

June  30,  1920,  amount  expended  during  fiscal  year  for  new  worli«-  *  508. 34 

July  1,  1920,  balance  unexpended 25,491.66 

Amount  available  for  fiscal  year  ending  June  30,  1921^ 25,491.66 


Amount  (estimated)  required  to  be  appropriated  for  completion 

of  existing  project *  Indeterminate. 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending 
June  30,  1922 : 

For  new  work •Indeterminate, 

For  maintenance "  Indeterminate. 

II.   LEVEES. 

General,. — All  levees  are  being  constructed  to  the  grade  and  section  fixed  by 
tlie  Mississippi  River  Commission  by  resolution  adopted  April  19,  1914,  which 
provides  that  the  grade  shall  be  3  feet  above  the  deduced  confined  flood  of  1912, 
with  section  having  a  crown  8  feet  wide,  river  slope  3  to  1,  land  slope  3  to  1  to 
from  5  to  8  below  crown,  and  thence  a  banquette  of  width  from  20  to  40  feet, 
dependent  on  the  height  of  the  levee,  with  back  slope  of  4  to  1. 


*Not  deducting  receipts  from  sales,  etc. 


*  Exclusive  of  available  funds. 
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Name  of  district. 


Lower  Tensas. 
AtchafiUaya. . 

Lafourdie 

Barataria 

Fontchartrain 
Lake  Borgne. . 

Total... 


Total  miles 
in  system. 


158.81 
127.49 
82.34 
71.91 
125.35 
78.38 


644.28 


Levees  up 

to  grade 

and  section 


26.05 
3L86 
29.48 
28.95 
34.14 
21.61 


172.09 


Yardaee 
requireato 
complete. 


12,169,874 
10,613,345 
1,443,795 
948,000 
6,795,582 
902,800 


32,873,396 


Yardage 
new  levees 
needed  in 

next 
5  years. 


3,441,500 
1,500,000 
1,449,971 

298,000 
1,190,000 

260,000 


8,139,471 


Total. 


15,611,374 
12,113,345 
2,893,766 
1,246,000 
7,985,582 
1,162,800 


41,022,867 


II.   LEVEES. 

(tt)  Lower  Tensas  levee  district. 

Location  and  destription. — The  I.K)wer  Tensas  levee  district  extends  on  the 
right  bank,  In  continuation  of  the  Fpper  Tensas  levee  district,  from  a  point 
opposite  Warren  ton,  Miss.,  609.2  miles  below  Cairo,  to  the  mouth  of  Red  River, 
771.7  miles  below  Cairo,  with  a  river  frontage  of  163  miles  and  an  area  of  2,080 
square  miles.  The  levee  line  is  continuous  from  the  upper  end  of  the  district 
down  to  Point  Breeze,  762.6  miles  below  Cairo.  The  total  length  of  levee  line 
is  151.56  miles. 

Original  condition. — Originally,  there  were  no  levees  and  the  country  was  sub- 
ject to  overflow.  The  flrst  levees  were  built  by  riparian  owners  under  a  Spanish 
law  which  required  each  riparian  owner  to  build  a  levee.  Gradually  the  work 
was  taken  over  by  the  State  authorities.  The  flood  of  1882  caused  many  cre- 
va.««ses  and  practically  destroyed  the  old  levee  line. 

Previous  project. — ^None. 

Existing  project. — The  present  project  is  to  build  and  enlarge  the  levee  to  a 
grade  and  section  sufficient  to  protect  the  basin  against  overflow.  This  project 
was  adopted  in  1882.  It  has  been  modified  from  time  to  time  and  at  present  con- 
templates the  enlargement  of  the  existing  levee  line  in  cooperation  with  the 
State  and  local  levee  boards  to  a  grade  3  feet  above  the  deduced  confined  flood 
of  1912,  with  a  section  having  a  crown  of  8  feet  width,  river  sloi)e  one  on  three, 
land  slope  one  on  three  to  5  or  S  feet  below  crown,  and  thence  a  banquette  of 
varying  width  from  20  to  40  feet,  dependent  on  the  height  of  the  levee. 

Operations  and  results  during  fiscal  year. — There  have  been  added  to  the  levee 
line  during  the  year,  imder  contract  and  by  hired  labor,  683,998  cubic  yards,  at 
a  total  cost  of  ^215,711.92. 

The  total  work  done  by  the  Unite<l  States  and  local  authorities  is  as  follows : 

Cubic  yards. 

Constructed  by  United  States aS3,998 

Constructed  by  local  authorities 

Total  constructed  during  the  year *  633, 998 

Percentage  of  work  done  by  the  United  States per  cent--   *        100 

The  length  of  levee  line  completed  to  grade  and  section  is  26.05  miles. 

The  work  under  construction  and  the  progress  thereon  is  shown  in  the  follow- 
ing tables  and  has  resulted  in  Increased  protection  against  floods : 

1  Docs  not  include  41,639  cubic  yards  excavated  In  Diamond  Island  drainage  canal. 
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Lower  Tensets  levee  dUtrM. 


Nameofleree. 


Dunn 

Hodge 

Diamond  Island  1 

Shelnlah 

Olen-Molr-Anrora  1 

Loyd 

Hard  Times. 

Wlnterquarters,  lot  1 

Winterquarters,  lot  2 

Botany  Bay,  lot  1 

Botany  Bay,  Lot  2 

Botany  Bay,  lot  3 

Eempe^ 

Diamond  Island  Canal  ^ 

Areola 

Delhi 

Vaucluse , 

Pittsfleld 

United  States  lower  Kempe^ . 


Kind  of  work. 


New  and  enlargemant.. 

Enlargement 

do 


.do., 
.do., 
.do.. 
.do.. 
.do., 
.do., 
.do., 
.do., 
.do., 
.do.. 


..do.. 
..do., 
.do., 
.do., 
.do.. 
.do.. 


Miles 
below 
Cairo. 


611.6  R. 

618.5  R. 

614.6  R. 
616  R. 

622. 5  R. 
631  R. 

63&-8R. 
638-4)  R. 
659-40  R. 

641  R. 

642  R. 

643  R. 
666  R. 

614.6  R. 
678-82  R. 

682-5  R. 
686-00  R. 

eoo^R. 

656  R. 


Length. 


8,700 
4,403 
8,300 
4,800 
22,876 
12,010 
11,223 
6,663 
7,267 
7,150 
7,800 
7,975 
4,328 
5,320 
18,687 
24,909 
20,093 
19,466 
8,061 


Avenge 
heightl 


FeeL 

21.6 
23.4 
24.9 
25.1 
18.1 
19.3 
28.6 
26.2 
23.6 
22.6 
22.3 
21.0 
23.0 


22.1 
22.1 
22.0 
22.0 
23.0 


In 


CtMefmr4$, 
101,069.56 

80,052.14 
176,128.08 
106,676.81 
466,723.08 
235.328.  SI 
274,684.45 
190,522.34 
282,837.17 
193,671.72 
20O,80S.87 
196,067.00 
173,963.06 

86,978.00 
629,000.00 
517,000.00 
461.689.82 
468,863.38 
173,963.08 


4,017,304.08 


Nameofleyee. 


Dunn. 


Hodge 

Diamond  Island  I 

Shelulah 

Olen-Mulr-Aurora  ^ . 

Loyd 

Hard  Times 

Winterquarters,  lot  1. 
Winterquarters.  lot  2. 
Botany  Bay,  loil.... 
Botany  Bay,  lot  2.... 
Botany  Bay,  lot  3.... 

Eempe* 

Diamond  Island  CanaU 

Areola 

DelM 

Vaacla<<e , 

Pittsfield 

United  States  lower 
Kempe.i 


Kind  of  work. 


New   and  enlarge- 
ment. 

Enlargement 

do 

....do 

....do 

....do 

....do 

....do 

....do 

do 


..do., 
.do., 
.do.. 
.do., 
.do.. 


.do.. 
.40. . 
.do., 
.do.. 


Placed  I  Paid  for 
during  during 
year.  year. 


Price  per 
cubib    !      Cost 
yard. 


Cvbicfds.  .  Cubic  fdt. 


r 


Cents.    ! 
14.98 


23.40 


78,702.00 

158,147.61 

131,069.00 

8,120.00 

7,642.00 


.1. 


41,192.00 

65,843.00 

91,799.12 

Ml,  639. 00 


51,483.00 


78,702.00 

115,076.50 

117,886.13 

8,120.00 

7,642.00 


15,406.53 
30,645.17 
91,799.12 
41,630.00 


51,483.00 


675,636.63     567,489.45 


25.70 
102.00 
29.00 
27.96 
27.96 
27.96 
27.96 
27  J» 
27.96 
27.78 


29.75 
29.75 
29.76 
29.75 
46.34 


879,871.81 

33,373.19 

33,286.17 

2,270.35 

2,186.70 

"*4,'332.*56' 
11,064.79 
26,  SOL  56 
44,508.00 


23,856.80 


Reaolr 

complete. 


CnbhfiM, 
30,145.56 

86,574.58 
176,128.03 

85,7U.23 
223,037.00 

'i66,'i8L4S 
191,40X34 
179,101.36 
183,671.72 
82,575.37 


520,000.00 
517.000.00 
461,699.82 
468,863.38 


200,219.92  13,330,146.73 


1  Being  done  b^ 
s  Includes  41,6» 


hired  labor  and  United  States  plant. 
I  cubic  yards  in  drainage  canal. 


Work  being  done  5y  hired  labor  and  Oovemment  plant. 


Ifa- 

ohlhe. 

Location. 

MoblU- 
satioiL 

Drain- 
age. 

Clear- 
ing. 

Operation. 

Repairs.       ^^^ 

B-^ 

Diamond  Island  Canal 

Olen-lf uir-Auren ^ 

Kempe T 

$1,448.31 

. 

$22,273.62 
53,545.83 
20,712.66 

$22,273.62  1 

11,511.89  1      3967.50 

S2. 7S            7!W  JtD 

B-6 
B-4 

8904.86,    $892.95 
254.00        254.75 

B-4 

United  States  lower  Kempe. 

2i7.42 

64.00        769.20 

18,870.45  j         340.32  |       405.SO 

Ma- 

diine. 

Location. 

Sod- 
ding. 

Depreda- 
tion. 

Over- 
head. 

ToUlcost 

Yards 
handled. 

;'^ 

B-.6 

Diamond  Island  danal 

32,182.12 
10,500.00 
3,49L40 
2.61K.J» 

$263.28 
1,434.63 

"*486.*96* 

$44,508.00 
79,871.81 
26,50L56 
28,856.80 

41,689 

76,702 

91,799.12 

51,483 

$1.07 

B-6 

Glen-Muir-Aurora 

$119.25 

1.02 

H-4 

Kempe 

CS778 

li-4 

United  States  lower  Kempe. . 

C.4ff34 
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Work  on  V€nious  levees  commenced  and  finished. 


Name  of  levee. 


I  Miles  below 
Cairo. 


Dunn 

Hod|?e 

Diamond  Island . 


Shelulah 

Olen  Muir-Aurore. 


Loyd... 

Hard  Times 

Winter  Quarters,  lot  1 . . 
Winter  Quarters,  lot  2. 

Botany  Bay,  lot  1 

Botany  Bay,  lot  2 , 

Botany  Bay,  lot  3 

Kempc , 


611. 6  R. 
613. 5  R. 
614.5  R. 

615  R. 
622. 5  R. 
625-9  R. 

631  R. 

635-8  R. 

63»-9R. 

63^-10  R. 

641  R. 

642  R. 

643  R. 
&56R. 


Diamond  Island  Canal j  614. 5  R. 

Cottage  Home 661  R. 

Areola 678 -82  R. 

Delhi '  682-5  R. 

Vaucluse..: 6»i-90R. 

Pittsfield I  690-94  R. 


Work 
commenced. 


May  24,1916 
June  10,1916 
Sept.— ,1919 

July  21,1917 


Jan. 

Jimc 

May 

Sept. 

May 

Dec. 

Aui;. 

Oct. 


1,1918 
10, 1918 
25,1918 
11,1918 
25,1918 

7, 1918 
12, 1918 
21,1917 


Mar.  —,1919 
Apr.  5, 1920 
Nov.  22, 1919 

....do.. 

....do 

....do 


Work 
completed. 


Nov.— ,1919 


Sept.— ,1919 
Nov. —  1919 

Aug.  — ,  1919 


Remarks. 


Work  suspended. 

Do. 
United  States  levee  machine 

n-5. 
Work  suspended. 

In  progress;  United  States  B-6. 

In  progress. 
Da 
Da 

Da 

Work    being    compk'tod    by 

United  States. 
United  States. 
United  States  B-4. 
Not  begim. 

Da 

Da 

Da 


Levees  up  to  full  arcade  and  section. 


Name  of  levee. 


Dunn 

Hunter 

Shelulah 

Bayou  Roundaway. 

Bayou  Vidal 

Daha 

Oarthage 

lone 

Aurora 

Bum-Loyd 

Point  Pleasant 

Loyd 

Buckiidge 

Blk  Ridge,  lot  1.... 
Elk  Ridge, lot  2.... 


Miles 
below 
Cairo. 


Effective 
length. 


611.5  R. 

614.5  R. 

616  R. 

614.5  R. 
616  R. 

619  R. 

620  R. 

621.6  R. 
625  R. 

626^1  R. 

630  R. 

631  R. 
681  R. 

631.6  R. 
631.6  R. 


Feet. 
2,802 
3,600 
800 
•  7,900 
5,200 
6900 
3,800 
6,277 
9,800 
1,880 
1,670 
12,010 
3,938 
6,555 
6,717 


Name  of  levee. 


White  Oak  Lake,  lot  1 

White  Oak  Lake,  lot  2 

White  Oak  Lake,  lot  8 

HAFd  Times,  lot  1 

Hard  Times,  lot  2 

Hard  Times 

Botany  Bay  lot2 

Botany  Bay,  lot  3 

Eempe,  United  States  lower.. 

Kempe,lotl 

Kemi)e,lot2 

Kempe,  contract  and  United 
States 


Total. 


Miles 
below 
Caira 


632  R. 

633  R. 
684  R. 
684  R. 
636  R. 

636-8  R. 
642  R. 
648  R. 

666  R. 

667  R. 
666  R. 

656R. 


ElTecUve 
length. 


Fett. 
4,913 
6,800 
5,967 
3,683 
8,9S2 
8,200 
6,000 
7,976 
8,026 
4,834 
6,871 

6,  in 


M 87, 563 


i  Equals  26.05  miles. 

OontracU  in  force. 


Name  of  contractor. 

Amount  of 
work. 

Character  of  work. 

Unit 
price. 

Date  of  ap- 
proval. 

E.  H.  Jnckson 

Cubic  jfardt. 
101,969.56 
89,952.14 
176,128.03 
106,676.81 
205,653.21 
274,884.45 
199,522.34 
262,837.17 
193,671.72 
200,305.87 
196,696.21 
529,000.00 
517,000.00 
461,669.82 

New  and  enlargement 

Enlargement 

Cents. 

14.98 
23.40 

Nov.  13,1916 
Do. 

W.C.  Mullen 

United  States  levee  machine 

do 

0) 

W.C.Mullen 

..  ..do 

26.70 
29.00 
27.96 
27.96 
27.96 
27.96 
27.96 
27.96 

Nov.  13,1916 

Forest  Construction  Co 

do 

do 

do 

Jan.    12,1918 

Jan.    16,1918 

Do. 

Dameron-Whlte  Co.  (Ltd.) 

Do 

Do 

..  ..do 

Do. 

Do::::::::::::::::::::::::::::::::: 

do 

Da 

Do 

....do ' 

Do. 

Do 

do 

Do. 

Roach-Stansell.  Lowrance  Bros.  &  Co. . 
Do '. 

do 

do 

29.76     Dec.     6,1919 
29. 75            Do 

Do.. 

do 

29.76 
29.75 

Do. 

Do 

468,863.88 

do 

Do. 
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Contrctcts  in  foi'ce — Continued. 


Name  of  contractor. 

Dateofbeein- 
ning. 

Date  of  expi- 
ration. 

Percent- 
age com- 
plete. 

Nameofleree. 

Idles  belov 
Cairo. 

E.  H.  Jaclrson 

Oct.   13,1915 
Oct.    12,1915 

0) 

Oct.    12,1915 
Jan.    28,1918 
Feb.    2,1918 

do 

do 

do 

do 

do 

Dec.  15,1916 
do 

(1) 

Dec.  15,1916 
Dec.  31,1918 

do 

do 

do 

.     .do 

80.0 
3.6 

Dnyin , ,  _ , . .    . 

611.5   R. 

W.  C.  Mullen 

Hodge 

613.5   R. 

United  States  levoe  ma- 

Diamond Island 

614.5   R. 

chine. 
W.  C.  Wullen 

25.2 
100.0 
61.4 
4.0 
34.4 

615       R. 

Forest  Construction  Co 

Loyd 

631        R. 

Dameron-WhiteCo.  (Ltd.). 

Do 

Do 

Do 

Hard  Times 

Wlnterquarters.  lot  1 . . 
Wintenmarters.  lot  2. . 

Botany  Bay,  lot  1 

Botany  Bay,  lot  2 

Botany  Bay,  lot  3 

Areola 

63S-8    R. 
6S&-0   R. 
63»-40R. 
641        R. 

Do 

Do 

do 

.do 

58.8 
100.0 

642       R. 
frl3       R. 

Roach-Stansell,  Lowranoe 

Dec.   19,1919 
.do 

Dec.  31,1920 
.do 

678-82  R. 

Bros.  &  Co. 
Do 

Delhi 

€82-5   R. 

Do 

do 

do 

Vauduse 

686-90  R. 

Do 

...  .do...     . 

.do 

Pittsfleld  .     -  . 

680-MR. 

^  United  States  B-5. 

Condition  at  end  of  fiscal  year, — The  following  is  the  condition  of  the  levee  at 
the  end  of  the  fiscal  year  (May  31,  1920) : 

Project  for  earthwork per  cent  completed—  73. 7 

Miles  built 151. 56 

Yardage  lost  during  year None 

Contents  of  levee  May  31,  1920 cubic  yards—  32,977,815 

Required  to  bring  levees  to  grade  and  section do *  12, 169,874 

Required  to  bring  levees  to  grade  and  section  and  to  construct  new 
levees,  which  will  be  necessary   within   the  next   five  years, 

cubic  yards 15,611,370 

Miles  of  levee  less  than  1  foot  above  highest  water 5. 16 

Miles  of  levee  from  1  to  2  feet  above  highest  water 18. 64 

Miles  of  levee  from  2  to  3  feet  above  highest  water 49. 35 

Miles  of  levee  from  3  to  4  feet  above  highest  water 26. 98 

Miles  of  levee  from  4  to  5  feet  above  highest  water 16. 32 

Miles  of  levee  up  to  grade  but  deficient  In  section 9.11 

Miles  of  levee  up  to  full  grade  and  section 26.05 


151.56 

District  extended  2,780  feet — 0.52  mile — ^upstream  by  Mississippi  River  Com- 
mission survey  of  1913-1915. 

Local  cooperation. — ^Local  authorities  have  expended  between  1882  and  Janu- 
ary 1,  1920,  $3,716,881.70  in  building,  improving,  and  maintaining  the  levee  line. 
Other  expenditures  since  1882,  and  heavy  ones  previous  thereto,  are  known  to 
have  been  made,  but  no  accurate  record  of  them  has  been  discovered.  Under 
the  flood-control  act  (H.  R.  14777,  64th  Cong.),  requiring  local  interests  to  con- 
tribute "  not  less  than  one-half  of  such  sum  as  may  have  been  allotted  by  the 
commission,'*  the  fifth  Louisiana  levee  district,  which  includes  the  United  States 
lower  Tensas  levee  district,  has  contributed,  for  work  under  existing  project, 
$522,500. 

Terminai  facilities. — ^There  are  regular  landing  places  at  St.  Joc^ph,  La. 
(661.7  R.),  and  at  Waterproof,  La.  (677.6  R.),  for  steamboats  plying  on  the 
Mississippi  River  discharging  and  receiving  freight ;  teams  haul  over  the  graded 
banks  and  levees  to  the  water's  edge.  There  are  covered  warehouses  of  an  ele- 
mentary type  at  each  of  the  places  to  shelter  freight,  principally  cotton  and 
cotton  seed  to  be  shipped  and  merchandise  received  for  local  consumption.  The 
landing  places  are  several  miles  distant  from  the  settlements  which  they  serve. 
For  a  full  description  of  terminal  facilities  see  House  Document  No.  652,  Sixty- 
sixth  Congress,  second  session. 

Effect  of  improvement. — ^The  effect  of  the  improvement  Is  to  give  an  increas- 
ingly reliable  protection  against  fioods  to  small  towns  and  large  areas  of  ex- 

*  Includes  8,089,690  cubic  yards  under  contract 
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cellent  lands.  The  work  can  not  be  allowed  to  remain  without  further  opera- 
tions. Complete  protection  is  not  yet  afforded,  and  delay  Involves  risk  to  life 
and  property  on  a  lar^e  .scale. 

Proposed  operations. — It  Is  proposed  to  continue  to  strengthen  the  levee  line 
by  enlnrg^inj;  weak  and  low  levees  to  the  approved  grade  and  section,  building 
new  levees  to  replace  those  threatened  by  caving  banks,  and  making  minor  re- 
pairs where  necessary. 

Reeommeiided  modiffeafions  of  project. — None. 

References  to  puhlished  articles  not  previously  reported. — None. 

Commercial  statistics. — By  resolution  of  the  Mississippi  River  Commission, 
November  10,  1914,  the  secretary  is  charged  with  the  duty  to  secure  complete 
commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

Appropriations. — See  current  report  of  the  Mississippi  River  Commission. 

FINANCIAL  SVMMABT. 

Amount  exi)ended  on  all  projects  to  June  30,  1920,  after  deduct- 
ing receipts  from  sales,  etc.,  amounting  to  $6,054,963.80 : 

New  work $5,  590, 206. 30 

Maintenance 465, 990. 97 


Net  total  expended ^ 6, 056, 197. 27 


Total  appropriations  to  June  30,  1920 6, 893, 951. 10 


Fiscal  year  ending  Juno  90. 

1916 

1917 

$134,487.52 
2,343.63 

.1918 

1919 

1920 

Expended  for  new  work  » 

$150,505.89 
30,316.34 

$204,936.89 
2,343.63 

W42,574.17 
94,271.50 

$384,914.63 

Expended  (or  maintenance  ^ 

Total  expended  ^  x . .             ... 

180,822.23 

136,831.15 

207,270.52 

336,845.67 

384,914.63 

Appropriated  or  allotted 

324,000.00 

315,000.00  1  .110.000.00 

695,000.00 

>  Not  deducting  receipts  from  sales,  etc. 

July  1, 1919,  balance  unexpended $528,991.93 

Amount  allotte<l  from  sundry  civil  act  approved  July  19,  1919 420, 000.  00 

Amount  allotted  from  sundry  civil  act  approved  June  5,  1920 275, 000. 00 

Receipts  from  sales,  etc.,  during  fiscal  year  1920 74. 26 


1,  224,  066. 18 
June  30, 1920,  amount  expended  during  fiscal  year  for  new  work—  *  384, 914. 63 


July  1,  1920,  balance  unexpended 839, 151.  55 

July  1, 1920,  amount  covered  by  uncompleted  contracts 564, 151.  55 


Amount  available  for  fiscal  year  ending  June  30,  1921-_-r. 275, 000. 00 


Amount  (estimated)  required  to  be  appropriated  for  completion 

of  existing  project 'Indeterminate. 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending 
June  30,  1922: 

For  new  work ^ *  Indeterminate. 

For  maintenance •  Indeterminate. 


Total •  Indeterminate. 

SPECIAL  FUND. 

Funds  cmUributed  for  flood  control,  Mississippi  River,  lower  Tensas  levee  district. 

Amount  contributed  by  the  board  of  commissioners  for  the  fifth 

r^uisiana  levee  district  to  June  30,  1920 $522,  .500.00 

June  30,  1920,  total  amount  expended 199, 477. 95 


July  1, 1920,  balance  unexpended 323, 022. 05 

July  1,  1920,  amount  covered  by  uncompleted  contracts ^-    323, 022. 06 


^  Not  dedactlng  receipts  from  sales,  etc 


'BxclnsiTe  of  available  funds. 
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,  (&)  Atchafalaya  levee  district. 

Location  and  description. — The  Atchafalayii  levee  district  extends  on  the 
right  bank  of  the  Mississippi  Uiver  from  Barbre's  landing  at  the  head  of  the 
Atchafalaya  to  Bayou  Lafourche,  892.7  miles  below  Cairo,  with  a  river  frontage 
of  122  miles  and  an  area  of  6,035  square  miles.  The  levee  line  is  continuous  and 
Is  127.49  miles  in  length. 

Original  condition^ — Originally  there  were  no  levees,  and  the  country  was 
subject  to  overflow.  The  first  levees  were  built  by  riparian  owners  under  a 
Spanish  law  which  required  each  riparian  owner  to  build  a  levee.  Gradually 
the  work  was  taken  over  by  the  State  authorities.  The  flood  of  1882  caused 
many  crevasses  and  practically  destroyed  the  old  levee  line. 

Previous  projects, — ^None. 

Existing  project, — ^The  same  as  specified  for  Tensas  levee  district.  (See  n. 
(a).) 

Operations  and  results  during  fiscal  year. — There  have  been  added  to  the 
levee  line,  under  contract  and  by  hired  labor,  593,635  ctibic  yards,  at  a  total  cost 
of  $159,585.30. 

The  total  work  done  by  the  United  States  and  local  authorities  is  as  follows : 

Constructed  by  the  United  States cubic  yards—  '593,635 

Constructed  by  local  authorities do 6, 448 

Total  constructed  during  the  year do 600,  083 

Percentage  of  work  done  by  the  United  States 98.92 

The  work  under  construction  and  the  progress  thereon  Is  shown  In  the  follow- 
ing tables : 

Atchafalaya  levee  district. 


Name  ofleviBe. 


Kind  of  w€rk. 


MUes  below 
Cairo. 


Length. 


Ayerage 
height. 


InoontiBct. 


Unique. 

New  Texas  a. 

Morganza 

Grand 

Wildwood.... 

Yatton 

Medoraa 


Enlargement.. 

do 

....do 

....do 

....do 

....do 

New 


776  R. 

783  R. 

787-8  R. 

796-800  R. 

809-12  R. 

821-23  R. 

860  R. 


Feet. 
6,500 
6,400 
17,109 
28,281 
19,400 
12,857 
2,570 


Feet. 
18.0 
22.0 
24.4 
17.3 
23.2 
22.8 
20.8 


Cubteparde, 
101,616.02 
468,500.13 
468,538.78 
609,458.99 
478,366.19 
440,028.39 
177,825.88 


2,704,419.29 


Nameoflevee.^ 


Unique 

New  Texas  a . 
Horganza — 

Grand 

Wildwood... 

Yatton. 

Medoraa 


Kind  of  work. 


Enlargement.. 

do 

do 

do 

do 

....do 

New 


Placed 
during 
year. 


Cubic  vards. 

4,641.74 

101,290.00 

c262,733.17 


162,480.06 


72,450.00 


693,634.97 


Paid  for 
during 
year. 


Price  per 
cubic 
yard. 


Cost. 


Cubic  pards. 

4,641.74 

101,290.00 

c252,773.17 


162,480.06 
72*456.66" 


CenU. 
9.23 
34.08 
23.5 
32.5 
16.5 
22,0 
55.3 


15,094.81 
34,447.48 
70,477.40 


26,812.84 
'46*iii*54' 


150,586.30 


Required 
to  com- 
plete. 


OubkffardM. 

367,3l]0.l3 
215,766.69 
608,453.02 
281,888.^ 
440,028.39 
105,375.88 


1,929,312.38 


a  Completed. 

b  Work  being  done  by  hired  labor  and  United  States  plant. 

e  Does  not  Include  71,756.46  cable  yards  in  Morganza  drainage  ditch. 


I  Does  not  Include  71,756  cnbic  yards  excavated  In  the  Morgansa  drainage  ditch, 
length  of  levee  line  completed  to  grade  and  section  is  81.86  mllee. 
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Atchafalaya  leji'ee  dUtrict — Continued. 

WORK  DONE  BY  HIRED  LABOR  AND  WITH  GOVERNMENT  PLANT. 


Vai4ifa<^ 

Location. 

Mobilica- 

tiOQ. 

Drain- 
age. 

Plow- 
ing. 

Operation. 

Re- 
pairs. 

Dressing. 

B-IO 

New  Texas 

$1,929.09  1606.35 
758.82      43.75 

1335.20 
121.00 

$19,368.04  $246.70 
17,639.12     206.97 

$1,102.90 
237.85 

B-lOaodB-18.. 

ICedora. 

Vaddne. 

Location. 

Care. 

III 

1 

Depreda- 
tion. 

Over- 
head. 

Total  cost. 

Yards 
handled. 

Cost 

yard. 

B-10 

New  Texas 

1300.00 
720.00 

*$27.'8i" 

18,216.10  1541.10 
10.718.40     4A4.46 

$34,447.48 
40,142.85 

101,290 
72,4liO 

$38.81 

B-lOandB-lS.. 

Medora 

55.82 

Work  on  various  levees  commenced  and  finished. 


Name  of  leyee. 


TJniqae 

New  Texas. 
Morganta.. 

Grand 

Wildwood.. 

Yatton 

Medora 


Miles  below;        Work 
Cairo.      >  commenced. 


775  R. 

783  R. 

787-8  R. 

796-800  R. 

809-12  R. 

821-23  R. 

860  R. 


Jan.  11,1918 
Aug.  30,1919 
May  29,1919 

(») 
Dec.  19,1918 

Jan.  7,1920 


Work 
finished. 


Remarks. 


Dec.  12,1919  I  Completed. 

I  Under  construction. 

Do. 

Under  contract. 

Under  construction. 

Under  contract. 

Under  oonstructfon. 


1  Not  commenced. 


OoiUraots  in  force  1919-20,  Atchafalaya  levee  district. 


Name  of  contractor. 


Amount 
of  work. 


Character 
of  work. 


Unit 
price. 


Datoo: 
approval. 


Olbson-Hamilton  Co 

O.  O.  Ogden 

Do 

Lower  Coast  Construction  Co. 
Orasser  Contracting  Co 


Cubic  9ard9. 
101,616.02 
468,538.76 
569,453.92 
478,366.19 
440,028.39 


Enlargement. 

do 

do 

do 

.....do 


Cents. 
9.23 
23.5 
32.5 
16.5 
22.0 


Nov.  13,1915 
Mar.  27,1919 
Dec.  8,1919 
Oct.  5,1918 
Dec.     8,1919 


Name  of  contractor. 


Olbson-Hamilton  Co 

O.  O.  Ogden 

Do.. 

Lower  Coast  Construction  Co 
Gresser  Contraeting  Co ^ 


Date  of 
beginning. 


Nov.  30,1915 
May  28,1919 
Dec.  27,1919 
Oct.  21,1918 
Dec.  27,1919 


Date  of 
expiration. 


Dec.  15,1916 

Feb.  1,1920 

Dec.  31,1920 

Dec.  31,1919 

Dec.  81,1920 


Percent- 
age com- 
pleted. 


100 
60.1 


5L6 


Name  of  levee. 


Unique... 
Morgansa. 

Grand 

Wildwood. 
Yatton.... 


Miles 
l)elow 
Cairo. 


775  R. 

786-8  R. 

796-800  R. 

809-12  R. 

821-23  R. 
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Leveea  up  to  fuU  grade  and  section. 


Name  of  leveo. 


MUes 
below 
Cairo. 


Effec- 
tive 
length. 


Name  of  levee. 


Miles 
below 
Oairo. 


Kftas 
leostb. 


Old  River 763-5R. 

Red  River  landiBg 766  R. 

Bmithland 7«6.6R. 

Henrietta '  767-8  R. 

Latenoche I  788.4R. 

Belle  Vina .'  760.6R. 

BatcUolor i  772  R. 

Normandy \  773.6R. 

Unique [  776  R. 

Upper  Longwood |  776.5  R. 

Longwrood ,  776. 5  R. 

OldUiclcory I  776  R. 

UpperCocoa |  777  R. 

LowerCocoa '  777.5R. 


Feet. 

38,184 
7,004 
5,096 

10,608 
7,148 
9,400 
6,800 
6,700 
6,300 
3,003 
3,647 
3,300 
4,000 
1,003 


Lacour,  lot  1 

Lacour,lot2 , 

Foster-Fleta 

Pocho 

Upper  Morgancft.. 

Scott 

Point  Mf'noir 

Wildwood 

Barroza 

Anchorage 

Point  Pleasant... 


778  R. 

779  R. 
780-3  R. 

7K7R. 

788  R. 

TB7R. 
80&-10R. 
810-12  R. 

834  R. 

832  R. 

882  R. 


Fat. 
2,081 
3,4P0 
12,346 

5,300 
6.QS7 
3,(90 
6,900 
6,271 
1,5M 
n,86S 


Total. 


Ue8,Z17 


1  Equals  81.86  miles. 

Condition  at  en4  of  fiscal  year. — ^The  following  is  the  condition  of  the  levee 
May  31,  1920 : 

Project  for  eartliwork per  cent  completed 78.7 

Miles  in  system 127.49 

Miles  built 127.49 

Yardage  lost  during  year cubic  yards C,448 

Contents  of  levee  May  31,  1919 do 29,010,898 

Required  to  bring  levee  to  grade  and  section do 10,613,345 

Required  to  bring  levee  up  to  grade  and  section  and  to  construct  new 

levees  necessary  in  the  next  five  years cubic  yards 12,113,845 

Miles  of  levee  less  than  1  foot  above  highest  water 8.55 

Miles  of  levee  from  1  to  2  feet  above  highest  water 31.46 

Miles  of  levee  from  2  to  3  feet  above  highest  water 19.  U 

Miles  of  levee  from  3  to  4  feet  above  highest  water 17.06 

Miles  of  levee  up  to  grade  but  deficient  in  section 19. 45 

Miles  of  levee  up  to  full  grade  and  section 31. 88 

Total —  127.49 

Local  cooperation. — Local  authorities  have  expended  between  1882  and  Janu- 
ary 1,  1920.  $6,457,518.59  (revised  amount)  in  building,  improving,  and  main- 
taining the  levee  line.  Other  expenditures  since  1882,  and  heavy  ones  previous 
thereto,  are  known  to  have  been  made,  but  no  accurate  record  of  them  has  been 
discovered.  Under  the  flood  control  act  (H.  R.  14777,  64th  Cong.),  requiring 
local  interests  to  contribute  "  not  less  than  one-half  of  such  sum  as  may  have 
been  allotted  by  the  commission,"  the  Atchafalaya  Basin  levee  board  has  con- 
tributed for  work  under  existing  project  $345,000. 

Teiminal  facilities. — ^There  are  landing  places  at  almost  every  plantation  In 
this  district  to  receive  and  discharge  freight.  The  connection  with  these  landing 
places  is  by  means  of  teams  over  earth  roads  and  graded  approaches  to  the  land- 
ing places  at  the  water's  edge.  At  all  these  landings  are  covered  warehouses 
of  an  elementary  type  to  shelter  freight  received  and  shipped.  All  these  places 
are  also  served  by  the  Texas  &  Pacific  Railroad  passing  in  the  rear  from  1  to  6 
miles  distant.  The  parishes  in  this  district  are  now  engaged  in  the  building  of 
good  roads  which  will  effectively  serve  water  terminals  throughout  the  district 
The  principal  water  terminals  in  the  district  having  storage  facilities  for 
receiving  and  shipping  freight  are  the  following : 

Torras,  La.  (771  R.). 

Red  River  Landing,  La.  ( 772.6  R.). 

Raccourcl,  La.  ( 792.2  R. ) . 

Morganza,  La.  (796.1  R.). 

Point  Coupee,  La.  (803.3  R.). 

Cooks.  La.  (812.9  R.). 

Hermitage,  La.  (814.9  R.). 

Devalls,  La.  (830  R.). 

Port  Allen,  La.  (840 R.). 

Plaquemlne,  La.  (861  R.). 

Bayou  Goula,  La.  (873.5  R.). 

White  Castle,  La.  (877.5  R.). 
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For  full  description  of  tennlnal  facilities  see  House  Document  No.  652,  Sixty- 
Hixth  Congress,  second  session. 

Effect  of  improvement, — ^Ttie  effect  of  the  improvement  is  to  give  increasingly 
reliable  protection  against  floods  to  small  towns  and  large  areas  of  excellent  land. 
The  work  can  not  be  allowed  to  remain  without  further  operations.  Complete 
protection  is  not  yet  afforded  and  delay  involves  risk  to  life  and  property  on  a 
large  scale. 

Proposed  opetdtiom, — It  is  proposed  to  continue  to  strengthen  the  levee  line 
by  enlarging  weak  and  low  levees  to  the  approved  grade  and  section,  building 
new  levees  to  replace  those  threatened  by  caving  banks,  and  making  minor 
repairs  where  necessary. 

Recommended  modifications  of  project, — ^None. 

References  to  published  articles  not  previously  reported, — ^Nona 

Commercial  statistics. — ^By  resolution  of  the  Mississippi  River  Commission, 
November  19,  1914,  the  secretary  is  charged  with  the  duty  to  secure  complete 
commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

Appropriations. — See  current  report  of  the  Mississippi  River  Commi^on. 

FINANCIAL  ST7MMABT. 

Amount  expended  on  all  projects  to  June  30, 1920,  after  deducting 
receipts  from  sales,  etc.,  amounting  to  $2,768,600.14 : 

New  work $2, 571, 805. 67 

Maintenance 198, 337.  IS 


Net  total  expended 2, 770, 142. 80 


Total  appropriations  to  June  3D,  1920 3, 317, 109. 66 


Fiscal  year  ending  June  30. 

191(i 

1917 

1918 

1919 

1920 

Expended  for  new  work  * 

154,058.58 
20,338.G6 

$112,137.69 

132,209.36 
5,620.93 

1130,725.25 
93,095.73 

123,446.78 

K^^pended  for  maintenance  * 

Total  expended  * . . . , , 

74,397.24 

112,137.69 

57,830.29 

223,820.98 

233,446.78 

Appropriated  or  allotted 

150,000.00 

130,000.00 

280,000.00 

525,000.00 

I  Not  deducting  receipts  from  sales,  etc. 

July  1,  1919,  balance  unexpended $256,956.70 

Amount  allotted  from  sundry  civil  act  approved  July  19, 1919., 280, 000. 00 

Amount  allotted  from  sundry  civil  act  approved  June  5,  1920 245, 000. 00 

781,956.70 
June  30, 1920,  amount  expended  during  fiscal  year  for  new  work *  233, 446.  78 


July  1, 1920,  balance  unexpended t.—    548, 509. 92 

July  1, 1920,  amount  covered  by  uncompleted  contracts 261, 110. 90 

Amount  available  for  fiscal  year  ending  June  30, 1921 287, 399. 02 


Amount  (estimated)   required  to  be  appropriated  for  completion 

of  existing  project •  Indeterminate 

Amount  tliat  can  be  profitably  expended  in  fiscal  year  ending  June 
30,1922: 

For  new  work '. ■  Indeterminate 

For  maintenance •  Indeterminate 


*  Not  deducting  receipts  from  sales,  etc. 


*  Exclusive  of  available  funds. 
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Funds  contributed  for  flood  control,  Mississippi  River,  Atchafalaya  levee  district. 

Amount  contributed  by  the  board  of  commissioners  for  the  Atcha- 

falaya  Basin  levee  district  to  June  30,  1»20 $345, 000. 00 

June  30,  1920,  total  amount  expended 132, 717. 24 

July  1,  1920,  balance  unexpended 212,282.  76 

Jub'  1.  1920,  outstanding  liabilities - $6,092.07 

July  1, 1920,  amount  covered  by  uncompleted  contracts.  197, 865. 60 

203,957.67 

July  1.  1920,  balance  available 8,325.09 

(c)  Lafourche  levee  district 

Location  and  description. — The  Lafourche  levee  district  extends  on  the  right 
banlc  from  Bayou  Lafourche,  892.7  miles  below  Cairo,  to  New  Orleans,  972 
miles  below  Cairo,  with  a  river  frontage  of  78  miles.  The  levee  line  is  con- 
tinuous and  is  82.34  miles  in  length.  The  Lafourche  and  Barataria  levee  districts 
are  parts  of  the  same  basin,  with  a  total  area  of  2,020  square  miles. 

Originl  condifimi.— Originally  there  were  no  levees  and  the  country  wais  sub- 
ject to  overflow.  The  first  levees  were  built  by  riparian  owners  under  a 
Spanish  law  which  required  each  riparian  owner  to  build  a  levee.  Gradually 
the  work  was  taken  over  by  the  State  authorities.  The  flood  of  1882  caused 
many  crevasses  and  practically  destroyed  the  old  levee  line. 

Previous  projects, — ^None. 

Existing  project, — ^The  same  as  specified  for  Lower  Tensas  levee  district 
(See  II  (o).) 

Operations  and  results  during  fiscal  year. — ^There  has  been  added  to  the  levee 
line,  under  contract  and  by  hired  labor,  602,581  cubic  yards,  at  a  total  cost  of 
$96,994.38. 

The  total  work  done  by  the  United  States  and  local  authorities  is  as  follows: 

Cobic  yards. 

Constructed  by  the  United  States 602, 581 

Constructed  by  local  authorities 335,039 

Total  censtructed  during  the  year 937, 620 

Percentage  of  work  done  by  the  United  States,  64.28. 
The  length  of  levee  line  completed  to  grade  and  section  is  ^.48  miles. 
The  work  under  construction  and  the  progress  thereon  is  shown  in  the  fal- 
lowing tables : 

Lafourche  levee  district. 


Name  of  levee. 


Hymelia-Star 

BrUUant  Point.... 

BonSecour 

Hahnvllle-Laling. . 
Upper  Avondale. . 


Total. 


Kind  of  work. 


New  and  enlargement. . 

do 

Enlargement 

New  and  enlargement. . 
Enlargement 


Miles 
below 
Cairo. 


828-33  R. 
900-  6  R. 
907- 9  R. 
941-  6  R. 
953       R. 


Length. 


Feet. 
21,364 
26,418 
7,853 
23,818 
870 


80,323 


Fed. 
17 
15 

15.5 
14.6 
18.7 


GontiBCC 


Cubic  mtr^. 
486,401.01 
5Q0.133.60 
157,615.01 
411»a96.a6 
16,581.17 


1,672,000.16 


Name  of  levee. 


Kind  of  work. 


Placed 
during 
year. 


Paid  for 
during 
year. 


Price  per 
cubic 
yard. 


Cost. 


Required 
to  com- 
plete. 


Hymelia-Star 

Brilliant  Pomt.... 

BonSecour 

Hahnville-Luling . 
Upper  Avondale. . 


New  and  enlargement. 

do 

Enlargement 

New  and  enlargement. 
Enlargement 


Cubk  yards. 
363,590.09 
7,467.74 
102,115.87 
112,823.00 
16,584.17 


CnMc  yards. 
363.590.09 

7,467.74 
102,115.87 
llf^823.00 

16,584.17 


Cents. 
13.70 
12.23 
12.23 
10.65 
55.50 


151,493.39 

1.125.34 

12,909.50 

22,168.28 

9,207.87 


Cubfei 
47,02&S7 


298»413.36 


Total. 


602,680.87 


602,580.87 


96,994.38 


345,4&3I 
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Work  done  fty  hired  lahor  and  uHth  Government  plant. 


Machine  and  location. 


MobiU- 
sation. 


Clear- 
ing. 


Drain- 
age. 


Plow- 
ing. 


Operation. 


Repairs. 


HahnviUeand  Lullng., 
Upper  Avondale 


11,299.88 
834.87 


$163.20 
63.00 


S1S2.15 


824.00 


134,495.61 
6,094.71 


$3,638.46 
910.80 


MEachine  and  location. 


Sodding 

and 
dressing. 


Sur- 
veys. 


Depre- 
dation. 


Over- 


Total  cost. 


Yards 
handled. 


Cost 

per 

yard. 


Hahnvilleand  Lnling. 
Upper  Avondale 


$1,867.05 
38.60 


$83.74 
16.00 


$3,393.01 
833.33 


$629.41 
110.64 


$45,720.50 
9,515.96 


112,823.00 
16,584.17 


$40.5 
51.2 


Work  on  various  levees  commenced  and  finished. 


Name  of  levee. 


.Miles 
below 
Caira 


^ork 
commenced. 


Work 

completed. 


Remarks. 


Hymelia-Star — 
BrUliant  Point... 

BonSecour 

Hahnville-LuUBg 
Upper  Avondale. 


828-33  R. 
900- 5  R. 
907- 9  R. 
941-  6  R. 
958  R. 


Mar.  5.1919 
Oct.  17,1917 
May  6,1918 
Doc.  14,1919 
July     8,1919 


Oct.  16,1919 
Oct.  21,1919 


Aug.  28,1919 


Under  construction. 
Da 


Contracts  in  force. 


Name  of  contractor. 

Amount  of 
work. 

Character  of  work. 

Unit 
price. 

Date  of 
approval. 

Don  B.  fiearin  &  Son  and  0.  0.  Ogden 

Do - 

Cubic  vds. 
600,133.60 
157,615.01 
486,49L01 

New  and  enlargement. 

Enlargement 

New  and  enlargement. 

Cetat. 
12.23 
12.23 
13.70 

Dec.    1,1917 
Do. 

The  Lower  Coast  Constructio 

Q  Co 

Nov.  37.1918 

Name  of  contractor. 

Date  of 
beginning. 

Date  of 
expiration. 

% 

Per- 
centage 
com- 
plete. 

Name  of  levee. 

Miles  below 
Calra 

Don  B.  Hearin  &  Son  and 

Dec.  23,1917 
do 

Dec  81,1911 

100.00 

100.00 
9a  38 

BriUiant  Poi 

Bon  Secour. 
Hymellft^ta 

nt 

900-  5R. 

O.  O.  Ogden. 
Do .^ 

do 

Dec.  31,1919 

907-  9R. 

The  Lower  Coast  CooStruo- 

Dec.  10,1918 

r 

828-33  R. 

tionCo. 

Levees  up  to  full  grade  and  section. 


Name  of  levee.. 


Dngas  to  Point  Hotunas. 

Point  Honmas 

Pleasant  Point 

Salsburff 

Lauderdale 

Elina  to  Mixmie 

New  Hope 

BrUliant  Pdnt 

BonSecour 


Miles 
below 
Cairo. 


887-93  R. 
894  R. 
806  R. 

897  R. 
897-«R. 

898  R. 
809  R. 

900-6  R. 
907-9  R. 


Effective 
length 
(feet). 


16,852 
6,992 
9,428 
4,028 
1,572 
6,943  I 
1.395  I 

28,418, 
7,853  I 


Name  of  levee. 


Pikes  Peak 

Delogney 

HymeliapStar 

Hahnville-Luling. 

Willswood 

Upper  Avondale.., 
Fairfield 


Total. 


MUes 
below 
Cairo. 


910  R. 
911-12  R. 
928-^  R. 
941-6  R. 
952^  R. 

956  R. 

956  R. 


Effective 
length 
(feet). 


3,583 
10,936 
20,348 
12,742 
20,524 
070 

5,100 


U55,684 


I  Equals  29.48  miles. 
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Condition  at  end  of  fiscal  year.— The  following  is  the  condltioo  of  the  levee 
May  31,  1920: 

Project  for  earthwork per  cent  completed..  91. 5 

Miles  in  system 82. 34 

Miles  built 82. 84 

Yardage  lost  during  the  year cubic  yards..  156. 725 

Contents  of  levee  (May  31,  1920) do 15,694,523 

Required  to  bring  levee  to  grade  and  section do 1, 443, 795 

Required  to  bring  levee  to  grade  and  section   and  to  construct 
new  levees,  which  will  become  necessary  within  the  next  five 

years cubic  yards..  2, 893. 766 

Miles  of  levee  less  than  1  foot  above  highest  water 0. 28 

Miles  of  levee  from  1  to  2  feet  above  highest  water 4. 84 

Miles  of  levee  from  2  to  3  feet  above  highest  water 5. 52 

Miles  of  levee  from  3  to  4  feet  above  highest  water 15. 29 

Miles  of  levee  from  4  to  5  feet  above  highest  water Nona 

Miles  of  levee  up  to  full  grade  but  deficient  in  section 26.93 

Miles  of  levee  up  to  full  grade  and  section- 29. 48 

Local  cooperation. — Local  authorities  have  expended  between  1882  and  Janu- 
ary 1.  1920,  $5,018,054.91  (revised  amount)  in  btilding,  improving,  and  main- 
taining the  levee  line.  Other  expenditures  since  18^,  and  heavy  ones  previous 
thereto,  are  known  to  have  been  made,  but  no  accurate  record  of  them  has 
been  discovered.  Under  the  act  of  Congress  (H.  R.  14777,  64th  Cong.),  requir- 
ing local  Interests  to  contribute  '*  not  less  than  one-half  of  such  sum  as  may 
have  been  allotted  by  the  commission,"  the  Lafourche  levee  district  has  con- 
tributed for  work  under  the  existing  project  $110,000. 

Terminal  facilities. — There  are  the  usual  landings  for  steamboats  plying  on 
the  Mississippi  River  in  this  district  for  receiving  and  discharging  freight 
in  front  of  all  plantations.  As  this  district  is  thickly  populated,  due  to  its  being 
an  ancient  settlement  and  a  rich  sugar-cane  growing  district,  the  roads  serving 
the  landings  are  as  a  rule  kept  in  good  condition  all  the  year  around.  The 
connection  with  the  landings  is  by  means  of  teams  hauling  on  roads  and  ramps 
over  the  levees  to  the  landing  places  at  the  water's  edge.  The  warehouses  to 
shelter  freight  received  and  shipped  are  of  an  elementary  type,  but  serve  well 
the  traffic  handled.  This  district  Is  also  served  Immediately  In  the  rear  by  the 
Texas  &  Pacific  Railroad.  The  principal  water  terminals  in  this  district  having 
facilities  for  receiving  and  shipping  freight  are  the  following: 

Donaldsonville,  La.    (892.8  R.). 
Lauderdale,  La.  (902.5  R.). 
St.  James,  La.  (911.3  R.). 
Hahnville,  La.   (943.2  R.). 
LuUng,  La.  (946.9  R.). 
Waggaman,  La.  (958.8  R.). 

For  a  full  description  of  terminal  facilities  see  House  Document  No.  652, 
Sixty-sixth  Congress,  second  session.  • 

At  Avondale,  La.  (960  R.),  the  Southern  Pacific  Railroad  Co.  operates  a 
transfer  boat  for  passengers  and  freight  trains,  with  the  usual  terminal  facilities 
and  substantial  approaches,  but  no  shelter  of  any  kind.  This  terminal  is 
within  the  port  of  New  Orleans.  Westwego,  La.  (965.5  R.),  is  the  terminal  of 
the  Texas  &  Pacific  Railroad.  -  It  has  .<?ubstantlally  constructed  covered  ware- 
houses and  grain  elevators,  and  wharves  of  creosoted  timber,  with  railroad 
tracks  on  the  wharves  near  the  water's  eilge  convenient  for  transferring  freight 
to  and  from  railroad  "cars  and  seagoing  ships.  There  are  many  bther  extensive 
terminals  In  this  levee  district  within  thie  harbor  of  New  Orleans. 

Effect  of  improvement, — The  effect  of  the  Improvement  has  been  to  give 
increasingly  reliable  protection  against  floods  to  a  considerable  urban  popula- 
tion and  large  areas  of  excellent  land.  The  work  can  not  be  allowed  to  remain 
without  further  operations.  Complete  protection  is  not  yet  afforded,  and  delay 
Involves  risk  to  life  and  property  on  a  large  scale. 

Proposed  operations. — It  Is  proposed  to  continue  to  strengthen  the  levee  line 
by  enlarging  weak  and  low  levees  to  the  approved  grade  and  section,  building 
new  levees  to  replace  those  threatened  by  caving  banks,  and  making  minor 
repairs  where  necessary. 

Recommended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported. — ^None. 
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Commercial  statistica, — ^By  resolution  of  the  Mississippi  River  Ck>mmission, 
November  19,  1914,  the  secretary  Is  charged  with  the  duty  to  secure  complete 
commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

Appropriations, — See  current  report  of  the  Mississippi  River  Commission. 

FINANCIAL  8UMMABY. 

Amount  expended  on  all  projects  to  June  30,  1920,  after  deduct- 
ing receipts  from  sales,  etc.,  amounting  to  $1,807,028.99 : 

New    work $1, 160, 589.  78 

Maintenance 147, 166. 95 


Net  total  expended 1, 807, 756. 73 


Total  appropriations  to  June  80,  1920 1, 415, 551. 06 


Fiscal  year  ending  June  30. 

1916 

1917 

1918 

1919 

1920 

Expended  for  new  work  ^ 

$22,607.56 
13,666.09 

«35,673.99 

$132,550.37 
7,462.85 

$60,663.14 
23,839.61 

$52,191.80 

Total  expended » 

36,073.24 

35,673.99 

140,003.22 

74,602.75 

52,191.80 

Appropriated  or  allotted 

100,000.00 

85,000.00  1     8.').000.00 

50,000.00 



^  Not  deducting  receipts  from  sales,  etc. 

July  1,  1919,  balance  unexpended $35,713.37 

Amount  allotted  from  sundry  civil  act  approved  July  19, 1919 50, 000. 00 

Amount  allotted  from  sundry  civil  act  approved  June  5,  1920 75, 000. 00 

Becelpts  from  sales,  etc.,  during  fiscal  year  1920 .50 


160, 713. 87 
June  30, 1920,  amount  expended  during  fiscal  year  for  new  work__    '  52, 191. 80 

July  1,  1920,  balance  unexpended 108,522.07 

July  1, 1920,  outstanding  llabiUties $2, 237. 27 

July  1,  1920,  amount  covered  by  uncompleted  contracts-    9, 139. 32 

11, 376.  59 


Amount  available  for  fiscal  year  ending  June  30, 1921 97, 145. 48 


Amount   (estimated)   required  to  be  appropriated  for  completion 

of  existing  project '  Indeterminate, 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
80,  1922: 

For  new  work 'Indeterminate. 

For  maintenance , *  Indeterminate. 


SPECIAL  FUND. 

Funds  contributed  for  flood  conirolf  Mississippi  River,  Lafourche  levee  district. 

Amount  contributed  by  the  board  of  commissioners  for  the  La- 
fourche Basin  levee  district  to  June  30,  1920 $110,000.00 

June  30, 1920,  total  amount  expended 83, 288. 24 


July  1,  1920,  balance  unexpended 26,711.76 

July  1,  1920,  amount  covered  by  uncompleted  contracts 4, 569. 66 

July  1, 1920,  balance  available 22, 142. 10 


^  Not  deducting  receipts  from  sales,  ete. 


*  BxdQsiTe  of  available  fands. 
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(d)  Barataria  levee  distriet 

Location  and  dewriptUm.'-^rhe  Barataria  levee  district  extends  on  the  right 
bank  from  the  lower  limits  of  New  Orleans,  986.8  miles  below  Cairo,  to  the 
head  of  The  Passes,  1,067  miles  below  Cairo,  \rith  a  river  frontage  of  80.7  mllea. 
It  Includes  the  Buras  levee  district,  organized  under  the  laws  of  Louisiana,  and 
part  of  the  State  Lafourche  Basin  levee  district.  The  levee  line  is  continuous 
to  the  Jump,  71.91  miles.  The  total  area  protected  in  this  and  the  Lafourche 
district,  which  is  part  of  the  same  basin.  Is  2,020  square  miles. 

Original  condition, — Originally  there  were  no  levees  and  the  country  was 
subject  to  overflow.  The  first  levees  were  built  by  riparian  owners  under  a 
Spanish  law,  which  required  each  riparian  owner  to  build  a  levee.  Gradually 
tiie  work  was  taken  over  by  the  State'  authorities.  The  flood  of  1882  caused 
many  crevasses  and  practically  destroyed  the  old  levee  line. 

Previous  projects. — ^None. 

Existing  project. — ^The  same  as  specified  for  Lower  Tensas  levee  district 
(See  n.     (a).) 

Operations  and  results  during  the  fiscal  year. — ^Thero  have  been  added  to  the 
levee  line,  under  contract  and  by  hired  labor,  265,910  cubic  yards,  at  a  total 
cost  of  $53,137.88. 

The  total  work  done  by  the  United  States  and  local  authorities  is  as  follows: 

Cable  ymrdi. 

265, 910 

18,719 


Constructed  by  the  United  States- 


Constructed  by  local  authorities 


Total  constructed  during  the  year 

Percentage  of  work  done  by  the  United  States 


284,629 

per  cent—      98. 42 

The  length  of  levee  line  completed  to  grade  and  section  is  28.95  miles. 
The  work  under  construction  and  the  progress  thereon  Is  shown  In  the  fol- 
lowing tables: 

Barataria  district. 


Name  of  levee. 


Kind  of  work. 


Miles 
below 
Cairo. 


Length. 


Contract, 


Oak  Point-Cedar  Orove.. 

Deer  Range 

Magnolia 

Baflay 

Orange  Farm 

Doulbuts  Canal 

Sunrise  Buras 


New  and  enlargement. 

do 

do 

New 

do 

Enlargement 

New  and  enlargement. . 


991-3  R. 
1,008  R. 
1,015  R. 
1,029  R. 
1,081  R. 
1,084  R. 
1,038^1  R. 


7,003 
10,158 
14,040 
8,500 
6,791 
3,656 
4,735 


FiH. 
10.0 
12.0 
10.5 
9.3 
9.7 
8.4 
8.0 


55,963.31 
76,492.47 
68, 49a  70 
34,401.00 
87,685.98 
14,54a  10 

22,ooaoo 


349,683.51 


Name  of  levee. 


Oak     Point  -  Cedar 
Orove. 

Deer  Range 

Magnolia 

Batlay 

Orange  Farm 

Doultouts  Canal 

Sunrise  Buras 


Kind  of  work. 


New  and  enlargement. 


.....do 

do 

New 

do 

Enlargement 

New  and  enlargement. 


Placed 
during 
year. 


CtAkydt. 
55,963.31 

28,848.60 
52,519.98 
24,491.00 
84,179.00 
4,008.10 
15,900.00 


285,9ia08 


Paid  for 
during 
year. 


CvMcfds. 
55,963.31 

28,848.69 
56,439.48 
24,491.00 
84,179.00 
4,768.10 
15,900.00 


Price  per 
cubic 
yard. 


Cost. 


Cents. 
34.00 

15.94 
19.54 
83.45 
15.36 
29.00 


tl4,161.47 

4,413.64 
11,404.77 
8,103.02 
U2,849.85 
1,825.86 
>229.28 


270,579.58   53,137.88 


Required 

tooom* 

pletew 


CaMeydf. 
0) 


3,5 
0) 

6^ioaoo 


9,006.91 


1  None. 


*  Co^t  not  yet  complete. 
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Cost  of  construction  of  concrete  and  wooden  revetments. 

Oak  Point-Cedar  Grove  wood  revetment  (991-^  R.).  6,886  linear  feet  constructed  at  a  cost  of.,  i  $13,179.35 

Ironton  concrete  and  wood  revetment  (1,004  R.),  9,312  square  yards  constructed  at  a  cost  of.. .  1 16,920. 62 

Ironton  wood  revetment  (1004  R.),  903  Imear  feet  constructed  at  a  cost  of. 1,806. 00 

Deer  Range  wood  revetment  (1,008  R. ),  2,004  linear  feet  constructed  at  a  cost  of. 1 3, 761. 08 

Magnolia  wood  revetment  ( 1,015  R . ) ,  1 .200  linear  feet  constructed  at  a  cost  of 1 1, 976. 86 

Socola  Canal  repairs  (1,023.5  R.),  2,593  linear  feet  repaired  at  a  cost  of i3, 729.45 

Happy  Jack  repairs  (1,025-27  R.),  5,600  linear  feet  repaired  at  a  cost  of »  2,748.60 

Ballay  wood  revetment  (1,029  R. ),  2,500  linear  feet  constructed  at  a  cost  of U,  980. 36 

Douliouts  Canal  wood  revetment  (ItOHi  R.),  1,196  linear  feet  constructed  at  a  cost  of *  2, 558. 86 

Sunrise  Buras  wood  revetment  (1,038-41  R.),  2,500  linear  feet  of  new  revetment  constructed 

and  15,000  linear  feet  repaired  at  a  cost  of i  2, 668. 78 

Total  wooden  revetment  constructed  and  repaired,  40,382  linear  feet. 
Total  concrete  revetment  constructed,  1,800  linear  feet. 

Totaloost 51,329.91 

Work  done  by  hired  labor  and  with  Government  plant 


Machine  and  location. 


Mobili< 
tation. 


Clearing. 


Drainage. 


Plowing. 


Opera- 
tion. 


Repairs. 


Dressing. 


B-1  Ballay 

B-l  Orange  Farm. 


1556.72 
340.88 


S217.20 


$373.30 


S40.67 


$3,232.96 
9,885.90 


$104.68 
863.40 


$468.00 
857.90 


Machine  and  location. 


B-l  Ballay 

B-l  Orange  Farm. 


Surveys. 


Deprecia< 
tion. 


$8.48 


$1,500.00 
1,500.00 


Over- 
head. 


$338.67 
292.79 


Total  cost. 


Yards 
handled. 


$6,341.70 
14,349.85 


24,491.00 
84,179.00 


Cost 
yard. 


$25.48 
17.04 


Work  on  various  levees  commenced  and  finished. 


Name  of  levee. 


MUes  be- 
low Cairo. 


Work  Qom- 
menoed. 


Work  fin- 
ished. 


Remarks. 


Oak  Point^^edar  Grove 

Oak  Point-Cedar  Grove  Wood 
Revetment 

Ironton  Concrete  &  Wood  Re- 
vetment. 4 

Deer   Range. 

Deer  Range  Wood  Revetment. 

Magnolia 

Magnolia  Wood  Revetment . . . . 

Sooola  Canal  Wood  Revetment. 

Happy  Jack^Wood  Revetment. 

Ballay 

Ballay  Wood  Revetment 

Orange  Farm 

Doulouts  Canal 

Dooloats  Canal  Wood  Revet- 

m«it.a  -M 

SUnrise-Buras. 

Sonrise-Buras   Wood   Bevet- 

ment. 


901-3  R. 

991-^  R. 
1004  R. 

1008  R. 

1008  R. 

1015  R. 

1015  R. 
1023.5  R. 
1025-27  R. 

1029  R. 
1029  R. 
1031  R. 
1034  R. 
1034  R. 

1088^1  R. 
108M1R. 


Oet.  29,1919 

Jan.  10,1920 
July  14,1919 

Feb.  28,1918 
Jan.  1,1920 
28,1918 
20,1919 
14,1919 
15,1919 


Aug. 
Feb. 
Oct. 
Oct. 


Oct.  2,1919 

Jan.  19,1920 

Jan.  1,1920 

Feb.  8,1919 
Mar.  20,1919 

May  8,1920 

Feb.  22,1920 


Deo.  23,1919 
Apr.  20,1920 


Oct.  8,1919 
Jan.  18,1920 
Feb.  7,1920 
Dec.  15,1919 
Deo.    6,1919 


Deo.  31,1919 
Feb.  21,1930 


Oct.  18,1919 
..-.do.. 


Work  susnended  Nov.  19  ao- 
count  high  water. 


Work  sospendad  Nov.'  15, 
1919,  aooount  high  water. 


Work  suspended  Apr.  25, 
1920,  aooount  high  water. 


Under  construction. 
Work  suspended   Apr.  80, 
1920,  account  high  water. 


1  Work  done  bv  hired  labor. 

*  Material  ftiml^hed  by  Government— work  done  by  contract. 
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Contracts  in  force. 

None. 

Levees  up  to  full  grade  and  section. 


Name  of  levee. 

Miles  below 
Cairo. 

Ellect- 

ive 
length. 

1 

i          Name  of  leveo. 

1 

Miles  below 
Cairo. 

Effeetr 

Ive 
kngth. 

fit    Ann , 

092  R. 
992  R. 
994  R. 

996  R. 

997  R. 
999  R. 

1001. 5  R. 

1003. 5  R. 

1005  R. 

1008  R. 

1009  R. 

1010. 5  R. 

1011-13  R. 

1014. 8  R. 

1019-21.6  R. 

._    .      X- 

Feet. 
1,267 
1  413 

677 
7,500 
9,550 

850 
3,250 
13,330 

900 
1,600 
1,900 

Magnolia-Socola. . . 

1022  R. 
1030  R. 
1081  R. 

1081  R. 
108Z8R. 
1083w8R. 

1037.6  R. 

1038  R. 

1089. 5  R. 

1042-1046  R. 

1046.8  R. 

1052.3.1056.2  R. 

FetL 

4.860 

Do 

BaUy,  United  States 

United    States    Orange 

Farm, 
^^^ranf^re  Farm.  -  . . 

i^lTO 
6.861 

Coooesfiaii 

Oak  Point-Ofldar  (Jrove.. 
Live  Oak 

80O 

Do 

Nairn 

847 

Hftppy  "Point  .   , 

'  United  States  Nairn 

United  States  Doulloufs 
Canal 

4,437 

Star!' 

Do 

4,758 

Irontan 

Wenok  Villa 

2861 

Myrtle  0 rove- Wood 
United  States  deer  range . 

f^unriw  Boras 

2763 

2,257 

Rhodnoy-Reddick 

Fort  Jaclcson 

19,984 
12,350 

Do 

8,574 
1,250 
14,126 

Booth\iUc- Venice 

Total 

alaoo 

Point  Celeste 

Magnolia,  United  States. 

>152,S45 

1  Equals  28.95  miles. 

Condition  at  end  of  fiscal  year, — Thid  following  Is  the  condition  of  the  levees 
at  end  of  the  fiscal  year  (May  31,  1920)  : 

Project  for  earthwork per  cent  complete 84. 48 

Miles  in  system 71.91 

Miles  built 71. 91 

Yardage  lost  by  abandoning  old  levees cubic  yards 114,270 

CJontents  of  levee  (May  31,  1920) do 5.162,061 

Required  to  bring  Levee  to  grade  and  section do 948,  OCX) 

Required  to  bring  levee  to  grade  and  section  and  to  construct  new  levees 

which  will  become  necessary  within  the  next  five  years— cubic  yards—  1, 246, 000 

Miles  of  levee  loss  than  1  foot  above  highest  water 4. 02 

Miles  of  levee  from  1  to  2  feet  above  highest  water 12. 46 

Miles  of  levee  from  2  to  3  feet  above  highest  water 23. 94 

Miles  of  levee  from  3  to  4  feet  above  highest  water 2.  B4 

Miles  of  levee  up  to  full  grade  but  deficient  in  section 

Miles  of  levee  up  to  full  grade  and  section 28. 95 

A  survey  made  over  the  district  during  the  year  shows  a  subsidence  in  a 
great  many  of  the  levees  and  makes  necessary'  a  revision  in  the  estimate 
required  to  bring  levees  to  grade  and  section. 

Local  cooperation, — Local  authorities  have  expended  between  1882  and  Janu- 
ary 1,  1920,  in  building,  improving,  and  piaintalning  the  levee  line — 

State  Lafourche  Basin  levee  district $2,362,884.24 

State  Buras  levee  district 838, 687. 53 

Total  for  United  States  Barataria  levee  district 3, 201, 571. 77 

Other  expenditures  since  1882,  and  heavy  ones  previous  thereto,  are  known  to 
have  been  made,  but  no  accurate  record  of  them  has  been  discovered.  Under 
the  flood-control  act  (H.  R.  14777,  64th  Cong.),  requiring  local  interests  to  con- 
tribute "  not  less  than  one-half  of  such  sum  as  may  have  been  allotted  by  the 
commission,"  the  following  contributions  have  been  made  for  work  under  the 
existing  project: 

State  Lafourche  Basin  levee  district $64, 500 

State  Buras  levee  district 18. 000 


Total  for  United  States  Barataria  levee  district.. 


82,500 


Terminal  facilities. — ^The  nature  of  the  channel  and  bank  is  such  that  steam- 
boats can  land  anywhere.    The  settlements  to  be  served  are  strung  out  along 
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the  levee  line  close  to  the  water's  edge.  There  are  but  few  large  plantations. 
This  district  is  also  served  by  the  New  Orleans  &  Lower  GoRSt  Railroad,  which 
parallels  the  levee  from  New  Orleans  to  Buras,  La.  A  public  highway  adjoins  It 
and  is  kept  in  fair  order.  For  a  full  description  of  terminal  facilities  see  House 
Document  No.  652,  Sixty-sixth  Congress,  second  session. 

Effect  of  improvement, — ^The  effect  of  the  work  has  been  to  give  added  pro- 
tection against  flooda  The  work  can  not  be  allowed  to  remain  without  further 
operations.  Complete  protection  is  not  yet  afforded  and  delay  Involves  risk  of 
damage,  which  might  be  serious  but  not  apt  to  be  extensive,  as  water  from 
crevasses  readily  reaches  the  Gulf  near  by. 

Proposed  operations. — It  is  proposed  to  continue  to  strengthen  the  levee  line 
by  enlarging  weak  and  low  levees  to  the  approved  grade  and  section,  building 
new  levees  to  replace  those  threatened  by  caving  banks,  and  making  minor 
repairs  where  necessary. 

Recommended  modifications  of  project, — None. 

References  to  published  articles  not  previously  reported. — None. 

Commercial  statistics, — ^By  resolution  of  the  Mississippi  River  Commission 
November  19,  1914,  the  secretary  is  charged  with  the  duty  to  secure  complete 
commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

Appropriations, — See  current  report  of  the  Mississippi  River  Commission. 

FINANCIAL   SUMMABY. 

Amount  expended  on  all  projects  to  June  30,  1920,  after  deducting 
receipts  from  sales,  etc.,  amounting  to  $1,069,722.87 : 

New  work $869, 433.  86 

Maintenance 201, 265. 47 

Net  total  expended 1, 070, 699. 33 

Total  appropriations  to  June  30,  1920 1,119,722.87 


Fincal  year  endliig  June  30. 

1916 

1917 

1918 

1919 

1920 

Expended  for  new  work  * 

162,626.41 
10,636.69 

M2,458.5S 

131,157.54 
25,889.06 

$24,212.68 
66,985.80 

$88,567.33 

Kxp^TidiMl  for  DiftinteiiAnoe  ^ ,  .  . 

6,478.05 

Total  expended  * 

73,163.10 

42,45^.68 

57,046.59 

81,198.48 

95,045.38 

95,000.00 

80,000.00 

45,000.00 

90,000.00 

1  Not  deducting  receipts  trom  sales » etc. 

July  1,  1919,  balance  unexpended ^ $54,918.75 

Amount  allotted  from  sundry  civil  act  approved  July  19,  1919 40, 000. 00 

Amount  allotted  from  sundry  civil  act  approved  June  5, 1920 50, 000. 00 

Receipts  from  sales,  etc.,  during  fiscal  year  1920 131. 63 


June  30, 1920,  amount  expended  during  fiscal  year :  ^ 

For  new  work $88, 567. 33 

For  maintenance 6,478.05 


145, 045.  38 


95, 045. 38 

July  1,  1920,  balance  unexpended 50,000.00 

Amount  available  for  fiscal  year  ending  June  30,  1921 50, 000. 00 


Amount  (estimated)  required  to  be  appropriated  for  comple- 
tion of  existing  project 'Indeterminate. 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending 
June  30,  1922 : 

For  new  work 'Indeterminate. 

For   maintenance *  Indeterminate. 


^  Not  deducting  receiptB  from  sales,  etc. 


*  Bzclnslye  of  available  funds. 
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mXSIAL  FUND. 

Funds  contributed  for  flood  oontrol,  MissisHppi  River,  Barataria  levee  di9trki. 

Amount  contributed  by  the  board  of  commissioners  for  the  La- 
fourche Basin  levee  district  to  June  30,  1020 $82,500.00 

June  30,  1020,  total  amount  expended 76, 780. 72 

July  1,  1920,  balance  unexpended 5,763.28 

July  1,  1920,  outstanding  liabilities 1, 389. 50 

July  1,  1920,  balance  available 4,368.78 

(e)  Homochitto  levee  district. 

Location  and  description. — ^The  Homochitto  levee  district  extends  on  the  left 
bank,  in  continuation  of  the  Lower  Yazoo  district,  from  the  mouth  of  the 
Yazoo  River,  601.8  L.  miles  below  Cairo,  to  Baton  Rouge,  841  L.  miles  below 
Cairo,  with  a  river  frontage  of  230.2  L.  miles  and  an  area  of  233  square  miles. 
There  Is  no  contiriuous  levee  line;  several  disconnected  short  levees  exist 
notably  in  the  basin  from  Rodney  to  Coles  Creek,  666  L.  to  678  L.  miles  below 
Cairo ;  Palmetto  Point,  755  L.  to  763  L.  miles  below  Cairo ;  Angola  State  Farm, 
769  L.  to  775  L.  miles  below  Cairo ;  and  Bayou  Sara,  806.8  L.  miles  below  Cairo. 
The  total  length  of  these  levees  is  39.77  miles. 

Original  condition, — Originally  there  were  no  levees  and  the  country  was 
subject  to  overflow.  The  levees  were  all  built  by  the  property  owners  previous 
to  1912. 

Previous  project, — ^No  project  for  work  by  the  United  States  existed  previous 
to  1912.  In  1912  and  1913  the  project  adopted  by  the  Mississippi  River  Com- 
mission was  to  rebuild  levees  damaged  by  the  flood  of  1912.  This  project  was 
completed  in  1912. 

Existing  project. — None. 

Operations  and  results  during  fiscal  year, — ^None. 

Condition  at  end  of  fiscal  year. — ^There  is  no  continuous  levee  Une.  There  are 
several  small  detached  levee  systems  constructed  by  private  parties  for  their 
own  protection.    The  total  length  of  these  levee  lines  is  39.77  miles. 

Local  cooperation, — ^The  levees  have  been  built  and  maintained  by  the  prop- 
erty owners.    No  record  of  their  cost  is  available. 

Terminal  facilities, — ^This  district  has  the  usual  steamboat  landings  at  which 
steamei-s  plying  on  the  Mississippi  River  land,  principally  to  receive  balky 
freight  such  as  cotton  and  cotton  seed,  but  it  is  also  served  by  several  railroads 
which  receive  freight,  principally  cotton,  and  bring  merchandise  for  local  coo- 
sumption.    The  connection  between  the  railroads  and  the  landing  places  is  by 
means  of  teams  hauling  over  earth  roads  to  and  from  the  landings.    There  are 
no  roads  paralleling  the  river.    These  landings  have  warehouses  of  an  ele- 
mentary character  for  sheltering  the  merchandise  received  and  shipped.    The 
following  places  are  served  by  steamboats  only : 
Bruinsburg,  Miss.  (658.1  L.). 
Rodney,  Mis&  (666.9  L.). 
Ashland,  Miss.  (676.6  L.). 
Port  Hudson,  La.  (8ia8  L.). 

The  following  places  are  served  by  steamboats  and  by  the  Louisiana  Rail- 
way &  Navigation  C3o. : 

Angola,  La.  (769  L.). 

Tunica,  La.  (780.2  L.). 

Bayou  Sara,  La.  (806.8  L.) ;  also  by  Yazoo  &  Mississippi  Valley  Railroad 

Co. 
Baton  Rouge,  La.  (841  L.). 

Baton  Rouge,  La.,  is  also  served  by  Yazoo  &  Mississippi  Valley  Railroad  Co., 
Baton  Rouge,  Hammond  &  Eastern  Railroad,  South^n  Pacific  Railroad,  and 
the  Frisco  Railroad.  In  addition  to  the  railroad  facilities  indicated  above,  the 
Southern  Pacific  Railroad  and  the  Frisco  Railroad  also  operate  transfers  for 
passenger  and  freight  trains  between  North  Baton  Rouge,  La.  (839.5  L.),  and 
Andiorage,  La.  (838.8  R.).  For  a  full  description  of  terminal  fkdUtles  see 
House  Document  No.  652,  Sixty-sixth  Congress,  second  session. 
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Effect  of  improvement. — ^The  effect  of  the  improvement  already  made  Is  to 
give  in  roost  cases  as  large  a  measure  of  protection  as  the  value  of  the  lauds 
will  justify. 

Proponed  operations, — ^None. 

Recommended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported. — None. 

Contracts  in  force. — ^None. 

Commercial  statistics. — ^By  resolution  of  the  Mississippi  River  Commission, 
November  19,  1914,  the  secretary  is  charged  with  the  duty  to  secure  complete 
commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

Appropriations. — See  current  report  of  the  Mississippi  River  Commission. 

FINANCIAL  SUMMARY. 

Amount  expended  on  all  projects  to  June  30,  1920,  after  deducting 
receipts  from  sales,  etc.,  amounting  to  $2,581.28: 

New  worlJ i $2,  501. 22 

Maintenance 82. 41 

Net  total  expended 2, 583. 63 

Total  appropriations  to  June  30,  1920 3,000.00 


FiflCAl  year  ending  June  30. 

1916 

1917 

1918 

1919 

1920 

ISTnAnHMl  fnr  mfilntAnftjiOA  I 

$69.71 

S5.2S 

^  Not  deducting  receipts  from  sales,  etc. 

July  1,  1919,  balance  unexpended $418. 72 

if)  PontcJuirtrain  levee  district. 

Location  and  description. — The  Pontchartrain  levee  district  extends  on  the 
left  bank  from  the  lower  limits  of  Baton  Rouge,  841.5  miles  below  Cairo,  to 
New  Orleans,  963.8  miles  below  Cairo,  with  a  river  frontage  of  122.3  miles. 
The  levee  line  is  continuous  and  is  125.35  miles  in  length.  The  Pontchartrain 
and  Lake  Borgne  levee  districts  are  parts  of  the  same  basin,  which  has  a  total 
area  of  1,816  square  miles. 

Original  condition. — Originally  there  were  no  levees  and  the  country  was 
subject  to  overflow.  The  first  levees  were  built  by  riparian  owners  under  a 
Spanish  law  which  required  each  riparian  owner  to  build  a  levee.  Gradually 
the  work  was  taken  over  by  the  State  authorities.  The  flood  of  1882  caused 
many  crevasses  and  practically  destroyed  the  old  levee  line. 

Previous  projects. — None. 

Existing  project. — The  same  as  specified  for  the  Lower  Tensas  levee  district. 
(See  II  (a).) 

Operations  and  results  during  fiscal  year. — ^There  have  been  added  to  the 
levee  line,  under  contract  and  by  hired  labor,  1,560,480  cubic  yards  at  a  total 
cost  of  $256,620.82. 

Total  work  done  by  the  United  States  and  local  authorities  is  as  follows : 

Cubic  yards. 

Constructed  by  the  United  States 1,560,480 

Constructed  by  local  authorities 204,445 

Total  constructed  during  the  year 1,764,  925 

Percentage  of  work  done  by  the  United  States per  cent 88. 4 

The  length  of  levee  completed  to  grade  and  section  is  34.14  miles. 
The  work  under  construction  and  the  progress  thereon  are  shown  in  the 
following  tables: 
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Powtchartrain  levee  district. 


Nameofleyee. 


Kind  of  work. 


MOBS  below 
Cairo. 


Length. 


Avw- 

age 

height. 


Contract. 


Golden  Gate-Oakley. . . 
Maryland-Southwood 

I>reylus :. 

Geismar-Belle  Helene.. 

Darrow-Bumside 

White  HaU 

Lily. 


MonDt  Airy-Glencoe. 
Gypsy 

Southport 


New  and  enlargsment. . 

Enlargement 

New 

Enlargement 

do. 

.....do 

....do 

New 

Enlargement 

New 

....do 


800-3  L. 
873-6  L. 

875  L. 

87ft-0L. 

886-91  L. 

896-9  L. 

901  L. 

903  L. 
919-33  L. 

933  L. 

963  L. 


Fed, 
19,339 
18,633 

1,563 
14,043 
18,383 
16,967 

6,165 

5,874 
18,227 

2,163 
978 


Ftet. 
17.6 
17.4 
19.5 
18.1 
14.9 
15.5 
13.5 
15.9 
16.1 
16.5 
16.1 


542,74L07 

374,096.96 

104,721.45 

294,  on.  29 

274,606.01 

220,000.00 

93,568.39 

349,471.53 

280,500166 

96,308.10 

40,71&g3 


2,575,817.33 


Name  of  levee. 


Kind  of  work. 


Placed  dur- 
ing year. 


Paid  for  dur- 
ing year. 


Price 

per 

cubic 

yard. 


Cost. 


Reqotxed 
to  com- 
plete. 


Golden  Gate-Oakley 

Maryland-South- 
wood. 

Dreyfus 

Geismar-Belle  Hel- 
ene. 

Darrow-Bumside. . . 

White  Hall 

Uly 

Rassat 

Mount  Airy-Glencoe 

Gypsy 

Southport 


New  and  enlarge- 
ment. 
Enlargement 


New 

Enlargement. . 


.-..do 

....do , 

....do 

New , 

Enlargement. . 

New 

....do 


Cvhic  yards. 
383,130.43 

141,948.69 

97,068.00 
224,309.00 

326,630.07 


CuMe  fords. 
388,123.89 

149,703.47 

97,068.00 
224,209.00 

226,630.07 


30,178.47 
241,547.53 
79,755.34 
96,303.10 
40,718.93 


30,178.47 
241,547.53 
79,755.34 
96,308.10 
40,718.93 


Cents. 
9.47 

16.58 

38.63 
18.59 

14.00 
19.75 
14.00 
8.95 
2L70 
20.93 
43.23 


137,665.09 

23,805.97 

37,500.29 
41,687.39 

32,789.84 
114.76 
4,350.86 
21,622.95 
17,719.26 
20,152.21 
17,222.20 


Cuhkjfvds, 
104,642.64 

105,215.97 

7,653.45 
O9,8S4.30 


220,000.00 
62,38103 

'266,'745.'33 


1,560,479.56 


1,574,235.80    256,620.82 


Work  done  by  hired  labor  and  vyith  OovemmetU  plant. 


Machine  and  location. 


Ht^Ctoaring. 


Draining, 


Plowing. 


Operation. 


Repairs. 


Dressiiq^ 


Southport,  B-10 

Gypsy,  B-3 

Rassat,  B-3 

Dreyfus,  B-12 

Geismar-Belle  Helene,  B-2. . 


61,233.00 
1,176.50 

384.45 
1,707.81 

302.21 


S644.10 
30.60 
202.80 


998.47 
56.40 
121.10 


5,674.50 


$1,283.75 


610,600.50 
12,386.49 
13,193.10 
30,114.50 
27,936.57 


$714.39 
3,802. 17 
1,132.62 
1,309.61 
1,722.86 


$509.06 

516.90 

1,603.27 


Machine  and  location. 


Care  of. 


Sur- 
veys. 


Depre- 
ciation. 


Over- 
head. 


Total  cost. 


Yards      Coetnr 


handled. 


yaro. 


Southport,  B-10 

Gypsy,  B-^ 

Rassat,B'3 

Dreyfus,  B-12 

Geismar-Belle  Helene,  B-3. 


$337.30 


$25.00 
23.00 
43.52 
15.04 


$3,286.46 
1,938.94 
4,362.61 
3,554.34 
4,000.00 


$151.23 
221.21 
580.48 
471.09 
541.50 


$17,222.20 
20,152.21 
21,622.95 
37,500.29 
41,687.39 


40,718.93 
96,303.10 

241,547.53 
97,068.00 

224,209.00 


$42. 23 
20.92 
8.95 
38.63 
18.89 
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Work  on  various  levees  commenced  and  finished. 


Name  of  levee. 


Miles  below 
Cairo. 


Work  com- 
menced. 


Work  com- 
pleted. 


Remarks. 


Dreyfus 

Soaihport 

Rasaaf 

Oeamar-BeUeHeiaie 
Maryland-South  wood 
Golden  Oate-^akley. . 
Darrow-Bumside. . . . 

Lniy 

White  Hall 

Mount  Airy-Qlencoe . 


875  L. 

963  L. 

903  L. 

937  L. 

876-9  L. 

873-6  L. 

860-62  L. 

886-91  L. 

901  L. 
896-9  L. 
923-7  L. 


Nov. 
June 
Nov. 
Oct. 
Jtme 
Feb. 
Mar. 
Mar. 
Mar. 


6,1919 
25,1919 
15,1918 
11,1919 
28,1919 
26,1919 
12,1919 
18,1919 
10,1920 


Aug.  25,1919 
Oct.  4,1919 
Dec.  12,1919 


Nov.  10,1919 


Jan.    16,1920 


In  progress. 


In  progress. 
Do. 
Do. 

In  progress. 
Not  commenced. 
Ini 


Contracts  in  force. 


Name  of  oontraetor. 


Amount  of 
work. 


Character  of  work. 


Unit 
price. 


Date  of 
approval. 


D.  B.  Hearin  A  Son... 

Orasser  Contr.  Co 

Lower  Coast  Const.  Co 

Do 

Don  B.  Hearin  A  Son. 
L.  F.  Alexander  &  Co. 


390,000 

450,000 

274,606.01 

100,000 

220,000 

280,000 


New  and  enlargement, 

Enlargement 

....do 

— do 

....do 


Centt, 
16.50 
9.47 
14.00 
14.00 
19.75 
21.70 


Feb.  15,1919 
Dec.  1,1917 
Dec.  12,1918 

Do. 
Jan.   10,1920 
Dec.    8,1919 


Name  of  contractor. 


D.  B.  Hearin  &  Son 

Orasser  Contr.  Co 

Lower  Coast  Const.  Co. 

►  Do 

Don  B.  Hearin  A  Son.., 
L.  F.  Alexander  A  Co.. 


Date  of 
beginning. 


Dec  21,1917 
Dec.  26,1918 

.....do 

Feb.  1,1920 
Deo.  35,1919 


Date  of 
expiration. 


Dec.  31,1919 
Dec.  31,1918 
Dec.  31,1919 

do 

Dec.  31,1920 
do 


Percent- 
age com- 
plete. 


81.5 
100 
84 
00 
28 


Name  of  levee. 


Maryland-South  wood . 
Golden  Gate-<'akley 

Darrow-Bumside 

LiUy 

White  Hall 

Mount  Airy-Glenooe , 


Miles 
below 
Cairo. 


873-5  L. 

860-68  L. 

886-91  L. 

901  L. 

806-0  L. 

933-7  L. 


Levees  up  to  full  grade  and  section. 


Name  of  levee. 


MUes  be- 
low Cairo. 


Effec- 
tive 
length 
(feet). 


Name  of  levee. 


Miles  be- 
low Cairo. 


Effec- 
tive 
length 
(feet). 


ArUn^on 

Shannon 

Ho»e 

Cottaco 

Martinex 

Gay 

Ben  Hut 

Ben  Hur-B  urt  vllle 

Towles 

Golden  Oate-Oaklay.. 
Marvland-Southwood. 

Sonthwood 

Gei^mar-Belle  Hellene, 
Dicharry , 


837  L. 

838  L. 

839  L. 

840  L. 

842  L. 

843  L. 
845  L. 

845-7  L. 
850-3  L. 
860-2  L. 
872^  L. 

876  L. 
876-79  L. 

882  L. 


Darrow-Bumside. . . 

Illlv 

Nita 

Rassat 

College  Point 

Mount  Airy-Glencoe. 

Reserve 

BannetCarre 

Qypsy 

Sarpv 

Southport , 


886-9  L. 

901  L. 

902  L. 
908  L. 

»)5-7L. 
919-23  L. 
926  L. 
981  L. 
983  L. 
936  L. 
963  L. 


18,283 
2,077 
6,350 
5,874 

16,787 
5,541 
2,174 
4,181 
2,162 
2,888 
978 


1180,242 


>  Equals  34.14  miles. 
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Condition  at  end  of  fiscal  year, — ^The  following  is  the  condition  of  the  levees 
at  end  of  the  fiscal  year  (May  31, 1920) : 

Project  for  earthwork per  cent  completed..  78. 2 

Miles  in  system 125.85 

Miles  built 125. 36 

Yardage  lost  during  the  year cubic  yards—  435,626 

Contents  of  levee  (May  31,  1920) do 25,806,030 

Required  to  bring  levee  to  grade  and  section do 6, 795, 582 

Required  to  bring  levee  to  grade  and  section  and  to  construct  new 
levees    which    will    become    necessary    within    the    next    five 

years cubic  yards—  7, 085, 582 

Miles  of  levee  less  than  1  foot  above  highest  water None. 

Miles  of  levee  from  1  to  2  feet  above  highest  water 4. 03 

Miles  of  levee  from  2  to  3  feet  above  highest  water 48. 16 

Miles  of  levee  from  3  to  4  feet  above  highest  water 14. 60 

Miles  of  levee  from  4  to  5  feet  above  highest  water N<nie. 

Miles  of  levee  up  to  full  grade  but  deficient  in  section 23. 52 

Miles  of  levee  up  to  full  grade  and  section . 34. 14 

Local  cooperation, — Local  authorities  have  expended  between  1882  and  Janu- 
ary 1,  1920,  $5,866,938.78  In  building,  improving,  and  maintaining  the  levee  line. 
Other  expenditures  since  1882,  and  heavy  ones  previous  thereto,  are  known  to 
have  been  made,  but  no  accurate  record  of  them  has  been  discovered.  Under 
the  flood-control  act  (H.  R.  14777,  64th  Cong.),  requiring  local  interests  to 
contribute  "  not  less  than  one-half  of  such  sum  as  may  have  been  allotted  by 
the  commission,"  the  Pontchartraln  levee  board  has  contributed  for  work  under 
existing  project  $210,000. 

TerminaJ>  facilities. — ^Thls  district  has  landing  places  at  every  plantation  for 
steamboats  plying  on  the  Mississippi  River  to  discharge  merchandise  for  local 
consumption  and  to  receive  freight  These  places  are  served  immediately  in 
the  rear  by  the  Yazoo  &  Mississippi  Valley  Railroad.  Good  roads  paralleUng 
the  river  are  being  constructed.  The  connection  between  the  landing  places 
and  the  railroad  is  by  means  of  teams  hauling  over  earth  roads  and  ramps 
over  the  levees.  There  are  at  the  following  landings  warehouses  of  an  ele- 
mentary character  for  the  purpose  of  sheltering  freight  received  and  shipped : 

Burtville,  La.  (855  L.). 

St.  Gabriel,  La.  (869  L.). 

Gelsmar,  La.  (8S3.3  L.). 

Darrow,  La.  (893  L.). 

Bumslde,  La.  (898  L.). 

Convent,  La.  (909  L.). 

Lutcher,  La.  (920.5  L.). 

Gareyville,  La.  (926.6  L). 

Reserve,  La  (929  L.). 

Kenner,  La.  (954.6  L.). 

Harahan,  La.  (960.5  L.). 
There  is  deep  water  as  far  up  as  the  mouth  of  Red  River.  At  Baton  Rouge, 
La.  (841  L.),  where  the  Standard  Oil  Co.  of  Louisiana's  plant  is  located,  and 
at  Gramercy,  La.  (921.5  L.),  where  is  located  the  sugar  refinery  of  the  Gra- 
mercy  Co.,  which  refines  sugar  in  transit  for  export,  and  also  at  Good  Hope, 
La.  (942  L.),  and  at  Destrahan,  La.  (946.6  L.),  where  are  located  oil  companies 
engaged  in  the  oil  export  business,  are  places  which  have  substantially  built 
wharves  where  seagoing  steamers  discharge  and  receive  cargoes.  For  a  full 
description  of  terminal  facilities  see  House  Document  No.  652,  Sixty-sixth 
Congress,  second  session. 

Effect  of  improvement. — ^The  effect  of  the  work  has  been  to  give  added  pro- 
tection against  floods  to  a  considerable  urban  population  and  large  areas  of 
excellent  land.  The  work  can  not  be  allowed  to  remain  without  further  opera- 
tions. Complete  protection  Is  not  yet  Afforded  and  delay  involves  risk  to  lifte 
and  oroperty  on  a  large  scale. 

Proposed  operations. — It  is  proposed  to  continue  to  strengthen  the  levee  line 
by  enlarging  weak  and  low  levees  to  the  approved  grade  and  section,  building 
new  levees  to  replace  those  threatened  by  caving  banks,  and  making  minor  re- 
pairs where  necessary. 
Recommended  modifications  of  project. — ^None. 
References  to  published  articles  not  previously  reported. — ^None 
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Commercial  iiatUtics. — By  resolution  of  the  Missiasippi  River  Ck>mniission, 
November  19,  1914,  the  secretary  is  charged  with  the  duty  to  secure  complete 
commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

ApfiropriatianM. — See  current  report  of  the  Mississippi  River  Commission. 

FINANCIAL  8UMMABY. 

Amount  expended  on  all  projects  to  June  30, 1920,  after  deducting 
receipts  from  sales,  etc,  amounting  to  $2,006,785.08 : 

New  work $2, 406, 851. 15 

Maintenance 202, 660. 11 


Net  total  expended 2, 609, 511. 26 


Total  appropriations  to  June  30,  1920 2, 919, 129. 61 


Fisca]  year  ending  June  30. 

1916 

1917 

1918 

1919 

1920 

BzpMided  for  now  work  * 

138,815.07 
14,461.00 

'$87,*272.*88' 

140,880.42 
12,652.66 

$43,400.81 
25.546.36 

$158,745.27 

Expended  for  nuiint^anoei 

Total  expended!...'. 

63,276.07 

87,272.88 

153,383.08 

68,947.17 

158,745.27 

Appropriated  or  allotted 

125.000.00 

80,000.00 

190.000.00 

150,000.00 

^Not  deducting  receipts  from  sales,  etc. 

Jul3'  1,  1919,  balance  unexpended $146, 084. 12 

Amount  allotted  from  sundry  dvil  act  approved  July  19,  1919 150, 000.  OO 

Amount  allotted  from  sundry  civil  act  approved  June  5, 1920 ^    175, 000. 00 

Beoeipts  from  sales»  etc.,  during  fiscal  year  1920 5. 68 


June  30,  1920,  amount  expended  during  fiscal  year  :^ 


For  new  work $158,745.27 


471,089.80 


158,745.27 


July  1,  1920,  balance  unexpended 312, 344. 53 

July  1,  1920,  outstanding  liabilities 4,386.33 

July  1, 1920,  amount  covered  by  uncompleted  contracts..    132, 958. 20 

137,344.53 


Amount  available  for  fiscal  year  ending  June  30,  1921 175, 000. 00 

Amount  (estimated)  required  to  be  appropriated  for  completion 

of  existing  project 'Indeterminate 

Amount  that  can  be  profitably  expended  in  tbe  fiscal  year  ending 
June  30,  1922: 

For  new  work " 'Indeterminate 

For  maintenance *  Indeterminate 

SPECIAL  FUND. 

Funds  contributed  for  flood  control,  Mississippi  River,  Pontchartrain  levee 

district 

Amount  contributed  by  the  board  of  commissioners  for  the  Pont- 
chartrain levee  district  to  June  30,  1920 $210, 000. 00 

June  30, 1920,  total  amount  expended 176, 150. 39 


July  1,  1920,  balance  unexpended 33, 849. 61 


July  1, 1920,  amount  covered  by  uncompleted  contracts 33, 849. 61 

{g)  Lake  Borgne  levee  district. 

Location  and  description, — ^The  lAke  Borgne  levee  district  extends  on  the 
left  bank  from  the  lower  limits  of  New  Orleans,  976  miles  below  Cairo,  to  the 


1  Not  deducting  receipts  from  sales,  etc. 
*  Exclusive  of  aTailabie  funds. 
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Head  of  the  Passes,  1,067  miles  below  Cairo,  with  a  river  frontage  of  91 
miles.  It  includes  the  Grand  Prairie  levee  district,  organized  under  the  laws 
of  Louisiana,  also  the  State  Lake  Borgne  levee  district  The  levee  line  is 
continuous  to  a  point  about  14  miles  above  the  Head  of  the  Passes,  a  length 
of  78.38  miles.  The  Lake  Borgne  and  Pontchartrain  levee  districts  are  parts 
of  the  same  basin,  which  has  a  total  area  of  1,816  square  miles. 

Original  condition. — Originally,  there  were  no  levees  and  the  oonntry  was 
subject  to  overflow.  The  first  levees  were  built  by  riparian  owners,  under  a 
Spanish  law  which  required  each  riparian  owner  to  build  a  levee.  Gradually 
the  work  was  taken  over  by  the  State  authorities.  The  flood  of  1882  caused 
many  crevasses  and  practically  destroyed  the  old  levee  line. 

Previous  projects. — ^None. 

Existing  project. — ^The  same  as  specified  for  Lower  Tensas  levee  district 
(see  II  (a)). 

Operations  and  results  during  fiscal  year. — ^There  have  been  added  to  tlie 
levee  line,  under  contract  and  by  hired  labor,  121,323  cubic  yards,  at  a  total 
cost  of  $29,205.66. 

The  total  work  done  by  the  United  States  and  local  authorities  is  as  follows: 

Cubic  yards. 

121, 323 

47. 325 


Constructed  by  the  United  States.. 
Constructed  by  local  authorities — 


Total  constructed  during  the  year. 


168,648 

Percentage  of  work  done  by  the  United  States per  cent—      7L  94 

The  length  of  levee  line,  completed  to  grade  and  section,  is  2L61  miles. 
The  work  under  construction  and  the  progress  thereon  Is  shown  In  the  follow- 
ing tables : 

Lake  Borgne  levee  district. 


Name  of  levee. 


MUes  below 
Cairo. 


Kind  of  work. 


Length. 


Averace 
bfligfat. 


Cable  ymidi 
InoontTict. 


Story 

Greenwoood 

Belair 

Harlem  to  Savoie. . 
Martin  to  Bohemia 


m  L 

993  L 

999  L 

1,00&-10  L 

],015  L 


New 

New  and  enlargement 

Enlargement 

New  and  coilargement 
do 


Feet. 
4,182 
7,250 
4,533 

18,544 
4,811 


Feet. 
14.3 
12.0 
11.5 
10.0 
&1 


101,318. 70 
101,811.30 
21,038.00 
06,168.14 
26,251.38 


348,585.83 


Name  of  levee. 


Cubic  I 
placed 
during 
year. 


yards  Culdc 


yards 
paid  for 
during 
year. 


Price 

per 

cubic 

yard. 


Cost. 


Cubic  yanis 
required  to 
oomplflta 


Story 

Greenwood 

Belair 

Harlem  to  Savoie... 
Martin  to  Bohemia. 


67,465.36 


69,238.49 


27,606.14 
26,251.39 


51.097.38 
26,251.39 


Centt. 
23.2 
19.8 
24.4 
15.4 
19.94 


13,656.77 


101,318.70 


9,570.16 
5,060.73 


21,096.00 


121,322.88 


146,587.26 


29,205.66 


122,354.79 


Cost  of  construction  of  wooden  revetment. 

Kenil worth,  wood  revetment  (983  L.);  completed  on  last  report,  cost  to  be  added,  $1,068.98, 

making  a  total  of  ^ 87,191.16 

Harlem  to  Savoie,  wood  revetment  (1,008-10  L.),  1JS28 linear  feet  were  oonstnicted  at  a  cost  of  >.   *  7,068.64 
Upper  Pt .  a  la  ELache,  wood  revetment  (1,010-11.5  ti.),  6,700  linear  f^  were  constnicted  at  a ooat 
oK ! n4.2ii.a8 

Cannon,  wood  revetment  (1,024.5  L.),  280  linear  feet  were  constructed  at  a  cost  of  > 420.00 

Nestor  to  Louderbougb,  wood  revetment  (1,027-29  L.),  4,940  linear  feet  of  new  revetment  con- 
structed and  6,000  linear  feet  repaired  at  a  cost  of  ^ 7,071.88 

Point  Pleasant,  wood  revetment  (1,086  L.),  15,000  linear  feet  repedred  at  a  cost  of  ^ 2,344. 45 

Total  wooden  revetment,  27,248  linear  f^t,  oonstnicted  and  repaired  at  a  total  cost  of —    88, 10&  08 

1  Work  done  by  hired  labor. 

I  Tliis  includes  material  on  hand  to  complete. 

*  Material  fUmished  by  the  Government— work  ^oda  by  oootract. 
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Name  <rf  levee. 


Miles  below 
Cairo. 


Work 
oomnienoed. 


Work 
compieted. 


Remarks. 


Story 

Greenwood 

Belalr. 

Harlem  to  SaToie 

Harlem  to  Savole,  wood  revetment. 
Martin  to  Bohemia,  construction.. 
Upper  Point  a  la  Hache,  construe- 

Gannon,  construction 

Nestor  to  Louderbough,  oonstruo- 

Point  Pleasant,  construotion 


981  L. 

993  L. 

999  L. 

1,008-10  h. 

1,008-10  L. 

1,015  L. 

1,010-11.5  L. 

1,024. 5  L. 
1,027-29  L. 

1,036  L. 


(») 

Mar.  14,1019 

0) 
Nov.  12,1918 
Mar.  24,1919 
July  21,1919 
Oct.  22,1919 

Deo.    1,1919 
Nov.  20,1919 

Mar.    1,1920 


Sept.  3,1919 
July  "26,1919' 
8^t.*'4,*i9i9' 


Dec.    5,1919 
May  21,1920 


Not  begun  account  of 
high  water. 

Do. 

Under  coostructlon. 

Do. 


Not  yet  completed . 


1  Work  not  commenced. 


Contracts  in  force. 


Name  of  contractor. 


Amount 
of  work. 


Character  of  work. 


Unit 

price 

(cents). 


Date  of 
approval. 


Date  of 
beginning. 


Lower  Coast  Construction  Co. 
Patrick  M.Adema 


101, dl9 
21,037 


New. 

Bnlg. 


23.2 
24.4 


Dec. 
Jan. 


5,1919 
4,1919 


Dec.  18,1919 
Jan.  9,1919 


Name  of  contractor. 


Date  of 
expiration. 


Percent- 
age com- 
plete. 


Name  of  levee. 


MUes 
below 
Cairo. 


Lower  Coast Constraction  Co.. 
Patrick  M.  Adema 


Jan.  15,1920 
Dec.  31,1919 


None... 
None... 


Story. . 
Belalr. 


981  L. 
999  L. 


Levees  up  to  full  grade  and  section. 


Name  of  levee. 

Miles 
below 
Cairo. 

EfTect- 

ive 
length. 

Name  of  levee. 

MUes 
below 
Cairo. 

Effect- 
ive 
length. 

I'  nited  Stattf  Bray 

978. 3  L. 
963.6  L. 
992.2  L. 
992.2L. 
983.2  L. 
99i-5L. 

905  L. 

995.4  L. 
/    996.2  L. 
\    997.7  L. 
/       998  L. 
\       100  L. 

1.002  L. 

1.003  L. 
/    1,005  L. 

1,006  L. 
/    1,006  L. 
\    1,007  L. 

Feel. 
2,974 
1  678 
1960 
1  280 
3300 
6,000 
2,250 
400 

}    7,255 

1  11,910 

3,640 
2,817 

\   6,273 
1    2,350 

Harlem-flavolo 

/1, 010. 6  L. 

\    1,014  L. 

i;012  L. 

1,019  L. 

1.019.5  L. 
1,022  L. 
1,022  L. 

1.022.6  L. 
1,022.6  L. 

1,027  L. 

1  027  L. 
1,084.4  L. 
/l,041.6L. 
\1,041.8L. 
/1,043.6L. 
\    1,045  L 

FuU 
}  19,500 
7,984 

United  States  MUlaudon 

Scaisdaie 

Upper  Point  a  la  Hache 

United     States     Point  a  la 
TTiy^h^ .  .. 

Do 

Do 

1,399 
3,913 

Stella,  United  States. . : 

Do 

Do 

Martin-Bohemia 

2,700 

Promised  Land 

Do 

448 

Greenwood 

Bohemia 

60O 

Woodland    Belalr,     United 
States 

Nestor,  United  States 

Do 

1,300 

1,650 

856 

Fanny. 

Harris-Point  Pleasant 

Ostrica 

4,550 
-    7,000 

8,100 

Belaif,  United  States 

Burbridge,  United  States 

Do 

Brophy-Fort  St.  Philip 

Total 

U14,087 

1  Equals  21.61  miles. 
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Condition  at  the  end  of  fiscal  year. — ^The  following  is  the  condition  of  the 
levee  May  31,  1920: 

Project  for  earthwork per  cent  completed-.  86. 08 

Miles  in  system 78. 38 

Miles  built 78. 3a 

Tardage  lost  by  adandoning  old  levees cubic  yards^  98, 557 

CJontents  of  levee  (May  31,  1920) 6,033,280 

Required  to  bring  levee  to  grade  and  section 902, 80O 

Required  to  bring  levee  to  grade  and  section  and  to  construct  new 

levees  which  will  become  necessary  within  the  next  five  years 1, 162, 80O 

Miles  of  levee  less  than  1  foot  above  highest  water .90 

Miles  of  levee  from  1  to  2  feet  above  highest  water 23. 82 

Miles  of  levee  from  2  to  8  feet  above  highest  water 24. 54 

Miles  of  levee  from  3  to  4  feet  above  highest  water 7. 51 

Miles  of  levee  up  to  full  grade  and  section 21.61 

A  survey  made  over  the  district  during  the  year  shows  a  subsid^ice  in  a 
great  many  of  the  levees  and  makes  necessary  a  revision  in  the  estimate  re- 
quired to  bring  levees  to  grade  and  section. 

Local  cooperation. — ^Local  authorities  have  expended  between  1882  and 
January  1,  1920,  in  building,  improving,  and  maintaining  the  levee  line : 

State  Lake  Borgne  levee  district $1,480,492.73 

State  Grand  Prairie  levee  /district 919,659.18 


Total  U.  S.  Lake  Borgne  levee  district 2, 400, 151. 91 

Other  expenditures  since  1882  and  heavy  ones  previous  thereto'  are  known  to 
have  been  made,  but  no  accurate  record  of  them  has  been  discovered.  Under 
the  flood-control  act  (H.  R.  14777,  64th  Cong.),  requiring  local  interests  to  con- 
tribute "  not  less  than  one-half  of  such  sum  as  may  have  been  allotted  by  the 
commission,"  the  following  contributions  have  been  made  for  work  under  the 
existing  project: 

State  Lake  Borgne  levee  district $50, 000 

State  Grand  Prairie  levee  district 10,000 

Total  U.  S.  Lake  Borgne  levee  district 60, 000 

Terminal  facilities, — The  nature  of  tbe  channel  and  bank  is  such  that  steam- 
boats can  land  anywhere.  The  settlements  to  be  served  are  strung  out  alon^ 
the  levee  line  close  to  the  water's  edge.  There  are  but  few  large  plantations. 
This  district  is  also  served  by  the  Louisiana  Southern  Railway  Co.,  which 
parallels  the  levee  from  New  Orleans  to  Pointe-a-la-Hache,  La.  A  public  high- 
way adjoins  it  and  is  kept  in  very  good  order.  At  the  upper  end  of  the  district 
adjoining  New  Orleans  there  are  urban  settlements  of  considerable  size  and 
population,  where  the  Crescent  City  Stock  Yards  &  Slaughter  House  Co.  (Ltd.), 
the  American  Sugar  Refining  Co.,  and  the  Standard  Oil  Co.  of  Louisiana  have 
wharves  and  terminal  facilities  with  railroad  connections.  The  Southern 
Railroad  Lines  and  Associated  Roads  have  an  extensive  terminal  with  wharves^ 
warehouses,  and  grain  elevator  at  Chalmette,  La.  For  a  full  description  of  ter- 
minal facilities  see  House  Document  No.  652,  Sixty-sixth  Congress,  second 
session. 

Effect  of  improvement. — ^The  eiTect  of  the  work  has  been  to  give  added  pro- 
tection against  floods  to  a  considerable  urban  population  and  much  excellent 
land.  Complete  protection  is  not  yet  afforded  and  delay  Involves  risk  of  serious 
damage. 

Proposed  operations. — It  is  proposed  to  continue  to  strengthen  the  levee  line 
by  enlarging  weak  and  low  levees  to  the  approved  grade  and  section,  building 
new  levees  to  replace  those  threatened  by  caving  banks,  and  making  minor  re- 
pairs where  necessary. 

Recommended  modifications  of  project. — None. 

Reference  to  published  articles  not  previously  reported. — ^None. 

Commercial  statistics.— By  resolution  of  the  Mississippi  River  Commission, 
November  19,  1914,  the  secretary  is  charged  with  the  duty  to  secure  complete 
commercial  statistics  of  the  water-bornt:  traffic  on  the  Mississippi  River. 

Appropriations. — See  current  report  of  the  Mississippi  River  Commission. 

High-water  protection  work. — On  April  13  the  stage  of  the  river  reached  50 
feet  on  the  VIoksburg,  Miss.,  gage.  Four  barges  loaded  with  material  and 
tool.«5  'v(^rp  s^nt  out  nnd  placed  nt  different  places  In  the  lower  Tensas  levee  dls- 
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trict  One  barge  equipped  with  material  and  tools  was  kept  in  reserve  at 
Natchez,  Miss.,  and  two  similarly  equipped  barges  were  placed  below  New 
Orleans,  La.  Each  of  the  barges  was  in  charge  of  an  inspector.  The  inspectors 
kept  in  close  touch  with  the  employees  of  the  local  levee  boards  and  assisted 
in  the  supervision  of  protection  work  being  done  in  the  immediate  vicinity  of 
their  barges.  Junior  engineers  were  sent  into  each  United  States  levee  district 
under  instructions  to  make  frequent  inspection  trips  over  the  line  and  to  assist 
the  members  of  the  local  levee  boards  with  their  professional  advice  when 
called  upon. 

On  April  17  a  cave  in  the  bank  at  the  upper  end  of  the  Fort  Jackson  Reserva- 
tion (1043.6  L.)  occurred,  taking  435  linear  feet  of  the  levee  and  causing  a 
crevassa  The  work  of  closing  this  crevasse  was  undertaken  at  once  by  the 
State  Buras  levee  board.  This  office  assisted  by  furnishing  some  materials  and 
permitting  Junior  Engineer  T.  M.  McCarroll  to  supervise  the  work.  The  flow 
of  water  was  stopped  on  April  26  and  the  work  was  finally  completed  on  April 
28,  when  all  forces  were  withdrawn. 

On  May  27  a  break  occurred  in  the  Mon  Plaisir  Levee  (988  L.),  Lake  Borgne 
levee  district,  presumably  caused  by  muskrats.  The  work  of  closing  this  break 
was  begun  at  once  by  the  State  Lake  Borgne  levee  district  under  the  joint 
supervision  of  the  State  board  of  engineers  and  this  office.  This  office  furnished 
some  material,  and  Mr.  T.  M.  McCarroll,  junior  engineer  from  this  office,  re- 
mained on  the  work  until  the  break  was  closed.  The  flow  of  water  was  stopped 
on  May  28  and  the  work  finally  completed  on  May  29,  when  all  forces  were 
withdrawn. 

The  expenditures  for  high-water  work  during  the  year  are  included  in  the 
expenditure  for  each  levee  district. 

FINANCIAL   SUMMABY. 

Amount  expended  on  all  projects  to  June  30,  1920,  after  deducting 
receipts  from  sales,  etc.,  amounting  to  $851,915.71 : 

New  work -—  $767, 609. 46 

Maintenance 85, 628. 52 

Net  total  expended 863, 238. 04 

Total  appropriations  to  June  30,  1920 923, 400. 00 


Fiscal  year  ending  June  80. 

1916 

1917 

1918 

1919 

1920 

Expended  for  new  work  * 

$51,291.74 
8,030.58 

I2S,338.4S 

$19,719.10 
17;  067. 03 

$29,164.82 
3,240.54 

$43,204.10 

4  144.45 

Total  expended  * 

50,332.32 

28,338.48 

30,786.16 

32,405.36 

78,348.56 

Appropriated  or  allotted 

50,000.00 

50,000.00 

40,000.00 

30,000.00 

<  Not  deducting  receipts  trom  sales,  etc. 

July  1,  1919,  balance  unexpended $67, 832. 84 

Amount  allotted  from  sundry  civil  act  approved  July  19,  1919 30, 000. 00 

Amount  allotted  from  sundry  civil  act  approved  June  5, 1920 31, 000. 00 


Total 

June  80, 1920,  amount  expended  during  fiscal  year: 

For  new  work $43, 204. 10 

For  maintenance 4, 144. 45 


118, 832. 84 


*47,348.55 


July  1,  1920,  balance  unexpended 71, 484. 29 

July  1,  1920,  outstanding  liabilities $6, 501. 64 

July  1, 1920,  amount  covered  by  uncompleted  contracts.    22, 852. 84 

29,354.48 

Amount  available  for  fiscal  year  ending  June  30,  1921 42, 129. 81 


^  Not  deducting  receipts  from  sales,  etc. 
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Amount  (estimated)  required  to  be  appropriated  for  completion 
of  existing  project 'Indeterminate. 

Amount  that  can  be  profitably  expended  In  fiscal  year  ending  June 
80,  1922: 

For  new  work 'Indeterminate. 

For  maintenance ■  Indeterminate. 

SPECIAL  FUND. 

Funds  conti-ihuted  for  flood  control,  Mississippi  River,  Lake  Borgne  levee  dis- 

trict 

Amount  contributed  by  the  board  of  commissioners  for  the  Lake 

Borgne  Basin  levee  district  to  June  30.  1920 $60, 000. 00 

June  30,  1920,  total  amount  expended 40,909.20 

July  1,  1920,  balance  unexpended 19,090.80 

July  1,  1920,  outstanding  liabilities 2,102.79 

July  1,  1920,  amount  covered  by  uncompleted  contracts 11,426.41 

July  1,  1920,  balance  available 5,561.60 

III.  PI^NTS. 

(a)  Revetment  plant 

Location  and  description, — ^At  United  States  Engineer  depot,  New  Orleans 
and  Baton  Rouge,  La.,  and  Natchez,  Miss.,  respectively,  965,  8£l,  and  706.7  miles 
below  Cairo. 

Oriffinal  condition, — ^None. 

Previous  projects. — ^None. 

Existing  project. — ^Adopted  In  1894,  provides  for  the  construction  of  such  new 
plant  as  may  be  required  from  time  to  time  and  for  the  repair,  maintenance, 
and  care  of  the  plant  on  hand. 

Operations  and  results  during  fiscal  year. — ^At  date  of  last  annual  report  the 
floating  plant  of  the  district  consisted  of  130  large  pieces,  exclusive  of  docks, 
lighters,  gasoline  launches,  pontoons,  skiffs,  et9.  During  the  year  17  standard 
barges  and  5  quarter  boats, were  built  for  the  district  All  of  the  construction 
was  done  at  the  Engineer  idepot  by  hired  labor.  The  steel  hull  tugboat  Mary 
Steele,  now  the  Yucatan,  was  purchased.  Three  levee-building  machines,  the 
B-10,  B-12,  and  B-13.  received  knocked  down,  were  erected  and  placed  in 
commission. 

Operations  of  the  creosoting  plant  for  the  year  show  the  following  totals: 
Lumber  treated.  1,128.384  feet  br  m. ;  gallons  of  oil  used,  148,150 ;  value  of 
creosote  used.  $31,111.50.  The  plant  was  operated  for  174  days,  during  which 
77  charges  were  treated. 

During  the  year  167  cars  of  materials  have  been  received,  comprising  06 
lumber.  266  coal,  6  wire  and  nails,  8  machinery,  3  iron,  22  earth  filling,  15  creo- 
sote oil,  and  1  miscellaneous. 

The  existing  plant  has  been  repaired  and  cared  for  at  the  United  States 
Engineer  depot  at  New  Orleans  and  Baton  Ilouge,  La.,  and  at  Natchez,  Miss. 
Repairs  have  been  made  to  boats,  graders,  quarter  boats,  etc.  The  plant  has 
been  placed  in  good  working  condition,  the  work  being  done  by  hired  labor. 

The  care  of  the  plant  when  not  in  use  consisted  in  fire  protection,  electric- 
light  service,  watchmen,  pulling  out  and  taking  in  spars,  mooring  lines,  etc^ 
operations  of  pump  boat,  steamboat  expenses,  issuing  and  storing  property,  pro- 
portion of  general  supervision,  and  incidental  expenses,  and  has  amounted  to 
about  $104  for  each  large  piece  of  plant.  The  cost  is  increased  by  the  fact  that 
the  plant  was  cared  for  at  three  sei)arate  localities — ^New  Orleans,  Baton  Rouge. 
and  Natchez.  As  a  fire-protection  measure  it  was  thought  best  to  avoid  concen- 
trating all  of  the  plant  at  one  depot  when  laid  up  during  high  water. 

'Exclusive  of  available  funds. 
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The  work  was  done  by  hired  labor  with  Qovemment-owned  plant,  at  a  cost  of 
$329,000  for  new  plant  and  $116,943.27  for  maintenance,  making  a  total  of 
$445,943.27,  distributed  as  follows: 

New  plant $329,000.00 

Repairs  to  plant 100,943.27 

Care  of  plant 16,000.00 

Total 445, 943.  27 

The  difference  between  this  total  and  the  actual  money  expended  is  due  to 
credits  for  materials  on  hand  and  materials  purchased  and  paid  for  and  now 
on  hand. 

Condition  at  end  of  fiscal  year. — ^The  floating  plant  consists  of  153  large  pieces 
for  bank  revetment,  levee  construction,  and  dredging,  mostly  barges  and  steam- 
boats. A  fairly  complete  engineer  depot  on  the  river  front,  at  foot  of  General 
Hood  Street,  New  Orleans,  is  in  oi>eratlon  with  a  warehouse,  a  combined  ma- 
chine, blacksmith,  and  carpenter  shop,  and  a  creosotlng  plant.  Other  equipment 
necessary  for  building  new  plant  and  repairing  that  on  hand  has  been  acquired. 
The  general  condition  of  the  plant  Is  good.  The  project  Is  not  susceptible  of 
completion,  as  new  plant  must  be  built  from  time  to  time  and  existing  plant 
repaired,  maintained,  and  cared  for. 

The  expenditures  on  existing  project  have  been  $1,231,295.47  for  new  plant 
and  $10,205.79  for  maintenance,  making  a  total  of  $2,041,501.26. 

Local  cooperation. — None. 

Terminal  facilities. — None. 

Effect  of  improvement. — ^Acquisition  of  a  serviceable  plant  to  prosecute  work 
by  day  labor  in  the  construction  of  revetments  and  levees  and  for  dredging. 

Proposed  operations. — ^To  repair,  maintain,  and  care  for  the  existing  plant, 
and  to  construct  such  new  plant  as  may  be  authorized. 

Recommended  modifications  of  project. — None. 

References  to  published  articles  not  previously  reported. — None. 

Contracts  in  force. — ^None. 

Commercial  statistics. — By  resolution  of  the  Mississippi  River  Commission, 
November  19,  1914,  the  secretary  is  charged  with  the  duty  to  secure  complete 
commercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

Appropriations. — See  current  report  of  the  Mississippi  River  Commission. 

{h)  Leree  plant. 

Location  and  description. — ^The  general  character  of  operations  renders  it  Im- 
practicable to  give  data  as  to  location  and  description. 

Original  condition. — None. 

Previous  projects. — None. 

Existing  project. — Plant  for  the  construction  of  levees  is  purchasetl  <»r  built 
from  time  to  time  as  authorized  by  the  Mississippi  River  Commission. 

Operations  and  results  during  the  fiscal  year. — The  cost  of  maintenance  and 
of  minor  repairs  has  been  absorbed  In  the  cost  of  the  work  upon  which  the  plant 
was  engaged.  Extensive  repairs  have  been  made  to  the  B-S,  5-'/,  and  /?-J  at 
a  cost  of  $38,000. 

Condition  at  end  of  fiscal  year. — All  levee  i)lant  is  in  good  condition.  Two 
quarter  boats  were  added  to  the  plant  at  a  cost  of  $58,000.  Three  levee  ma- 
chines, with  125-foot  radius,  the  B-10,  B-12,  and  B-13,  were  completed  at  a 
cost  of  $80,003,  $106,630,  and  $104,615.14,  respectively,  a  total  of  $291,248.14. 

Local  cooperation. — The  Lafourche  Basin  levee  board  owns  a  good  levee- 
building  machine  with  quarter  boats  and  operates  it  ccmtiunally  in  improving 
the  levee  line  of  the  district  It  is  also  available  for  loan  to  the  Mississippi 
River  Commls.sion  when  emergency  requires. 

Terminal  facilities. — None. 

Effect  of  improvement. — ^The  introiluction  of  (ioverument-owned  plant  has 
cheapened  the  cost  of  levee  work  and  added  greatly  to  the  safety  of  the  levees 
during  floods  while  reducing  the  cost  of  high-water  protection.  It  has  also 
made  possible  the  making  of  good  progress  In  the  construction  of  the  levee  line, 
the  plant  owned  and  operated  by  contractors  being  In.snfficient  for  the  purpose. 

Proposed  operations. — Completion  of  two  additional  quarter  boats,  the  Q-2t 
and  Q-22,  and  two  standard  barges,  Nos.  113  and  IVi,  and  to  repair,  maintain, 
and  care  for  existing  plant  and  to  construct  such  new  plant  as  may  be  au- 
thorized. 
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Recoinmended  modifications  of  project. — ^None. 

References  to  published  articles  not  previously  reported, — ^None. 

Contracts  in  force, — None. 

Commercial  statistics, — ^By  resolution  of  the  Mississippi  River  Ck>mmisslon, 
November  19,  1914,  the  secretary  is  charged  with  the  duty  to  secure  complete 
cofnmercial  statistics  of  the  water-borne  traffic  on  the  Mississippi  River. 

Appropriations, — See  current  report  of  the  Mississippi  River  Commission. 

FINANCIAL   SUMMABT. 

Amount  expended  on  all  projects  to  June  30, 1920,  after  deducting  receipts  from 
sales,  etc.,  amounting  to  $2,076,923.50 : 

New  work $1, 234, 479. 82 

Maintenance 898, 9012. 78 


Net  total  expended 2, 133, 382. 10 

Total  appropriations  to  June  30,  1920 2,325,390.38 


Finnal  year  ending  June  30. 

1916 

1917 

lOlS 

1919 

1920 

Expended  lor  new  work  i 

S30,006.a3 
70,679.22 

170,141.64 
61,006.10 

115,755.57 
54,779.25 

$87,397.2?. 
56,518.28 

S339,7!».57 
120,753.04 

■Rxpendf^  for  malTitenftnce* r . 

Total  expended  * 

100,686.15 

131, 148.  M 

70,534.82 

143,916.56. 

400,540.21 

Appropriated  or  allotted 

160,000.00 

75,000.00 

390,000.00 

454  000  00 

1  Not  deductin;;  receipts  from  sales,  etc. 

July  1, 1919,  balance  unexpended |253, 015. 41 

Amount  allotted  from  sundry  civil  act  approved  July  19, 1919 274, 000. 00 

Amount  allotted  from  sundry  civil  act  approved  June  5, 1920- ^    180, 000. 00 

Receipts  from  sales,  etc.,  during  fiscal  year  1920 2, 100. 80 


June  30,  1920,  amount  expended  during  fiscal  year :  ^ 


For  new  work— 
For  malntenance- 


$339, 786. 57 
120,753.64 


709,116.21 


460,540.21 


July  1, 1920,  balance  unexpended 248, 576. 00 

July  1,  1920,  outstanding  liabiUties 68, 576. 00 


Amount  available  for  fiscal  year  ending  June  30, 1921 180, 000. 00 

Amount  (estimated)   required  to  be  appropriated  for  comple- 
tion of  existing  project ■  Indeterminate. 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending 
June  30,  1922: 

For  new  work 'Indeterminate. 

For  maintenance ■  Indeterminate. 

Total ■  Indeterminate. 

The  following  Inclosures  (maps)  accompany  and  form  part  of  this  report: 
1.  Kempe  Bend,  La. 
.  2.  Natchez  and  Vidalia  Harbors,  Miss,  and  La. 

3.  New  Orleans  Harbor,  La. 

4.  Levee  map — ^fourth  district 

5.  Lower  Tensas  levee  district  profile. 

6.  Atchafalaya  levee  district  profile. 

7.  Lafourche  levee  district  profile. 

8.  Baratarla  levee  district  profile. 

9.  Pontchartrain  levee  district  profile. 

10.  Lake  Borgne  levee  district  profile. 

J.  FBANXLm  Bell, 
Major,  Corps  of  Engineers,  United  States  Army,  District  Enffineer. 


^  Not  deducting  receipts  from  sales,  etc. 


•  Bxcloslve  of  avalUble  fonds. 
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Appendix  6. 

Topical  index  to  the  Annual  Report  of  the  Mississippi  River  Commission  for 

1920, 

Allotments:  P*«^ 

Gaging  the  waters  of  the  Mississippi  River  and  Its  tributaries »»•! 

Made  during  year 2987 

Reallotments  made  during  the  year 2990 

Appendixes:   List  of,   accompapying  Annual   Report,  Mississippi   River 

Commission 3054 

Appropriations : 

Expended  under  Mississippi  River  Commission 3001 

Gaging  the  waters  of  the  Mississippi  River  and  its  tributaries 3011 

Recommended 8003 

Atchafalaya  River.     {See  Red,  Atchafalaya,  and  Mississippi  Rivers.) 
Bank  protection.     {See  Revetments.) 

Barge  Line :  Mississippi-Warrior  Rivers 2999 

Bars: 

Mississippi  River  below  Cairo- 
Condition  of  channel  at  end  of  fiscal  year !—  3000, 3003 

In  original  condition 3098 

Depths  and  widths  of  channel  during  lowest  stages  of  year 3000 

Dimensions  of  channels,  through  bars,  season  1919  (Table  No.  1).  3112 
Dimensions  of  channel,  Memphis  Harbor,  season  1919   (Table 

No.  4) 8119 

Inspection  of  channels 8009 

Least  depths  over  shoal  crossings,  season  1919  (Table  No.  2), 3113 

Notes  on  conditions  and  results  of  dredging  at  each  crossing 8102 

Statement  of  cost  of  work,  Mississippi  River  dredging  district, 

fiscal  year  1920  (Table  No.  6) 8123 

Summary  of  dredging  operations  1919  (Table  No.  3) 8116 

Summary  of  dredging  operations,  Memphis  Harbor,  season  1919 

(Table  No.  5) 3120 

Surveys 8099 

Old  River :  Dredging  operations 8226 

Boats.     {See  Plant) 

Buildings  and  grounds:  Dredging  district 3111 

Caiannel,  condition  of  at  end  of  fiscal  year 3000,3103 

Charts  and  maps :  Issued  and  sold 8072 

Coal,  amount  received,  etc 3108 

Commercial  statistics 3069 

Contracts,  abstract  of,  in  force : 

Northern  district  and  secretary 3167 

Dredging  district 3124 

First  and  second  districts 3170 

Third  district 3209 

Fourth  district,  given  following  each  work. 

Contributed  funds,  fiscal  year  1920,  under  flood-control  act 2991 

Creosotlng  plant:  Operations,  fourth  district 3264 

Crevassers :  During   year 2998, 3057, 3263 

Discharge : 

Mississippi  River,  reported 3056 

Tabulated  results  (Table  No.  4) 3081 

Docks :  Marine  railway  at  West  Memphis,  Ark 3107 

Dre<lge8  and  Dredging: 

Mississippi  River,  Cairo  to  Head  of  Passes — 

Division  of  time  during  dredging  season  of  1919  (Table  No.  3)—  3116 

In  Memphis  Harbor 3104 

Operations 3099 

Plant,  in  connection  with 3106 

Project 3098 

Fuel  for 3108 

Old  River :  Dredging  operations 3226 

Engineer  districts  under  Mississippi  River  Commission : 
Limits  of,  and  officers  in  charge — 

Northern  district  and  secretary 3055 

Dredging  district 3098 

9030— ENO 1920--PT  2 75 
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Engineer  districts  under  Mississippi  River  pommlsslon — Continued. 

First  and  second  districts 3125 

Third  district 3175 

Fourth    district 3214 

Estimate  of  funds  fiscal  year  1922 3000 

Experimental  revetments . 3154 

Extension  of  jurisdiction  of  Mississippi  River  Commission 29S5 

Financial  statements : 

Consolidated 3019 

Northern  district  and  secretary 3063 

Dredging  district 3124 

First  and  second  districts 3171 

Third  district 3212 

Fourth  district,  given  following  each  work. 
Flood : 

Effect  on  levees  below  Cape  Girardeau,  Mo 2998 

From  Rock  Island,  111.,  to  Cape  Girardeau,  Mo 2998 

Fuel :  For  towboats,  dredges,  and  other  craft 2999 

Gages : 

General  river  stages  during  the  year 2994 

Highest  &nd  lowest  gage  readings,  Mississippi  River  and  tributaries 

(Table  No.  1) 3073 

Highest  gage  readings,  Mississippi  River  and  tributaries,  1920,  to 

June  30  (Table  No.  2) 3077 

Inspection  and  maintenance 3056 

Stages  during  the  year 2994 

Maximum  height  of  high  water  above  mean  Gulf  level  1920,  Cairo  to 

Head  of  Passes  (Table  No.  3) 3078 

Profile  of  high  water  1920  Mississippi  River,  Cairo,  III.,  to  Head  of 

Passes,  La.  (plate  No.  2) 3096 

Harbors : 

Greenville,  Miss 3183 

Memphis,   Tenn 2996,3104,3134 

Mouth  of  Yazoo  and  Harbor  of  Vicksburg 3196 

Natchez  and  Vidalia 3221 

New  Orleans,  La 3230 

Historical  data :  Being  prepared 3065 

Hydrographs :  Mississippi  River,  Cairo  to  Fort  Jackson,  June  1,  1919,  to 

May  31, 1920  (plate  No.  1) 8096 

Laws: 
-    Affecting  the  Misslssii^l  River  Commission  passed  since  July  1, 1919. 
Extract  from  organic  act  defining  duties  of  Mississippi  River  Com- 
mission   3097 

Levees: 

Construction,  etc. — 

Northern  district 3057 

First  and  second  districts 3154 

Third  district - 310S 

Fourth  district 3237 

Flood  effects  on,  below  Cape  Girardeau,  Mo 299S 

From  Rock  Island;  111,,  to  Cape  Girardeau,  Mo 2998 

Loss  by  abandonment  and  other  causes 2997 

Machines,  levee  building 299S 

Table  showing  area  of  land  protected,  condition  and  extent  of  levees 

in  all  districts 299S 

Maps.  (See  Charts  and  maps.) 
Mattresses.  {See  Revetments.) 
Mississippi  River  Commission : 

Duties 2983 

Engineers  on  duty,  under,  during  fiscal  year  1920 2993 

Members 2993 

Project 2983 

Sessions 299.S 

Summary  of  work 29i>3 

Mississippi-Warrior  Rivers  Barge  Line « 2900 

Navigation.     {See  Bars.) 
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Plant:  Pa«»- 
Care  and  repair  of — 

Dredging  district 3108 

First  and  second  districts 3162 

Third  district - 1 3205 

Fourth  district 1 3264 

Fuel  for 2909 

Inspection 3108 

New  plant — 

First  and  second  districts. 3162 

Third  district 3205 

Fourth  district : 3264 

Plates : 

List  of  accompanying  report  of  northern  district  and  secretary 3062 

First  and  second  districts 316^ 

Third  district 3214 

Fourth  district 3266 

Project  for  works  under  Mississippi  River  Commission 2983 

Red,  Atchafalaya,  and  Mississippi  Rivers,  Junction  of,  operations,  etc 3225 

Revetments  (location,  projects,  operations,  etc.) : 

Arkansas  River 3197 

Experimental 3154 

Mississippi    River '_ 2995 

Cost  of,  June  1,  1919,  to  May  31, 1920— 

First  and  second  districts -, 3153 

Third    district 3211 

Fourth    district 3235 

Ohio    River 3126 

Operations  during  the  year — 

First  and  second  districts 3153 

Third  district 3175 

Fourth  district 3214 

Table  showing  effective  length  and  amount  built  during  year 2995 

Statistics.     {See  Commercial  statistics.) 

Subsistence,  cost  of,  at  dredge  depot.  West  Memphis,  Ark 3108 

Surveys : 

Caving  banks,  made  where  cut-offs  are  threatened il056 

In  engineer  districts — 

Dredging  district 3099 

First  and  second  districts 3161 

Third  district 3205 

Tables.    {See  Bars,  dredges  and  dredging,  gages,  etc.) 

Terminal   facilities 2999 

Tributaries,  extension  of  jurisdiction  to 2985 

Work  hampered  by  shortage  of  labor 2999 

Yazoo  River,  mouth  of,  and  Vlcksburg  Harbor 3196 
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FINDING  MST. 

SHOWING  THE  SUBDIVISIONS  OF  THIS  REPORT  BY  DISTRICTS. 
[The  references  in  roman  are  to  part  (or  Yolame)  and  those  in  arable  to  page.] 


1,73 

1, 76 

1,100 


River  and  Harbor  Board- 
Portland,  Me 

Boston,  Mass 

Providence,  R.  I i»148 

New  York  City,  first  district i,  227 

New  York  City,  second  district i,  345 

PhUadelphia,  Pa i.  388 

Wilmington,  Del i,  415 

Baltimore,  Md ' —  i.  483 

Wasliington,  D.  C i,  531 

Norfolk,  Va i,  554 

Wilmington,  N.  C i,  603 

Charleston,  S.  C i,  661 

Savannah,  Ga i,  602 

Jacksonville,  Fla . i,  745 

Montgomery,  Ala i,  824 

Mobile,  Ala i,  881 

New  Orleans,  La i,  030 

Galveston,  Tex i,  1018 

Vicksburg,  Miss i,  1129 

Little  Rock,  Ark i,  U60 

St.  Louis,  Mo 1. 1107 

Rock  Island,  111 1. 1205 

St.  Paul,  Minn ^ i,  1225 

Kansas  City,  Mo i,  1250 

Nashville,  Tenn i,  1279 

Chattanooga,  Tenn i,  1295 

Florence,  Ala i,1325 

Ohio  River,  locks  and  dams i,  1332 

Pittsburgh,  Pa i,  1350 

Wheeling,  W.  Va i,  1367 

Cincinnati,  Ohio,  first  district i,  1373 

Cincinnati,  Ohio,  second  district i,  1378 

Louisville,  Ky i,  1890 


Duluth,  Minn. 


Milwaukee,  Wis- 

Chicago,   111 

Detroit,  Mich 

Cleveland,  Ohio. 


1,1399 
1,1444 
1,1561 
1,1587 
1,1637 

Buffalo,  N.  Y 1, 1676 

Los  Angeles,  Calif i,  1725 

San  Francisco,  Calif.,  first  district i,  1741 

San  Francisco,  Calll,  third  district i,  1782 

Portland,  Oreg.,  first  district i,1802 

Portland,  Oreg.,  second  district i,  1851 

Seattle,  Wash i,  1883 

Honolulu,  Hawaii i,  1933 

San  Juan,  P.  R i,  1944 

California  Debris  Commission i,1949 

Mississippi  River  Commission i,1962 
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I  The  references  In  romaa  are  to  part  (or  volume)  and  those  in  arable  to  page.] 


A. 

Abraham  Lincoln:  3Pa«e. 

Care  of  house  where  Lincoln  died i,  2040;  ni,4136 

Memorial  to,  District  of  Columbia i,  2044 ;  in,  4142 

Absecon  Greek,  N.  J.,  improvement i>441;  ii,2224    - 

Absecon  Inlet,  N.  J. : 

Examination  and  survey i,  48i^ 

Improvement . i,439;  n,222a 

Academy  Creeks  Brunswick  Harbor,  Ga.,  improvement i,  737 ;  n,  2310 

Acushnet  River,  New  Bedford  Harbor,  Ma8&,  improvement i,  154 ;  ii,  2183 

Adams  Creek,  N.  C,  improvement  of  waterway  via i,  589 ;  ii,  2268 

Agate  Bay  Harbor,  Minn.,  improvement i,  1402 ;  u,  2782 

Alabama  River,  Ala.,  improvement i,  800 ;  n,  2348 

Alabama,  State  of,  removal  of  water  hyacinths  from—  i,  927, 1015 ;  ii,  2370, 2410 

Alaska,  Board  of  Road  Commissioners  for i,  55 ;  ii,  2091 

Alaska's  transportation  system i,  60;  ii,2091 

Albany  Harbor,  Calif.,  examination  and  survey i,  1782 

Albemarle  &  Chesapeake  Canal,  N.  C.  and  Va.,  improvement i,  589 ;  ii,  2268 

Albemarle  Sound,  N.  C,  improvement  of  waterway  to  Norfolk,  Va.,  via  - 

Pasquotank  River i,  586;  ii,2267 

Alexandria,  Va.,  improvement  of  Potomac  River  at i,  536 ;  n,  2253 

Algoma  Harbor,  Wis.,  Improvement i,1469;  ii,  2798 

Allegheny  River,  Pa. : 

Construction  of  locks  and  dams i,  1359;  ii,  2718 

Improvement  by  open-channel  work i,  1356;  ii,2717 

Improvement  of  Pittsburgh  Harbor i,  1363 ;  n,  2725 

Operating  and  care  of  locks  and  dams i,  1363 ;  ii,  2721 

Alligator  Creek,  S.  C,  improvement  of  waterway  from  McClellanviUe  to 

Charleston i^  678 ;  n,  2293 

Alligator  River,  N.  C,  improvement  of  waterway  via i,  589 ;  ii,  2268 

Alloway  Creek,  N.  J.,  improvement i,  429 ;  n,  2221 

Alpena  Harbor,  Mich.,  improvement i,  1617 ;  ii,  2854 

Altamaha  River,  Ga.,  improvement i,  727 ;  ii,  2308 

Anabrose  Channel,  New  York  Harbor,  N.  Y.,  improvement i,  270 ;  ii,  2160 

American  Red  Cross,  memorial  to  women  of  Civil   War   to  be  used 

by    1,2045;  in,  4142 

Amite  River,  La.,  Improvement i,  954;  n,  2390- 

Anacortes  Harbor,  Wash.,  improvement  of  Cap  Sante  waterway,  i,  1920 ;  ii,  2958 
Anacostia   River,  D.  C,   reclamation  and  development  of  the 

flats 1, 2003;  iii,4089 

Anahuac  Channel,  Tex.,  improvement i,  1048 ;  ii,  2422 

Anchorage  grounds,  rules  for  establishment  of i,  1976- 

Anclote  River,  Fla.,  improvement i,  797;  ii,  2326 

Apalachicola  Bay,  Harbor,  and  River,  Fla. : 

Examination  and  survey  of  bay i,  881 

Improvement  of  channel  to  St.  Andrews  Bay i,  844 ;  n,  2341 

Improvement  of  harbor  in  bay 1.827;  n,  2334 

Improvement  of  river,  including  the  Cut-off,  Lee  Slough,  and  lower 

Chlpola   River i,830;  n,2335- 

Apoon  Mouth,  Yukon  River,  Alaska,  improvement i,  1928 ;  ii,  2961 

Appomattox  River,  Va.,  Improvement i,  571 ;  ii,  2264 

Appoquinimink  River,  Del.,  improvement i,  458;  n,  2229* 

III 
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Appropriations :  ^•i** 

Allotments  and  transfers  under  river  and  harbor  act  of  Mar.  4, 

1915 H ^    1. 70 

Fortifications i,  26 

Locks  and  dams,  Ohio  River i,1346;  ii,2611 

Rivers  and  harbors i.68 

Aqueduct  Bridge,  Washington,  D.  C,  repair i,20G8 

Aqueduct,  Washington,  D.  C,  maintenance  and  repair  of i,  2015 ;  in,  4091 

Aqula  Creelc,  Va.,  improvement i,  542;  n,2255 

Aransas  Bay  and  Pass,  Tex. : 

Examinations  and  surveys i,  1128 

Improvement  at  Harbor  Island i,  1091;  n,2433 

Improvement  of  channel  to  Corpus  Chrlsti  (via  Turtle  Cove)  -  i,  1080 ;  n,  2431 

Improvement  of  channel  to  Pass  Cavallo i,  1077 ;  n,  2430 

Improvement  of  channel  to  Victoria  (on  Guadalupe  River)  _  i,  1073;  n,2429 

Improvement  of  Pass i,  1091;  it.  2433 

Arcadia  Harbor,  Mich.,  Improvement i,  1538;  n,2819 

Arkansas  River,  Ark.: 

Examinations  and  surveys i,  1197 

Improvement i,  1109;  ii,2471 

Arlington  Memorial  Amphitheater  and  Chapol__i i,2045;  in,  4143 

Arlington  Memorial  Bridge  Commission i,2046;  in,4144 

Armory  Commission  of  District  of  Columbia i,  2045 ;  m,  4142 

Arthur  Kill,  N.  Y.  and  N.  J. : 

Examination  and  survey i,  887 

Improvement i,  355, 359 ;  n,  2186 

Arthur  Lake,  Mermentau  River,  La.,  improvement i,  1003;  n,2407 

Ashland  Harbor,  Wis.,  Improvement 1.1415;  ii,2785 

Ashley  River,  S.  C,  improvement i,  686 ;  n,  2296 

Ashtabula  Harbor,  Ohio,  improvement 1,1667;  n,2868 

Assistants,  civilian,  to  Engineer  officers i,55 

Association  of  Congresses  of  Navigation,  Permanent  International i,  1969 

Atchafalaya  Bay  Ship  Channel  Co.,  maintenance  of  channel  from  Morgan 

Cnty  to  the  Gulf  of  Mexico  by i,  982;  n,2400 

Atchafalaya  River,  La. : 

Improvement i,  982;  n,2400 

Removing  snags  and  wrecks i,1202;  n,2499 

Survey  by  the  Mississippi  River  Commission 1,1969;  n,2983 

Augusta,  Ga. : 

Improvement  of  Savannah  River  above i,  706;  n,2303 

Improvement  of  Savanah  River  at i,  702 ;  n,  2308 

Improvement  of  Savannah  River  below i,699;  n,2302 

Augusta  Narrows,  White  River,  Ark.,  improvement i,  1176 ;  n,  2473 

Aux  Bees  Seles  Lake,  Frankfort  Harbor,  Mich.,  Improvement i,  1539;  n.2918 

B. 

Back  Bay  of  Blloxl,  Miss. ! 

Examination  and  survey i,929 

Improvement  of  Blloxl  Harbor i,  917 ;  n,  2368 

Back  Cove,  Portland  Harbor,  Me.,  Improvement i,  91;  n,2119 

Back  (Weymouth)  River,  Mass.,  Improvement i,  140;  n,2128 

Ballard,  Wash.,  Improvement  of  Lake  Washington  Canal i,  1909 ;  n,  2965 

Baltimore,  Md. : 

Engineering   district 1*488;  ii,2287 

Examination  and  survey  of  harbor i,  531 

Improvement  of  harbor  and  channels i,  484 ;  n,  2237 

Bangor  Harbor,  Penobscot  River,  Me.,  improvement i,81;  n,2116 

Baratarla  Bay  and  Bayou,  La.,  Improvement i,  958 ;  n,  2391 

Bar  Harbor,  Me.,  construction  and  breakwater i.  78;  ii,2115 

fear  Lake,  Arcadia  Harbor,  Mich.,  Improvement i,  1538;  n,2819 

barren  River,  Ky.,  operating  and  care  of  lock  and  dam i«  1393;  ii,2770 

Barry  Statue  Commission 1,2040;  ni,4141 

Bartholomew  Bayou,  La.  and  Ark.,  Improvement i,1143;  n,2456 

Bass  Harbor,  Me.,  Improvement i,80;  n,2116 

Bastrop  Bayou,  Tex.,  Improvement i,1063;  n,2426 

Batteries,  gun  and  mortar 1,25 
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Battery,  The,  New  York  Harbor,  N.  Y.,  removal  of  shoal  in  Hudson 

River  off  Pier  A i,306;  ii,2171 

Baudette  Harbor  and  River,  Minn.,  Improvement i,  1441 ;  ii,  2791 

Bay  Ridge  Channel,  New  York  Harbor,  N.  Y. : 

Examination  and  survey i,  345 

Improvement i,  280;  ii,  2162 

Bay  River,  N.  C,  improvement i,  616;  ii,  2276 

Bayside  Channel,  New  York  Harbor,  N.  Y.,  Improvement i,270;  ii,2160 

Bear  Creek.  Miss.,  improvement i,  1157;  ii,  2465 

Beaufort  Harbor  and  River,  N.  C. : 

Examinations  and  surveys i,  660 

Improvement  of  harbor ^- i,632;  ii,2279 

Improvement  of  waterway  to  Core  Sound i,  634 ;  ii,  2280 

Improvement  of  waterway  to  Jacksonville,  N.  C i,  636 ;  n,  2281 

Improvement  of  waterway  to  New  River i,  636 ;  ii,  2281 

Beaufort  Inlet,  N.  C. : 

Improvement  ' i,  642 ;  ii,  2281 

Improvement  of  waterway  to  Norfolk,  Va i,  589;  ii,  2268 

Improvement  of  waterway  to  Pamlico  Sound i,  589 ;  ii,  2268 

Operating  and  care,  waterway  to  Norfolk,  Va i,  594 ;  ii,  2270 

Beaufort  River,  S.  C,  examination  and  survey—' i,  745 

Beaufort,  S.  C: 

Improvement  of  waterway  to  St.  Johns  River,  Fla i,  709 ;  ii,  2304 

Improvement  of  waterway  to  Savannah,  Ga i,  709 ;  ii,  2304 

Bee  Tree  Shoals  Canal,  Tenne-ssee  River,  Ala.,  operating  and  care,  i,  1315 ;  ii  2594 
Belllngham  Bay  and  Harbor,  Wash.,  improvement  of  Whatcom  Creek 

waterway  (New  Whatcom  Harbor) i,  1921;  ii,2958 

Benton  Harbor  Canal,  St.  Joseph  Harbor,  Mich.,  improvement,  i,  1504 ;  ii,  2808 

Berkeley  Harbor,  Calif.,  examination  and  survey i,  1782 

Beverly  Harbor,  Mass.,  improvement i,  121;  ii,  2124 

Big    Kanawha    River,    W.    Va.,    operating    and    care    of    locks    and 

dams 1,1370;  ii,2729 

Big  Sandy  River,  W.  Va.  and  Ky. : 

Improvement,  Including  Tug  and  Levlsa  Forks i,  1382 ;  ii,  2753 

Operating  and  care  of  locks  and  dams i,  1385 ;  ii,  2754 

Big  Sunflower  River,  Miss. : 

Improvement   i,1159:  ii,  2466 

Operating  and  care  of  lode  and  dam i,  1168;  ii.  2469 

Big  Thoroughfare  River,  Md.,  improvement i,  528;  it,2248 

Biloxl  Harbor,  Miss. : 

Examination  and  survey  of  Back  Bay  of  Biloxl i,929 

Improvement   i,917;  ii,2368 

Biscayne  Bay,  Fla.,  improvement i,  771;  it,  2320 

Blackfish  Bayou,  Ark.,  improvement i,  1188;  ii,2477 

Black  Lake,  Hollapd  Harbor,  Mich.,  improvement i,  1515 ;  ii,  2811 

Black  River,  Ark.  and  Mo. : 

Examination  and  survey i,  1197 

Improvement  i,  1182 ;  n,  2475 

Black  River,  La.,  improvement i,  1132;  ii,  2449 

Black  River,  Lorain,  Ohio: 

Examination  and  survey i,  1675 

Improvement   i,  1652 ;  ii,  2865 

Black  River,  Mich.,  improvement i,  1625;  ii,  2857 

Black.  River,  N.  ,C.,  improvement i,  656 ;  ii,  2285 

Black  River,  Wis.,  operating  snag  and  dredge  boats i,  1218;  ii,  2526 

Black  Rock  Harbor  and  Channel,  N.  Y. : 

Examination  and  survey i,  1735 

Improvement   i,  1691 ;  n,  2878 

Impovement  of  Lake  Erie  entrance i,  1691;  n,2878 

Operating  and  care  of  canal  and  lock,  etc i,  1701 ;  11, 2881 

Black  Rock  Harbor,  Conn.,  improvement i,  207;  11, 2147 

Black  Warrior  River,  Ala. : 

Improvement  i,  891 ;  11, 2358 

Operating  and  care  of  locks  and  dams i,  904 ;  11, 2361 

Blackwater  River,  Fla.,  improvement i,  859;  11, 2345 

Blackwater  River,  Va.,  improvement i,  595;  11, 2271 
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I 

Block  Island,  R.  i::  ^•i*  I 

Construction  of  harbor  of  refuge i,  172 ;  n,  2137  j 

Improvement  of  Great   Salt  Pond i,174;  n,2137  j 

Blood  River,  La.,  improvement i,©51;  n,2389  , 

Boards : 

See  al8o  Commissions.  ' 

Engineers  for  Rivers  and  Harbors i,  73 ;  n,  2107  I 

Experimental  towboats,  Mississippi  River i,  1970;  n,2981  ! 

Road  t^ommissioners  for  Alaska i,  55 ;  n,  2091  i 

The  Board  of  Engineers r,  21 

Boca  Ceiga  Bay,  Fla.,  Improvement i,  794 ;  n,  2328 

Boeof  River,  La.,  Improvement i,  1141 ;  ii,  2455  ' 

Bogue  Falia,  La.,  improvement i,  946 ;  n,  2388 

Bogues  Bay,  Va.,  improvement i.  481 ;  n,  2235 

Bogue  Sound,  N.  C,  improvement i,  036 ;  n,  2281 

Booms,  permits  for  erection  of i,  1984 

Boston,  Mass. : 

Engineering  district i,  100;  ii,  2121 

Examinations  and  surveys i,  147, 148 

Improvement  of  mouth i,  109 ;  n,  2122 

Braden  River,  Fla.,  examination  and  survey i,  823 

Brandywine  River,  Wilmington  Harbor,  Del.,  improvement i,  449 ;  n,  2228 

Branford  Harbor,  Conn.,  Improvement i,  195;  n,  2144 

Brazos  Island  Harbor,  Tex.,  improvement i,  1096 ;  n,  2435 

Brazos  River,  Tex. : 

Examination  for  flood  control i,  1129 

Improvement  between  Old  Washington  and  Waco i,  1117 ;  n,  2442 

Improvement  between  Velasco  and  Old  Washington i,  1088 ;  n,  2433 

Improvement  of  channel  to  Matagorda  Bay i,  1070 ;  n,  2428 

Improvement  of  mouth i,  1083 ;  n,  2431 

Operating  and  care  of  locks  and  dams i,  1119 ;  n,  2443 

Reexamination  from  Old  Washington  to  Waco i,  1127 

Brazos-Santiago  Pass,  Tex.,  improvement i,  1096 ;  n,  2435 

Brentons  Cove,  R.  I.,  removal  of  Nourmahal  Rock i,  160 ;  ii,  2184 

Bridgeport  Harbor,  Conn.,  improvement i,  207;  n,  2147 

Bridges: 

Alteration  of,  obstructing  navigation i,  1983 

Aqueduct  Bridge,  Washington,  D.  0 i,  2008 

Construction  across  navigable  waters i,  1978 

Georgetown  Bridge,  Potomac  River,  construction i,  2011 

Highway  Bridge,  Washington,  D.  C i,  2021 ;  ra,  4139 

Rules  governing  opening  of  draws i,  ISffT 

Broad  Creek,  Md.,  improvement i,  525 ;  ir,  224ft 

Broad  Creek  River,  Del.,  improvement i,  515;  n,  2245 

Broadkill  River,  Del.,  improvement ^ i,  473 ;  n,  2233 

Broad  Sound,  Boston  Harbor,  Mass.,  improvement ^ —  i,  109;  n,  2122 

Bronx  (Harlem)  Kills,  N.  Y.,  examination  and  survey i,  345 

Bronx  River,  N.  Y.,  improvement i,  242 ;  ii,  2158 

Browns  Creek,  N.  Y.,  Improvement i.  262;  n,  2159 

Brownsville,  Tex.,  flood  protection  on  the  Rio  Grande  at i,  1098 ;  n,  2435 

Brul«  Plaquemine  Bayou,  La.,  Improvement i,  1009;  n,  2409 

Brunswick  Harbor,  Ga.,  improvement i,  737 ;  n,  2810 

Brunswick  River,  N.  C,  improvement  of  Cape  Fear  River  below  Wil- 
mington  I,  646;  n,  2^ 

Budd  Inlet,  Olympia  Harbor,  Wash.,  improvement —  i,  1901 ;  h,  2954 

Buffalo  Bayou,  Tex.: 

Examination  and  survey ZT^z—  ^'  il?5 

Improvement  of  waterway  to  Houston i,  1085 ;  n,  2418 

Buffalo,  N.  Y.:  ^^^         .^__^ 

Engineer  district 1. 1676;  n,  2871 

Improvement    of    Black    Rock    Channel    and    Tonawanda    Har- 

bor ^  1691 ;  n,  2878 

Improvement  of  harbor -—  if  1^*»  "»  ^875 

Operating    and    care    of    Black    Rock    Canal    and    Ferry    Street 

Bridge i»  1701;  ir.  ^ 

Bulkhead  lines,  establishment i»  ^^ 

Burlington  Harbor,  Vt,  Improvement i,  <J30;  n,  ^i»i 
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Pase. 

Burr  Creek,  Oonn.,  improyemHit i,  207 ;  n,  2147 

Bntte  des  Morts  Lake,  Wis.,  examination  and  survey i>  1^1 

Bnzairds  Bay,  Mass.,  examination  ^d  survey  of  bay  and  approaches  to 

Cape  Cod  Canal i,  226 

Byram  River,  Port  Chester  Harbor,  N.  Y.,  improvement ,  i,  228 ;  n,  2158 


Caddo  Lake,  Tex.  and  La.,  improvement  by  construction   of  dam   at 

foot  of 1, 1123;  n,  2445 

Calaveras  River,  Calif.,  improvement i,  1789;  n,  2918 

Calcasieu  Pass  and  River,  La.: 

Examination  and  survey i,  1018 

Improvement i.  1011;  n,  2409 

CaUfomia  Debris  Commission i,  1949;  n,  2969 

Caloosahatchee  River,  .Fla. : 

Examination  and  survey i,  824 

Improvement i,  784;  n,  2828 

Calumet  Harbor  and  River,  III.  and  Ind. : 

Improvement  of  harbor  (South  Chicago  Harbor) i,  1560;  ii,  2826 

Improvement  of  river i,  1564 ;  n,  2828 

Cambridge  Harbor,  Md.,  improvement i,  510;  n,  2244 

Camden  Harbor,  Me.,  examination  and  survey i,  100 

Camouflage i,  16 

Canada,  Dominion  of: 

Commerce  through  St  Marys  Falls  Canal .- i,  1609 

Transmission  of  electrical  power  into  United  States  at  Niagara 

Falls I,  2069 

Canals: 

Bee  alio  Waterways. 

Albemarle  &  Chesapeake  Canal,  N.  C,  improvement i,  589 ;  n,  2268 

Appropriation  for  operation  ahd  care i,  68 

Bee  Tree  Shoals  Canal,  Ala.,  operating  and  care i,  1315 ;  n,  2594 

Benton     Harbor     Canal,     St    Joseph    Harbor,     Mich.,     improve- 
ment  I,  1504;  n,  2808 

Black  Rock  Canal  and  Ferry  Street  Bridge,  Buffalo,  N.  Y.,  oper- 
ating and  care i,  1701 ;  n,  2881 

Calaveras  River,  Calif.,  to  Mormon  Channel,  San  Joaquin  River, 

improvement i,  1789 ;  n,  2918 

Cape  Cod  Canal,  examination  and  survey  of  approaches  to i,  226 

Care  and  maintenance,  appropriation  for i,  68 

Cascades  Canal,  Columbia  River — 

Construction i,  1835 ;  n,  2927 

Operating  and  care i,  1848 ;  n,  2932 

Chesapeake  &  Delaware  Canal,  Del.  and  Md. — 

Improvement i,  454 ;  n,  2227 

Operation  and  care  of  canal  and  locks i,  457 ;  n,  2228 

Colbert  Shoals  Canal,  Ala.,  operating  and  care i,  1315 ;  n,  2594 

Dalles-Celilo  Canal,  Oreg.  and  Wash. — 

Improvement i,  1837 ;  n,  2927 

Operating  and  care i,  1849;  ii,  2983 

Des  Moines  Rapids  Canal  and  Dry  Dock,  Mississippi  River,  operat- 
ing and  care i,  1215 ;  n,  2524 

Dismal  Swamp  Canal,  Ya.  and  N.  C,  improvement  of  waterway 

via I,  586;  n,  2267 

Elk  River  Shoals  Canal,  Ala.,  operating  and  care i,  1330;  n,  2607 

Bstherville-Mlnim  Creek  Canal,  S.  C,  Improvement i,  671 ;  n,  2291 

Illinois  &  Michigan  Canal,  war-emergency  work i,  1586 ;  n,  2838 

Illinois  &  Mississippi  Canal,  III.,  operating  and  care i,  1221 ;  n,  2530 

Keokuk   (Des  Moines  Rapids)   Canal  and  Dry  Docks,  Mississippi 

River,  operating  and  care i,  1215;  n,  2524 

Lake  Washington  Canal,  Wash. — 

Examination  and  survey i,  1933 

Improvement i,  1909 ;  n,  2955 

Operating  and  care i,  1927 ;  ii,  2959 
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Canala— Oontinued,  P«te. 

Louisville  &  Portland  Oanal,  Ohio  River,  Ky. — 

Enlargement _ i,  1333;  n,  2^11 

Operating  and  care i,  1347;  n,  2671 

Miami  &  Erie  Canal,  Ohio,  and  branch  canal  to  Lake  Michigan,  etc., 

examination  and  survey i,  1676 

Muscle  Shoals  Canal,  Ala.,  operating  and  care i,  1330 ;  ii,  2607 

Navigation  of,  regulations  for i,  1975 

Operation  and  care,  appropriation  for i,  68 

Portage  Lake  Canals,  Mich.,  improvement i,  1421 ;  n,  2787 

Port  Arthur  Ship  Canal,  Tex. — 

Examination  and  survey i,  1128 

Improvement i,  1100 ;  n,  2436 

Regulations  for  navigation i,  1075 

Sablne-Neches  Canal — 

Contributions  for  improvement i,  1106 

Examination  and  survey i,  1128 

Improvement * i,  1104;  ii,2437 

St.  Lucie  Canal,  Fla.,  examination  and  survey i,824 

St.  Marys  Falls  Canal,  Mich.— 

Commercial  statistics i,  1610;  in,3273 

Improvement i,  1588;  ii,2830 

Operating  and  care i,1609;  ii,2848 

San  Joaquin  River,  Calif.,  Mormon  Channel  to  Calaveras  River,  im- 
provement  1, 1789 ;  u,2913 

Sturgeon  Bay  and  Lake  Michigan  Canal,  Wis.,  improvement i,  1465; 

n,2797 

Thoroughfare  Bay  to  Cedar  Bay,  N.  C,  improvement i,630;  ii,2279 

West  Galveston  Bay  and  Brazos  River  Canal,  Tex.,  improvement..  i,1067; 

n,2427 

Cannes,  des,  Bayou,  La.,  improvement i,  1003;  n,2407 

Cape  Ann,  Mass.,  harbor  of  refuge,  improvement i,107;  n,2122 

Cape  Charles  City  Harbor,  Va.,  improvement i,581;  n,2266 

Cape  Cod  Canal,  examination  and  survey  of  approaches  to ^ i,226 

^ape  Fear  River,  N.  C. : 

Examination  and  survey  of  Northeast  Branch 1,060 

Examinations  and  surveys i,  600 

Improvement  above  Wilmington i,650;  n,  2283 

Improvement  at  and  below  Wilmington i,646;  n,2282 

Improvement  of  Northeast  Branch i,654;  n,  2284 

Operating  and  care  of  Locks  and  Dams  Nos.  1  and  2 i,  650 ;  n,  2285 

Cape  Ix)okout,  N.  C,  improvement  of  harbor  of  refuge i,  644;  ii,  2282 

Cape  May,  N.  J.,  improvement  of  Cold  Spring  Inlet,  N.  J i,436;  n,2222 

Gape  Vincent  Harbor,  N.  Y.,  improvement i,1719;  n,2891 

Capitol,  Washington,  D.  C,  telegraph  line i,  2041 ;  ni,  4189 

Cap  Sante  waterway,  Anacortes  Harbor,  Wash.,  improvement—  i,  1920 ;  n,  2958 

Carrabelle  Harbor  and  River,  Fla.,  improvement i,825;  n,2333 

Carters  Creek,  Va.,  examination  and  survey i,654 

Cascades  Canal,  Columbia  River,  Oreg. : 

Construction i,  1835;  n,2927 

Operating  and  care i,1848;  n,2932 

Cass  Lake,  Minn.,  examination  and  survey i,  1249 

Cat  River,  Va.,  improvement  of  waterway,  via i,481;  ii,2235 

Cavallo  Pass,  Tex. : 

Improvement  of  channel  to  Aransas  Pass i,  1077;  ii.  2430 

Improvement  of  channel  to  Port  Lavaca i,  1076;  it,  2430 

Cedar  Bayou,  Tex.,  improvement i,  1054;  ti.2424 

Cedar  Bay  to  Thoroughfare  Bay,  N.  C,  improvement i,  630;  ii,2279 

Cedar  Creek,  Conn.,  improvement i, 207;  ii, 2147 

Celllo  Falls,  Columbia  River i,1840;  ii,2928 

Chambersia  (Anahuac)  Channel,  Tex.,  improvement 1,1048;  n,2422 

Champlain  Lake.  N.  Y.  and  Vt. : 

Burlington  Harbor,  Vt,  improvement 1,336;  ii.2t8! 

Macdonough  Memorials i,  2084 

Narrows,  improvement i,  333;  n,  2180 

Plattsburg  Harbor,  N.  Y.,  improvement i,339;  n,2182 

Port  Henry  Harbor,  N.  Y.,  improvement 1,342;  ii,  2182 
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Channels.    See  Rivers  and  harbors,  Canals,  and  Waterways.  ^^ge. 

Charles  River,  Boston,  Mass.,  improvement i,  109;  ii,  2122 

Charleston,  S.  C. : 

Engineering   district i,661;  ii,2287 

Examinations  and  surveys i,  601 

Improvement  of  harbor i,  682;  ii,  2294 

Improvement  of  waterway  to  Winyah  Bay i,  678 ;  n,  2293 

Charlevoix  Harbor,  Mich.,  improvement i,  1542;  n,2820 

Charlotte  Harbor,  Fla. : 

Examination  and  survey i,  824 

Improvement i,  789 ;  ii,  2324 

Charlotte  Harbor,  N.  Y.,  improvement i,1704;  ii,2884 

Charts.    See  Maps  and  charts. 

Chattahoochee  River,  Ga.  and  Ala.,  improvement  below  Columbus,    i,  840 ;  ii,  2339 

Chattanooga,  Tenn.,  engineering  district i,  1295;  ii,25S3 

Cheboygan  Harbor,  Mich.,  improvement i,  1612;  ii,  2854 

'^heesequake  Creek,  N.  J.,  improvement i,  374;  ii,2193 

Chefuncte  River,  La.,  improvement i,946;  ii,2388 

Chehalis  River,  Wash.,  Improvement i,  1890;  n,2951 

Chelsea  Creek,  Boston  Harl)or,  Mass.,  improvement i,  109;  ii,  2122 

Chemical  Warfare  Service i,  11 

Chene  Bayou,  La.,  exanrination  and  survey^ i,  1018 

Chequamegon  Bay,  Ashland  Harbor,  Wis.,  improvement i,  1415;  ii,  2785 

Chesapeake  and  Delaware  Canal,  Del.  and  Md. : 

Improvement i,  454 ;  ii,  2227 

Operating  and  care  of  canal  and  locks i,  457;  ii,  2228 

Chesapeake  Bay,  Md.  and  Va. : 

Thimble  Shoal,  improvement i,  561;  ii,2261 

Waterway  to  Beaufort  Inlet,  improvement : i,  589 ;  ii,  2268 

Waterway  to  sounds  of  North  Carolina    (to  Pamlico  Sound),  im- 
provement   I,  586 ;   II,  2267- 

York  Spit,  removal  of  shoals  opposite i,  484;  n,  2237 

Chester  River,  Md.,  improvement i,  494;  ii,  2240 

Chester  River,  Pa.,  improvementt i,447;  ii,  2226 

Chicago  Harbor  and  River,  111.: 

Improvement  of  harbor i,  1552;  ii,  2823 

Improvement  of  river i,  1557;  ii,  2825 

Chicago.  111.  : 

Drainage  canal i,2080 

>]ngineering  district i,1551;  ii,2823 

Chlncoteague  Inlet  and  Bay,  Va. : 

Waterway  on  coast  of  Virginia,  improvement i,481;  ii,  2235 

Waterway  on  Delaware  Bay,  examiration  and  survey i,  483 

Waterway  to  Delaware  Bay,  improvement i,  479;  ii,  2234 

Chipola  River,  Fla. : 

Improvement  of  lower  river i, 830;  ii, 2335 

Improvement  of  upper  river i,  834;  it,  2336 

Chippewa  River,  Wis.,  operating  snag  and  dredge  boats X 1218 ;  ii,  2526 

Chocolate  Bayou,  Tex.,  improvement i,  1061;  ii,  2425 

Choctawhatchee  Bar,  Fla.,  examination  and  survey  of  narrows  between 

Santa  Rosa  Sound  and i,  881 

Choctawhatchee  River,  Fla.  and  Ala.,  improvement i,  852;  ti,2343 

Choptank  River,  Md.,  Improvement i,  505;  ii,  2243 

Christiana  River  (Wilmington  Harbor),  Del.: 

Examination   and   survey i,  483 

Improvement i,  449;  ii,2226 

Christiansted  Harbor,  St.  Croix,  Virgin  Islands,  examination  and  survey-  i,  1949 
Cincinnati,  Ohio: 

First  engineering  district i,  1373;  ii,2737 

Second  engineering  district i,  1378;  ii,  2747 

Civilian  assistants  to  Engineer  officers i,  55 

Civilian  employees,  office  of  the  Chief  of  Engineers i,  55 

Civil  War,  Women  of,  Memorial  to i,2045;  in,  4142 

Claiborne  Harbor,  Md.,  improvement i,  499;  ii,  2241 

Clatskanie  River,  Oreg.,  improvement i,  1861;  n.  2941 

Clayton  Harbor,  N.  Y.,  examination  and  survey i,  1725 


Digitized  by 


Google 


nn>Bx. 


Clear  Creek,  Tex.,  Improvement 1,1056;  ii,2424 

Clearwater  Harbor,  Fla.,  improvement  of  channel  to  Tampa  Bay.  i,  794 ;  ii,  2326 

Clearwater  River,  Idaho,  examination  and  survey i,  1851 

Cleveland,  Ohio: 

Engineering  district 1,1637;  n,2861 

Examination  and  survey  of  harbor i,  1676 

Improvement  of  harbor i,  1657;  ii,  2867 

Clinch  River,  Tenn.,  improvement 1,1320;  ii,2505 

Clinton  River,  Mich.,  Improvement ■, i,  1628;  ii,2858 

Coenties  Reef,  New  York  Harbor,  N.  Y.,  removal i,  285;  ii,2163 

Cohausey  River,  N.  J.,  improvement i,  431;  it,2221 

Coinjock  Bay,  N.  C,  improvement  of  waterway  via i,  580 ;  ii,  2268 

Colbert  Shoals  Canal,  Tennessee  River,  Ala.,  operating  and  care_  i,  1315 ;  ii,  2594 

Cold  Spring  Inlet,  N.  J.,  Improvement i,436;  n,2222 

Coldwater  River,  Miss.,  Improvement i,  1155;  n,2464 

Colorado  River,  Ariz.,  Improvement i,  1726 ;  n,  2895 

Colorado  River,  Tex. : 

Examination  and  survey i,  1127 

Examination  for  flood  control i,  1127 

Columbia  River,  Oreg.  and  Wash. : 
Cascades  Canal — 

Construction i,  1835 ;  n,  2927 

Operating  and  care i,  1848 ;  ii,  2932 

Celllo   Falls   to   Snake  River,   including   tributaries.   Improvement 

from , 1,1840;  ii,2928 

Celllo  Falls  to  The  Dalles  Rapids,  improvement i,  1837 ;  n,  2927 

Celllo  Falls  to  The  Dalles  Rapids,  operating  and  care  of  canal  and 

locks 1,1849;  n,2933 

Examinations  and  surveys i,  1851, 1883 

Mouth,  Improvement i,1851;  n,2935 

Mouth  to  Willamette  River,  Improvement i,  1854;  n,2937 

Threemile  Rapids,  Improvement i,1837;  ii,2927 

Wena tehee.  Wash.,  to  Kettle  Falls,  Improvement i,  1923 ;  n,  2999 

Commencement  Bay,  Wash.,  Improvement i,  1903;  ii,2954 

Commercial   statistics 1,1972;  iii,3273 

Commissioned  officers : 

Duties 1, 3 

Engineer  Officers*  Reserve  Corps i,7 

Increase  in  number  of,  provided  by  act  of  June  3,  1916 i,6 

Number,  distribution,  and  changes  during  the  year i,3 

Commissions : 

See  also  Boards. 

Arlington  Memorial  Bridge  Commission i,  2046 ;  m,  4144 

Barry  Statue  Commission i,2044;  m,4141 

California  Debris  Commission i,  1949;  n,2969 

District  of  Columbia  Armory  Commission i,  2045 ;  m.  4142 

Fine  Arts  Commission i,2045;  iii,4142 

Mississippi  River  Commission i,  1962 ;  n,  296S 

Permanent  International  Association  of  Congresses  of  Navigation i,  1969 

Compton  Creek,  N.  J.,  Improvement i,  380 ;  n,  2195 

Conecuh  River,  Ala.,  Improvement i,862;  n,2346 

Coney  Island  Channel,  New  York  Harbor,  N.  Y.,  Improvement i,  278 ;  ii,  2162 

Congaree  River,  S.  C. : 

Improvement  1,676;  n,2292 

Operating  and  care  of  lock  and  dam i,  678 ;  n,  2298 

Congresses  of  Navigation,  Permanent  International  Association  of i,  1969 

Conneaut  Harbor,  Ohio,  Improvement i,  1671 ;  n,  2869 

Connecticut  River,  Mass.  and  Conn. : 

Improvement  above  Hartford,  Conn i,  187 ;  n,  2141 

Improvement  below  Hartford,  Conn i,  189 ;  n,  2142 

Constable  Hook  to  Ellis  Island,  New  York  Harbor,  examination  and 

Survey    i,  387 

Contentnea  Creek,  N.  C,  Improvement i,  625 ;  n,  2278 

Contingencies,  Engineer  Department,  Philippine  Islands'. i,55 

Contingencies  of  rivers  and  harbors,  estimate  of  appropriation i,1972 
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Continuing  contracts :  Vt^tt. 

ApproprlatlonSi  estimate i,  73 

Delaware  River,  Pa.  and  N.  J.,  Philadelphia  to  the  sea i,  394 ;  ii,  2201 

Estimate  of  appropriations  for i,  73 

Hudson  River,  N.  Y i,325;  ii,2176 

Key  West  Harbor,  Fla i,  775 ;  ii,  2321 

Milwaukee  Harbor,  Wis i,  1486 ;  ii,  2802 

Sacramento  River,  flood  control i,  1956 ;  ii,  2974 

South  Haven  Harbor,  Mich i,  1509;  ii,2810 

Cooper  River  (Creek),  N.  J.,  improvement i,  415;  n,2217 

Cooper  River,  S.  C,  examination  and  survey i,  691 

Coosa  River,  Ga.  and  Ala. : 

Examination  and  survey i,  881 

Improvement i,  872 ;  ii,  2350 

Operating  and  care  of  locks  and  dams i,  879 ;  ii»  2352 

Reexamination i,  881 

Coos  Bay,  Harbor,  and  River,  Oreg.  : 

Examination  and  survey i,  1851 

Improvement  of  entrance  to  bay  and  harbor i,  1808 ;  n,  2919 

Improvement  of  river i,  1813;  ii,  2922 

Coquille  River,  Oreg. : 

Examination  and  survey i,  1850 

Impilovement i,  1808 ;  ii,  2917 

Core  Creek,  N.  C,  improvement  of  waterway  via i,  589 ;  ii,  2268 

Core  Sound,  N.  C. : 

Examination  and  survey i,  660 

Improvement  of  waterway  to  Beaufort  Harbor i,  634;  n,  2280 

Corney  Bayou,  La.,  improvement 1.1147;  ii,  2458 

•  Corozal,  Canal  Zone,  engineer  operating  base i,  12 

Corps  of  Engineers : 

Camouflage . i,  16 

Duties 1, 8 

Engineer  operating  bases i,  12 

Increase  in,  provided  by  act  of  June  3,  1916 i,  6 

Personnel — 

Commissioned,   number,   distribution,   and   changes  during  the 

year i,  3 

Demobilization . i,  6 

Engineer  Enlisted  Reserve  Corps i,  S 

Engineer  ofiicers  commissioned  for  the  World  War i,  7 

Engineer  officers,  National  Army i,  7 

Engineer  Officers*  Reserve  Obrps r,  7 

Engineer  Reserve  Corps i,  8 

Engineer   troops i,  4 

National  Guard  Engineers i,6 

Recruiting i,  6 

Retired  officers  on  active  duty i,  7 

Special  enlisted  Reserve  Corpse i,  5 

Summary  of  personnel i,  11 

Supply  section,  oflfice  Chief  of  Engineers i,  14 

Temporary  officers i,  7 

Corpus  Christi  to  Galveston,  Tex.,  waterway : 

Aransas  Pass — Corpus  Christi  Channel i,  1080 ;  ii,  2431 

Brazos  River— Matagorda  Bay  Channel i,  1070 ;  n,  2428 

Examinations  and  surveys i,  1128 

Guadalupe  River  to  Victoria,  Tex i,1073;  n,24^9 

Pass  Cavallo — ^Aransas  Pass  Channel i,  1077 ;  ii,  2430 

West  Galveston  Bay— Brazos  River  Canal i,  1067 ;  n,  2427 

Corsica  River,  Md.,  improvement i,  496 ;  ii,  2240 

Cote  Blanche  Bay,  La.,  improvement  of  waterway  via i,988;  n,  2402 

Cowhead  River,  Ga.,  Improvement i,  714 ;  ii,  2305 

Cowlitz  River,  Wash, : 

Examination  and  survey i,  1883 

Improvement i,  1874 ;  ii,  2944 

Crater  Lake  National  Park,  Oregt,  improvement i,  2083 

Craven  Shoal,  New  York  Harbor,  improvement i,  270;  ii,  2160 
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Crescent  City  Harbor,  Calif.,  improvement 1,1778;  n,2910 

Crescent  Lal^e  and  Dunns  Creek,  Fla.,  improvement i,  758 ;  ii,  2317 

Crisfteld  Harbor.  Md.  : 

Examination  and  survey i,531 

Improvement i,  523 ;  ii,  2247 

Croatan  Sound,  N.  C,  improvement  of  waterway  via i,  586;  n,  2267 

Crystal  River,  Fla.,  improvement i,7d9;  ii,  2327 

Cuba,  defenses  of  Guantanamo  Bay i,  38 

Cumberland  River,  Ky.  and  Tenn. : 

Above  Nashville,  improvement i,  1285 ;  n,  2578 

Below  Nashville,  improvement i,  1280;  ii,2575 

Operating  and  care  of  lockd  and  dams i,  1293;  ii,2580 

Cumberland  Sound,  Ga.  and  Fla. : 

Improvement i,  742 ;  n,  2311 

Improvement  of  waterway  between  Savannah  and  Femandlna 1.709; 

n,2S04 

Improvement  of  waterways  to  St.  Johns  River,  Fla i,  709 ;  n,  2304 

Current  River,  Ark.  and  Mo.,  improvement i,  1185 ;  n,  247d 

Curtis  Bay,  Baltimore,  Md.,  improvement  of  channel  to i,  484 ;  n,  2237 

Cutler  Bayou,  La.,  improvement i,958;  n,2391 

Cuyahoga  River,  Cleveland,  Ohio: 

Examination  and  survey i,  167^ 

Improvement i,  1657;  n,  286T 

Cypress  Bayou,  Tex.  and  La. : 

Construction  of  dam  at  foot  of  Caddo  Lake i,  1123 ;  ii,  244& 

Improvement  of,  including  connecting  lakes  between  Shreveport,  La., 

and  Jefferson,  Tex i,  1123 ;  n,  2445- 

Cypress  Top  Outlet,  Choctawatchee  River,  Fla.,  improvement i,  852 ;  n,  2343. 

D. 

Dalles-Celilo  Canal,  Oreg.  and  Wash. : 

Imprpvement i,  1837 ;  ii,  2927 

Operating  and  care i,1849;  n,293a 

Damariscotta  River,  Me.,  examination  and  survey i,  100^ 

Dams,  permits  for  erection  of i,  1984 

D'Arbonne  Bayou,  La.,  improvement i,  1147 ;  n,  245^ 

Darby  River,  Pa.,  examination  and  survey i,483^ 

Darlen  Harbor,  Ga.,  improvement i,  717 ;  n,  230^ 

Dauphin  Island  Bay,  Ala.,  examination  and  survey i,  929^ 

Days  Creek  and  Sulphur  River,  Tex.  and  Ark.,  examination  and  survey,  i,  112S 
Deal  Island,  Md.,  improvement  of  lower  thoroughfare  of  Wenona.  i,52l;  ii,224T 

Debris,  mine  in  California i,  1949;  n,2969 

Deep  Bay,  N.  C,  improvement  of  waterway  to  Swan  Quarter  Bay.  i,  608 ;  ii,  2274 
Deep  Creek  Branch,  Elizabeth  River,  Va.,  improvement  of  water- 
way via 1,586;  11,2267 

Deep  Creek,  Fla.,  improvement i,752;  n,  231ft 

Delaware  and  Chesapeake  Canal,  Del.  and  Md. : 

Improvement i,  454;  u,  222T 

Operating  and  care  of  canal  and  locks i»457;  n,222a 

Delaware  Bay  and  River,  Pa.,  N.  J.  and  Del. : 

Breakwater  and  harbor  of  refuge  in  bay,  Improvement i,413;  n,  221(!^ 

Examination  and  survey  of  river i,  414 

Examination  and  survey  of  waterway  to  Chlncoteague  Bay i,  485 

Improvement  of  river  at  Trenton i,388;  ii,2199 

Improvement  of  river,  Philadelphia  to  the  sea i,  394 ;  n,  2201 

Improvement  of  river,  Philadelphia  to  Trenton i,  392 ;  n,  2200 

I^wes,  Del.,  Iron  pier  near,  improvement i,  410 ;  n,  2214 

Marcus  Hook,  Pa.,  improvement  of  ice  harbor i,  408 ;  n,  2213 

Philadelphia  and  Camden  Harbors,  improvement i,  892, 402 ;  n,  2211 

Waterway  to  Chlncoteague  Bay,  improvement i,  479 ;  ii,  2234 

Waterway  to  Rehoboth  Bay,  improvement i,  476 ;  n,  2234 

Departments,  executive,  Washington,  D.  C,  telegraph  line i,2041:  m,4139 
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Depere,  Wis.,  Improvement  of  Green  Bay  Harbor i,  1454 ;  n,  2795 

Depots,  engineer i,  12 

Deptie  Lake,  111.,  examination  and  survey i,  1587 

Derelicts.    See  Wrecks. 

Des  Cannes  Bayou,  La.,  improvement i,  1003;  n,2407 

Des  Moines  Rapids  Canal  and  Dry  Docks,  Mississippi  River,  operating 

and  care .  i,  1215;  n,2524 

Detroit,  Mich.,  engineering  district 1,1587;  n,2839 

Detroit  River,  Mich. : 

Improvement i,  1603 ;  n,  2844 

Improvement  of  channels  in  waters  connecting  Great  Lakes,  i,  1588 ;  n,  2839 

Dickinson  Bayou,  Tex.,  improvement i,  1059;  n,  2425 

Dismal  Swamp  Canal,  Va.  and  N.  C,  improvement  of  water- 
way via 1,586;  ii,2267 

District  of  Columbia : 

Anacostla  River,  reclamation  of  flats i,  2003 ;  m,  4089 

Aqueduct  Bridge  across  Potomac  River,  repair i,  2008 

Aqueduct,  filtration  plant i,2015;  ni,  4091 

Aqueduct,  maintenance  and  repair i,2015;  in,  4091 

Armory,  commission  of i,  2045;  iii,4142 

Buildings  occupied  by  War  Department i,  2041 ;  ni,  4136 

Executive  Mansion  and  Office i,  2023 ;  in,  4108 

Extension  of  buildings  beyond  building  lines i,  2037 

Georgetown  Bridge,  Potomac  River i,  2011 

Highway  Bridge,  Potomac  River i,2021;  m,  4139 

Improvement  of  Potomac  River i,  532;  n,  2251 

Public  buildings  and  grounds,  and  Washington  Monument-  i,  2021 ;  in,  4107 

Public  property,  occupation  by  private  parties i,  2034 ;  m,  4127 

Telegraph  line,  connecting  executive  departments i,  2041 ;  m,  4139 

United  States  wharf  property,  Potomac  River i,2043;  ni,4140 

Water  supply,  increase  in i,  2018 

Doboy  Bar,  Ga.,  improvement i,  717 ;  ii,  2306 

Dock  lines,  establishment .:-  i,  1986 

Dog  Island  Harbor,  St.  George  Sound,  Fla.,  improvement . —  i,825;  i',2333 

Dog  River,  Miss.,  improvement i,905;  ii,2364 

Dolphins,  permits  for  erection  of : i,  1984 

Dorchester  Bay,  Mass.,  improvement i,  133 ;  n,  2127 

Double  Bayou,  Tex.,  improvement i,1045;  n,2422 

Drawbridges : 

See  also  Bridges. 

Rules  for  opening i,1977 

Drawings.    See  Maps  and  Charts. 

Drift,  removal  from  New  York  Harbor i,  311 ;  n,  2173 

Duck  Creek  (Smyrna  River),  Del.,  improvement i,460;  n,2229 

Duck  Island  Harbor,  Conn.,  construction  of  harbor  of  refuge i,  194 ;  n,  2144 

Duluth,  Minn. : 

Engineering  district i,  139G ;  n,  2781 

Improvement  of  Duluth-Snperior  Harbor i,  1405 ;  n,  2782 

Dunkirk  Harbor,  N.  Y.,  Improvement i,1681;  n,2874 

Dunns  Creek  and  Crescent  Lake,  Fla.,  improvement i,  768 ;  n,  2317 

Dupont  Bayou,  La.,  improvement i,  958 ;  n,  2391 

Duwamish  River,  Wash. : 

Examination  and  survey  of  waterway,  Seattle  Harbor i,  1983 

Improvement  of  east  and  west  waterways,  Seattle  Harbor.,  i,  1906 ;  n,  2955 
Improvement  of  Puget  Sound  and  tributaries i,  1896 ;  n,  2952 

B. 

East  Bay  Bayou,  Tex.,  improvement i,  1043 ;  n,  2421 

East  Bay,  Fla.,  improvement  of  waterways  via it  8^;  n,  2841 

East  (Ambrose)  Channel,  New  York  Harbor,  N.  Y.,  improvement,  i,  270;  n,  2160 

Bast  Chester  Creek,  N.  Y.,  improvement i,  237 ;  n,  2155 

Eastern  Bay,  Claiborne  Harbor,  Md.,  improvement i,499;  n,2241 

Eastern  Branch,  Elizabeth  River,  Va.,  improvement i,  555 ;  n,  2259 
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East  Norwalk  Harbor,  Ck>nii.,  improvement i,  215 ;  n,  214B 

East  Pass,  Carrabelle  Harbor,  Fla.,  improvement i,825;  ii,2333 

East  Pearl  River,  Miss.,  improvement ; i,922;  ii,2869 

Bast  River,  Brunswick  Harbor,  Ga.,  improvement i,737;  ii,2310 

Bast  River,  N.  Y.,  improvem^t,  including  Goenties  Reef i«285;  eu21<B 

Echo  Bay  Harbor,  New  Rochelle,  N.  Y.,  improyement i,  234 ;  n,  2154 

Echo  Bay,  N.  Y.,  examination  and  survey i,  345 

Electrical  power : 

Mississippi  River,  between  St.  Paul  and  Minneapolis,  Minn i,  1226 ;  n,  2533 

Niagara  River,  N.  Y.,  control  and  regulation i,  2009 

Tennessee  River,  Elk  River  Shoals  to  Florence,  Ala i,  1880 ;  n,  2607 

Elizabeth  River,  N.  J.,  improvement 1,361;  ii,2189 

Elizabeth  River,  Va.  : 

Examination  and  survey i,  608 

Improvement  of  Norfolk  Harbor,  including  Eastern,  Southern,  and 

Western   Branches i,  555;  ii,22d9 

Improvement  of  waterway  to  sounds  of  North  Carolina  via  Pasquo- 
tank River 1, 586 ;  n,  2267 

Elk  River,  Md.,  improvement i,  491 ;  n,  2239 

Elk  River  Shoals  Canal,  Ala.,  operating  and  care i,  1880;  ii»2607 

Elliott  Bay,  Wash.,  improvement  of  Duwamlsh  River  and  east  and  west 

waterways i,  1906 ;  n,  2955 

Embankments  and  sea  walls i,31 

Emplacements,  modernizing i,  26 

Employees,  civilian  assistants  to  Engineer  officers i,55 

Employees,  civilian,  office  of  the  Chief  of  Engineers i,  55 

Enfield  Rapids,  Connecticut  River,  Conn.,  improvement i,  187;  ii,214l 

Engineer  Claims  Board,  settlement  of  claims i,  16 

Engineer  Department,"  Philippine- Mands,. contingencies i.  65 

Engineer  depots i,  12 

Engineer  Enlisted  Reserve  Corps i,5 

Engineer  equipment  and  material,  procurement,  storage,  and  issue  of i,14 

Engineer  forces,  United  States  Army i,3 

Engineer  officers,  civilian  assistants  to i,55 

Engineer  officers  commissioned  for  the  World  War i,7 

Engineer  officers.  National  Army i,7 

Engineer  officers.  National  Guard i,7 

Engineer  Officers*  Reserve  Corps i,7 

Engineer  operating  bases i,  12 

Engineer  operations  in  the  field 1. 18 

Engineer  personnel  summary.  United  States  Army 1. 11 

Engineer  Reserve  Corps 1,8 

Engineer  school.  Camp  A.  A.  Humphreys,  Va i,  17 

Engineer  supply  section,  office  Chief  of  Engineers : i,  14 

Engineer  surplus  material,  sale  of i,  17 

Engineers,  Chemical  Warfare  Service 1,11 

Engineers,  the  Board  of ];21 

Engineers,  United  States  Army . 1,7 

Engineer  troops : 

Demobilization . ,»—.,..,,,      ,.    .  ,.   .  ■„,-,  ■■,,      t. • 

Distribution  and  commissioned  strength 1,8 

Enlisted  Reserve  Corps i,5 

Equipment i,  13 

Increase  of  companies  to  maximum  strength i,4 

National  Guard  engineers i,6 

New  engineer  organizations.  United  States  Army i,4 

Recruiting i,  ^ 

Reorganization  of  regiments  and  battalions. i,4 

Special i,5 

United  States  Army i,3 

Engineer  units i,  5 

Engineer  units.  United  States  Army i,8 

English  Kills,  Newton  Creek,  N.  Y.,  improvement i,  2^7 ;  n,  2170 

Enlisted  Reserve  Corps i.5 

Equipment,  engineer,  of  troops i,  18 

Ericsson  Memorial i,2044;  ni,4141 
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Erie  and  Miami  Canal,  Ohio,  examination  and  survey i,  1676 

Erie  Basin,  N.  Y.,  Improvement  of  channel  in  Lake  Erie i,  1691 ;  ii,  2878 

Erie  Harbor,  Pa. : 

Examination  and  survey i,  1725 

Improvement i,  1676;  ii,2871 

*  Erie,  Lake : 

Black  Rock  Harbor,  Improvement  of  entrance  to i,  1601 ;  li,  2878 

Channels  In  waters  connecting  Great  Lakes,  Improvement i,  1588 ;  ii,  2839 

Examination  and  survey  of  Miami  and  Erie  Canal,  and  routes  between 

Ohio  River  and , i,  1676 

Examination  and  survey  of  ship  channel  to  Lake  Ontario i,  1725 

Surveys,  charts,  etc.,  of  northern  and  northwestern  lakes,  i,  2056 ;  iii,  4149 

Water  levels i,2056;  in,  4166 

Waterway  to  Lake  Ontario,  examination i,  1725 

Escambia  River,  Fla.,  Improvement i,  862;  ii,2346 

EsthervlUe-Mlnlm  Creek  Canal,  S.  C,  Improvement i,671;  ii,2291 

Estimates  of  appropriations  required : 

Civilian  assistants  to  Engineer  oifflcers i,  55 

Contingencies,  Engineer  Department,  Philippine  Islands i,  55 

Examinations,  surveys,  and  contingencies i,  1972 

Fortifications  In  Insular  possessions i,45 

Fortifications  in  the  United  States i,  38 

Maps,  War  Department i,  50 

Military  surveys  and  maps i,  55 

Miscellaneous  civil  works i,  1975 

Panama  Canal i,  50 

Rivers  and  harbors,  etc i,  73 

Roads,  bridges,  and  trails  in  Alaska i,  65;  ii,  2091 

Eureka,  Calif.,  improvement  of  channel  In  front  of i,  1773 ;  ii,  2908 

Everett  Harbor,  Wash. : 

Examination  and  survey i,  1933 

Improvement i,  1913;  ii,2956 

,  Examination  of  rivers  and  harbors,  estimate  of  appropriation  for i,  1972 

Executive  departments,  Washington,  D.  C,  telegraph  line i,  2041 ;  ni,  4139 

Executive  Mansion   and   Office,   Washington,   D.   C,   maintenance   and 
repair  of i,  2023 ;  in,  4108 

Expenditures : 

Fortifications c i,  26 

Rivers  and  harbors i,69 

Experimental  towboats,  board  on i,  1970 ;  ii,  2981 

F. 

Falrhaven  Harbor,  Mass.,   Improvement i|154;  ii,  2133 

Falrport  Harbor,  Ohio,  improvement i,  1662 ;  n,  2868 

Falla,  Bogue,  La.,  improvement i,946;  n,2388 

Fall  River  Harbor,  Mass.,  Improvement i,  156;  ii,  2133 

Falls  of  Ohio  River,  Louisville.  Ky.,  Improvement i,  1333 ;  n,  2611 

Fancy  Bluff  Creek,  Ga.,  Improvement i,  719;  n,2306 

Feather  River,  Calif. : 

Improvement i,  1799 ;  ii,  2916 

Work  of  California  Debris  Commission i,  1956 ;  n,  2974 

Femandlna  Harbor,  Fla. : 

Examination  and  survey i,  745 

Improvement i,  742 ;  ii,  2311 

Improvement  of  waterway  to  Savannah,  Ga i,  709 ;  n,  2304 

Fighting  Island  Channel,  Detroit  Jllver,  Mich.,  improvement i,  1603 ;  n,  2844 

Filtration  plant,  Washington  Aqueduct,  D.  C i,  2015 ;  in,  4089 

Fine  Arts  Commission i;2045;  in,  4142 

Fire  control  at  fortifications i,34 

Fishing  Creek,  N.  C,  Improvement i,  613 ;  n,  2275 

Fish  traps,  or  weirs,  permits  for  construction i,  1984 

PIvemlle  River  Harbor,  Conn.,  improvement i,  217 ;  n,  2150 

Flint  River,  Ga. : 

Examination  and  survey— i,  745 

Improvement i,  837 ;  ir»  2338 
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Floating  plant,  statement  of i,  1072;  ]ii,4a95 

Flood  control : 

Minnesota,  North  Dakota,  and  South  Dakota,  examination  and  survey 

of  boundary  waters i,  1249 

On  Mississippi   River 1,1962;  ii,2983 

On  the  Rio  Grande  at  Brownsville,  Tex i,  1098;  ii,2435 

On  Sacramento  River,  Calif i,1956;  u,2974 

Florence,  Ala.,  enjrfneerlng  district i,  1325;  n,  2597 

Florida,  removal  of  water  hyacinths  from  waters  of  State,  i,  821, 927, 1015 ;  n,  2332 
Flushing  Bay  and  Creek,  N.  Y. : 

Examination  and  survey i,  345 

Improvement i,  247 ;  n,  2156 

Fore  (Weymouth)  River,  Mass.,  improvement i,136;  n2127 

Fore  River,  Portland,  Me.,  Improvement i,91;  ii,2119 

Fort  George  River,  Fla.,  Improvement  of  waterway  via i,  709;  n,  2304 

Fortifications : 

Appropriations 1,26 

Batteries i,  25 

Batteries  In  Insular  possessions i,S8 

Board  of  Engineers,  The i,  21 

Casemates,  galleries,  etc.,  for  submarine  mines i,31 

Electrical  and  other  supplies,  insular  possessions i,  41 

Electrical    Installations i,  27 

Electrical  Installations,  insular  possessions i,  39 

Engineer  wharves,  insular  possessions --    i,42 

Estimates  of  appropriations  required » i,  38 

Estimates  of  appropriations  required,  insular  possessions i,  45 

Fire  control i,  34 

Fire  cofttrol,  insular  possessions i,  42 

General  statement  and  progress  of  work i,  21 

Insular  possessions i,  38 

Isthmian  Canal i,  45 

Land  defense i,  34 

Land  defenses,  insular  possessions i,  39 

Mine-defense  structures,  Insular  possessions i,  41 

Modernizing  older  emplacements i,  26 

Panama  Canal i,  45 

Plans 1, 30 

Plans,  Insular  possessions i,  43 

Preservation  and  repair i,  29 

Preservation  and  repair,  insular  possessions i,  40 

Preservation  and  repair  of  torpedo  structures i,  29 

Roads,  insular  possessions i,  39 

Sandy  Hook  Reservation,  N.  J.,  protection  of i,  32 

Seaceast,  contingent  expenses i,  34 

Searchlights   i,  27 

Searchlights,  insular  possessions i,  89 

Sea  walls — 

Defenses  of  Galveston,  Tex i,  33 

Embankments   and i,  31 

Sites   1, 28 

Sites,  insular  possessions i,  40 

Submarine    mines i,  31 

Supplies  for  seacoast  defenses i,30 

United  States i,  21 

Fort  Pierre,  S.  Dak.,  improvement  of  Missouri  River  at i,  1264 ;  n,  2564 

Fort  Point  Channel,  Boston  Harbor,  Mass.,  improvement i,  109 ;  n,  2122 

Fort  Riley  Military  Reservation,  Eans.,  protection  of  bank  line  of  Re- 
publican River  in  front  of i,  1278;  n,  2572 

Fox  River,  Wis. : 

Examination  and  survey i,  1551 

Improvement i,  1453;  11,  2796 

Improvement  of  Green  Bay  Harbor i,  1454;  n,2796 

Operating  and  care  of  locks  and  dams i,  1504;  it,2806 

Reexamination  u  16111 
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Foys  Flats,  N.  O.,  Improvement  of  Trent  River  at i,  627 ;  ii,  2278 

Frankfort,  Harbor,  Mich.,  improvement i,  1539;  ii,2819 

Franklin,  La. : 

Improvement  of  waterways  to  Mermentau i,  988 ;  n,  2402 

Operating  and  care  of  Schooner  Bayou  Lock i,  1000 ;  n,  2404 

Vermilion  River  to  Schooner  Bayou,  La.,  improvement i,  991 ;  ii,  2403 

Freeport  Harbor,  Tex.,  improvement i,1083;  n,24Sl 

French  Broad  River,  Tenn. : 

Examination  and  survey i,  1325 

Improvement  1. 1316 ;  n,  2695 

Front  River,  Qa.,  improvement  of  Sapelo  Harbor i,  715 ;  ii,  2305 

G. 

Gaging : 

Mississippi  River  and  principal  tributaries i,  1240 ;  n,  2539 

Northern  and  northwestern  lakes,  level i,  2056 ;  iii,  4165 

Galena  River,  111. : 

Operating  and  care  of  lock  and  dam i,  1219 ;  n,  2628 

Operating  snag  and  dredge  boats i,  1218 ;  n,  2528 

Galveston  and.  Sabine  section  of  Inland  Waterway,  Tex.,  examination 

and   survey i,  1128 

Galveston  Bay  and  Harbor,  Tex. : 

Examinations  and  surveys i,  1127 

Improvement  of  channel  across  Hanna  Reef,  Ladies  Pass i,  1043 ;  n,  2421 

Improvement  of  Galveston  Channel i,  1023;  n,2414 

Improvement  of  Galveston-Texas  City  Channel i,  1029 ;  n,  2417 

Improvement  of  harbor  entrance i,  1019 ;  n,  2413 

Improvement  of  Port  Bolivar  Channel i,  1032 ;  n,  2418 

Improvement  of  waterway  to  Houston i,  1035 ;  n,  2418 

Improvement  of  West  Bay i,  1067;  n,2427 

Galvestoli  Island  and  Galveston  Channel,  Tex.,  survey i,  1128 

Galveston,  Tex. : 

Engineering  district i,  1018;  n,2413 

Sea  walls,  defenses  of i,33 

Galveston  to  Corpus  Ohristi,  Tex.,  waterway: 

Aransas  Pass-Corpus  Christ!  Channel i,  1080;  n,2431 

Brazos  River-Matagorda  Bay  Channel i,  1070;  ii,2428 

Guadalupe  River  to  Victoria,  Texj ^ i,1073;  ii,2429 

Pass  Cavallo-Aransas  Pass  Channel i,  1077 ;  ii,  2430 

West  Galveston  Bay-Brazos  River  Canal i,1067;  n,2427 

Gasconade  River,  Mo.,  improvement i,  1274;  ii,2569 

Gedney  Channel,  New  York  Harbor,  N.  Y.,  improvement i,  270 ;  ii,  2160 

Genesee  River,  Charlotte  Harbor,  N.  Y.,  improvement i,  1704 ;  n,  2884 

George,   Lake,  channels  in  waters  connecting  Great  Lakes,   improve- 
ment  1. 1588 ;  II,  2839 

George,  Lake,  St.  Johns  River,  Fla.,  improvement i,  755;  ii,2317 

Georges  River,  Me.,  Improvement i,  87;  ii,  2117 

Georgetown  Harbor,  D.  C. : 

Bridge  across  Potomac  River  at i,2011 

Improvement  of  Potomac  River  at i,  532;  n,  2251 

Georgetown  Harbor,  S.  C,  improvement i,  661 ;  ii,  2287 

Germantown,  Pa.,  memorial  monument i,  2085 

Gloucester  Harbor,  Mass.,  improvement ^-  i,  118;  ii,2124 

Government  telegraph  line,  Washington,  D.  C i,2041 ;  iii,  4139 

Gowanus  Creek  Channel,  New  York  Harbor,  N.  Y.,  improvement-  i,  283 ;  ii,  2163 

Grand  Calumet  River,  III.  and  Ind.,  improvement i,  1564 ;  ii,  2828 

Grand  Haven  Harbor,  Mich.: 

Examination  and  survey i,  1551 

ImproA'ement i,  1518 ;  n,  2812 

Grand  Lake,  Mermentau  River,  La.,  improvement i,  1003 ;  ii,  2407 

Grand  Marais,  Mich.,  improvement  of  harbor  of  refuge i,  1432 ;  ii,  2789 

Grand  Marais,  Minn.,  improvement  of  harbor i,  1400;  ii,  2781 

Grand  Rapids,  Wabash  River,  lock  and  dam,  operating  and  care,  i,  1390 ;  ii,  2769 

Grand  River,  Fairport  Harbor,  Ohio,  improvement i,  1662 ;  ii,  2868 

Grand  River,  La.,  improvement i,  967;  ii,2394 

0030— ENO 1920 ^11  I 
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Grand  River,  Mich. :     -  •  ^8«- 

Improvement i,  1521 ;  n,  2814 

Improvement  of  Grand  Haven  Harbor . i,  1518 ;  n,  2812 

Grant,  Gen.  Ulysses  S.,  memorial  to i,2043;  iii,4141 

Grants  Pass,  Ala.,  improvement  of  waterway  via i,  887 ;  n,  2357 

Gravesend  Bay  to  Jamaica  Bay,  N.  Y.,  examination  and  survey  of  water- 
way from 1, 345 

Grays  Harbor,  Wash. : 

Examination  and  survey  of  waterway  to  Puget  Sound i,  1933 

Improvement  between  Aberdeen  and  the  entrance i,  1890 ;  ii,  2951 

Improvement  of  entrance i,  1887;  n,  2950 

Grays  River,  Wash.,  Improvement i,  1878;  n,2945 

Great  Lakes: 

Channels  in  waters  connecting  improvement i,  1588 ;  ii,  2839 

Commercial  statistics,  Sault  Ste.  Marie  Canals,  Mich i,  1610 ;  m,  3273 

Control  and  regulation  of  waters  of  Niagara  River  and  preservation 

of  Niagara  Falls i,  2067 ;  in,  4159 

Examination  and  survey  of  Miami  &  Erie  Canal,  branch  canal  to 
Lake  Michigan,  and  other  routes  between  Lake  Erie  and  Ohio 

River i,  1676 

Examination  and  survey  of  waterway  to  Hudson  River i,  1725 

Investigation  of  water  diversion  from.  Including  navigation,  sanitary 

and  power  purposes i,2069 

Surveys,  charts,  etc.,  of  northern  and  northwestern  lakes i,  2056 ;  m,  4149 

Water  levels i,  2056 ;  in,  4155 

Great  Lakes,  111.,  examination  and  survey  of  bar  in  Lake  Michigan  at i,  1587 

Great  Peedee  River,  S.  C,  Improvement i,  668 ;  ii,  2290 

Great  Salt  Pond,  Block  Island,  R.  I.,  improvement i,  174 ;  ii,  2137 

Great  Sodus  Bay,  N.  Y.,  improvement  of  harbor i,  1707 ;  n,  2885 

Great  South  Bay,  N.  Y. : 

Examination  and  survey  of  channel  to  Peconic  Bay i,  345 

Improvement i,  260;  n,21^ 

Green  Bay  Harbor,  Wis.: 

Examination  and  survey i,  1551 

Improvement i,  1454 ;  n,  2795 

Green  Jacket  Shoal,  Providence  River,  R.  I.,  removal i,  163 ;  n,  2135 

Green  River,  Ky.,  operating  and  care  of  locks  and  dams i,  1393 ;  n,  2770 

Greenwich  Harbor,  Conn.,  improvement. i,  !223;  n,  2151 

Grosse  Pointe  Channel,  Lake  St.  Clair,  Mich.,  improvement i,  1698 ;  u,  2843 

Grossetete  Bayou,  La.,  improvement it  971;  n,2396 

Grounds,  public,  District  of  Columbia i,  2021 ;  m,  4107 

Guadalupe  River,  Tex.,  improvement  from  Victoria  to  Aransas  Pass- 
Pass  CavaUo  Channel i,  1073 ;  n,  2429 

Guantanamo  Bay,  Cuba,  defenses  of i,  38 

Gulfport  Harbor,  Miss. : 

Examination  and  survey i,  929 

Improvement  of  channel  to  Ship  Island  Harbor i,  910 ;  n,  2365 

Gull  Lake,  Minn.,  reservoir  dam : 

Construction 1,1235;  n,2536 

Operating  and  care i,  1239 ;  n,  2537 

Gun  batteries i,  25 

Gunnisons  Cut,  improvement  of  waterway  via -  i,  709 ;  n,  2304 

H. 

Hackensack  River,  N.  J. : 

Examination  and  survey i,388 

Improvement i,  353 ;  n,  2185 

Hales  Bar  lock  and  dam,  Tennessee  River,  operating  and  care.,  i,  1315 ;  n,  2593 

Hampton  Creek,  Va.,  examination  and  survey i,  603 

Hampton  Roads,  Va.,  improvement  of  approaches  to  Norfolk 

Harbor i,  555;  n,  2259 

Hanna  Reef,  Ladies  Pass,  Tex.,  improvement  of  channel i,  1043 ;  n,  2421 

Hanson  Canal,  improvement  of  waterway  via i,  988 ;  n,  2402 

Harbor  Beach,  Mich.,  harbor  of  refuge,  improvement i,  1622 ;  n,  2856 

Harbor  Cove,  Gloucester,  Mass.,  improvement i,  118;  n,2124 

Harbor  Island  and  Port  Aransas,  Tex.,  to  Rockport,  examination  and 
survey  of  channel i,1128 
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Harbor  Island  Harbor,  Tex.,  improvement i,  1091 ;  n,  2433 

Harbor  lines,  establishment i,  1986 

Harbors  and  rivers.    See  Rivers  and  harbors. 

Harlem  (Bronx)  Kills,  N.  Y.,  improvement •. i,  301;  n,2170 

Harlem  River,  N.  Y. : 

Examination  and  survey i,  345 

Improvement i,  801 ;  n,  2170 

Harris  County,  Houston  Ship  Channel  Navigation  District,  contribution 

of  funds  for  Galveston-Houston  Channel,  Tex i,  1037 ;  n,  2418 

Hat  Slough,  Puget  Sound,  Wash.,  construction  of  dike  at i,  1896 ;  n,  2952 

Havre  de  Grace,  Md.,  improvement  of  Susquehanna  River  at i,  489 ;  ii,  2238 

Hawaiian  Islands: 

Construction  of  Engineer  wharf  at  Honolulu i,42 

Engineer  operating  base  at  Honolulu i,  12 

Examination  and  survey  of  Honolulu  Harbor i,  1944 

Hilo  Harbor,  improvement i,1939;  n,2964 

Honolulu  Harbor,  improvement ' i,  1934 ;  n,  2963 

Kahului  Harbor,  improvement i,  1937 ;  n,  2964 

Nawiliwili  Harbor,  improvement i,  1941 ;  n,  2965 

Hawaii  engineering  district i,1933;  n,2963 

Hay  Lake^Channel,  St  Marys  River,  Mich. : 

Improvement i,1588;  n,2839 

Improvement  of  channels  in  waters  connecting  Great  Lakes i,  1588 ;  ii,  2839 

Hell  Gate,  East  River,  N.  Y.,  improvement i,  285 ;  n,  2163 

Hempstead  Harbor  (north  shore  of  Long  Island),  N.  Y.,  improve- 
ment  1, 250;  II,  2157 

Hennepi{^  Canal    (Illinois  and  Mississippi  Canal),  111.,  operating  and 

care i,  1221 ;  ii,  2530 

Highway  bridges,  Potomac  River,  Washington,  D.  C: 

Aqueduct  Bridge,  repairs i,  2008 

Georgetown  Bridge,  construction i,  2011 

Highway  Bridge,  repairs i,  2021 ;  m,  4139 

Highways.    See  Roads. 
Hilisboro  Bay  and  River,  Fla. : 

Examination  and  survey  of  river i,  823 

Improvement  of  bay i,  807 ;  n,  2329 

Improvement  of  river i,812;  n,  2330 

Hilo  Harbor,  Hawaii,  Improvement i,  1939 ;  n,  2964 

Hlwassee  River,  Tenn.,  Improvement i,  1322 ;  ii,  2596 

Holland  Harbor,  Mich.,  Improvement i,  1515 ;  ii,  2811 

Holmes  River,  Fla.,  Improvement i,  855 ;  ii,  2344 

Honolulu,  Hawaii: 

Construction  of  Engineer  wharf i,  42 

Engineer  operating  base i,  12 

Engineering  district i,  1933 ;  ii,  2963 

Examination  and  survey  of  harbor i,  1944 

Improvement  of  harbor i,  1934;  ii,2963 

Hoquarten  Slough,  Tillamook  Bay,  Oreg.,  Improvement i,  1826;  n,  2924 

Hoqulam  River,  Wash.,  improvement i,  1894 ;  ii,  2951 

Horn  Island  Harbor  and  Pass,  Miss.,  improvement ,  i,  905 ;  n,  2364 

Horseshoe  battle  ground,  Ala.,  monument  at i,  2087 

Hospital  Point,  Norfolk  Harbor,  Va.,  removal i,  555 ;  ii,  2259 

Housatonic  River,  Conn.,  improvement i,  204;  ii,  2147 

Houston  to  Galveston  ship  channel,  Tex. : 

Examination  and  survey  of  channel  to  Goose  Creek  oil  field i,  1128 

Improvement *_ i,  1035;  ii,  2418 

Hudson  River,  N.  Y. : 

Examination  and  survey  of  waterway  connecting  Great  Lakes  wlth__  i,  1725 

Examinations  and  surveys 1,344,345 

Improvement  above  New  York i,  325 ;  ii,  2176 

Improvement  at  New  York i,306;  ii,  2171 

Peekskill  Harbor,  Improvement i,315;  ii,  2174 

Rondout  Harbor  Improvement i,  322;  ii,  2176 

Saugertles  Harbor,  Improvement i,  320;  ii,  2175 

Tarrytown  Harbor,  Improvement ^ i,  313;  ii,  2174 

Troy  lock  and  dam,  operating  and  care__*. i,  332;  ii,  2179 
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Humboldt  Bay  and  Harbor,  Calif.,  improvement i,1773;  ii,2906 

Humphreys,  Gamp  A.  A.,  Va.,  Engineer  School i,  IT 

Huntington  Harbor,  N.  Y.,  improvement : i,  252 ;  u,  2157 

Huron  Harbor,  Ohio,  improvement.^ i,  1647 ;  ii,  2864 

Huron  Lake: 

Channels  in  waters  connecting  Great  Lakes,  improvement.,  i,  1588 ;  n,  2839 

Surveys,  charts,  etc 1.2056;  in,4149 

Water  levels i,  2056 ;  in,  4155 

Hutchinson  River  (East  Chester  Creek),  N.  Y.,  improvement i,237;  ii,  2155 

Hyacinths,  water,  removal: 

From  Alabama,  Mississippi,  Louisiana,  and  Texas 

waters . i,»27,1015;  ii,  2370, 2410 

From  Florida  waters 1,821.927,1015;  ii,2332 

Hydraulic  mining  In  California i,1950;  n,2969 

Hydraulics.    8ee  Water  levels. 

Hydrology.    See  Water  levels. 

I. 

Illinois  and  Michigan  Canal,  war  emergency  work i,1586;  ii,  2838 

Illinois  and  Mississippi  Canal,  111. : 

Examination  and  survey i,  1224 

Operating  and  care i,  1221 ;  n,  2590 

Illinois  River,  111. : 

Examination  and  survey i,  1587 

Improvement . i,  1576 ;  n,  2832 

Operating  and  care  of  locks  and  dams i,  1584;  ii,  2836 

Operating  snag  boats  and  dredge  boats i,  1218, 1585;  ii,  2838 

Indiana  Harbor,  Ind.,  Improvement i,  1568;  ii,  2829 

Indian  River,  Fla. : 

Examinations  and  surveys i,  824 

Improvement i,  766;  ii,2319 

Inland  waterways.    See  Canals  and  Waterways. 

Inside  routes.    See  Canals  and  Waterways. 

Insular  possessions : 

Honolulu,  Hawaii,  engineering  district i,  1933;  ii,2963 

Porto  Rico  engineering  district i,  1944;  ii,2967 

International  Association  of  Congresses  of  Navigation i,  1969 

International  Joint  Commission,  survey  of  St  Lawrence  River 1,2077 

Intracoastal  railways.    See  Canals  and  Waterways. 

Islais  Creek,  San  Francisco,  Calif.,  examination  and  survey i,  1782 

Isthmian  Canal,  fortification i,  45 

Isthmus  Slough,  Oreg.,  examination  and  survey i,  1851 

Istokpoga  Creek,  Fla.,  improvement  of  Kissimmee  River i,  781 ;  ii,  2322 

J. 

Jackson,  Gen.  Andrew,  monument  at  Horseshoe  Battle  Ground i,208i 

Jackson  River,  Fla.,  Improvement  of  waterway  via i,  844;  n,2341 

Jacksonville,  Fla. : 

Engineering  district i,745;  n,2313 

Examination  and  survey  of  waterway  to  Miami,  Fla i,824 

Improvement  of  St.  Johns  River  opposite i,  746;  ii,  2313 

Jacksonville,  N.  C,  improvement  of  waterway  to  Beaufort i,636;  n,2281 

Jamaica  Bay,  N.  Y. : 

Examinations  and  surveys v i,345 

Improvement i,  264;  ii,2159 

James  River,  Va. : 

Examination  and  survej* i,603 

Improvement i,  566;  n, 2263 

Jeflferson-Shreveport  Waterway,  La.  and  Tex.,  improvement —  i,.1123;  ii,2445 

Jekyl  Creek,  Ga.,  improvement  of  waterway  via 1,709;  ii,  2304 

Johnsons  Bayou,  La.,  Improvement 1,1109;  ii,2440 

Johnsons  Creek,  or  River,  Conn.,  improvement i,  207;  u,  2147 

Jordan  River,  Miss.,  improvement i,  919;  n,2368 

Judith  Point,  R.  I.,  construction  of  harbor  of  refuge i,  169 ;  n,  2186 
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Kahului  Harbor,  Hawaii,  improvement i,1937;  ii,29G4 

Kalamazoo  River,  Mich.,  improvement i,  1512;  ii,2811 

Kampsvillo  Lock  and  Dtim,  Illinois  River,  111.,  Operating  and  care,  i,  1584 ;  n.  2836 
Kanawha  River.  W.  Va.,  operating  and  care  of  locks  and  dams—  i,  1370 ;  ii,  2729 

Kansas  City,  Mo,,  engineering  district i,1250;  ii,2543 

Kansas  River,  Kans.,  improvement i,  1268;  ii,2566 

Kennebec  River,  Me.,  improvement i,  88 ;  ii,  2118 

Kennebunk  River,  Me.,  improvement it  97;  n,2120 

Konoshu  Hiirbor,  Wis.,  improvement i,  1496;  it,  2805 

Kentucky  River,  Ky. : 

Examination  and  survey  of  South  Fork i,  1389 

Improvement ^ i,1385;  ii,2757 

Operating  and  care  of  locks  and  dams i,  1388;  ii,275T 

Keokuk  (Des  Moines  Rapids)  Canal  and  Dry  Dock,  Mississippi  River, 

operating  and  care i,  1215 ;  ii,  2524 

Kewaunee  Harbor,  Wis.,  improvement i,  1472 ;  ii,  2799 

Keweenaw  Canal,  across  Keweenaw  Point,  Mich.     (Keweenaw  Bay-Lake 

Superior  waterway),  improvement i,  1421;  ii,2787 

Key  Bridge,  Potomac  River  at  Georgetown,  D.  C,  construction i,  2011 

Key,  Francis  Scott,  monument i,2046;  in,  4144 

Keyi>ort  Harbor,  N.  J.,  Improvement i,376;  ii,2193 

Keystone  Lock,  Bayou  Teche,  La.,  operating  and  care i,  981 ;  ii,  2399 

Key  West  Harbor,  Fla.,  improvement i,775;  n,2321 

Klamlchl  River.  Okla.,  improvement i,  1120;  n,2444 

Kill  Van  Kull,  N.  Y.  and  N.  J. : 

Examination  and  survey i,  387 

Improvement  of  Staten  Island-New  Jersey  Channels 1,355,359;  n,  2186 

King  County,  Wash.,  improvement  of  Lake  Washington  Canal  by_  i,  1909 ;  ii,  2955 

Kingsley  Cut,  Fla..  improvement  of  waterway  via i,  709;  n,2d04 

Kinnlkinnic  River,  Wis.,  improvement  of  Milwaukee  Harbor i,  1486 ;  n,  2802 

Kissimmee  River,  Fla. : 

Examination  and  survey i,  824 

Improvement i,  781 ;  n,  2322 

Klamath  River,  Calif.,  examination  and  survey i,  1782 

L. 

La  Batre  Bayou,  Ala.,  examination  and  survey i,  929 

Lacassine  Bayou,  La.,  examination  and  survey i,  1018 

La  Conner,  Wash.,  improvement  of  Swinomlsh  Slough i,  1918 ;  n,  2957 

Lafourche  Bayou,  La. : 

Examinations  and  surveys i,  1018 

Improvement i,  961 ;  n,  2392 

Lagrange  Bayou,  Fla.,  examination  and  survey i,  881 

Lagrange  Lock  and  Dam,  Illinois  River,  111.,  operating  and  care,  i,  1584 ;  n,  2836 

La  Grue  River,  Ark.,  examination  and  survey i,  1197 

Lake  Champlaln,  improvement  of  narrows 1,333;  n,  2180 

Lake  of  the  Woods,  Minn.,  improvement  of  Zippel  Bay i,  1439 ;  n,  2791 

Lake  Pontchartraln,  La.,  Improvement i,944;  n,2387 

Lakes,  Great : 

Channelis  in  waters  connecting,  improvement i,  1588 ;  xi,  2839 

Commercial  statistics,  Sault  Ste,  Marie  Canalse,  Mich i,1610;  in,3273 

Control  and  regulation  of  waters  of  Niagara  River  and  preservation 

of  T^iagara  Falls i,  2067 ;  in,  4159 

Examination  and  survey  of  Miami  and  Erie  Canal,  branch  canal  to 
Lake  Michigan,  and  other  routes  l)etween  Lake  Erie  and  Ohio 

River 1,1676 

Surveys,  charts,  etc i,2056;  in,4149 

Water  levels i,2056;  ni,4155 

Lake  survey - i,2056;  ni,4149 

Lake  Traverse,  Minn,  and  S.  Dak.,  improvement i,  1244 ;  n,  2540 

Lake  Washington  Canal,  Wash. : 

Examination  and  survey i i,1933 

Improvement  of  waterway  to  Paget  Sound i,1909;  n,2955 

Operating  and  care  of  waterway  to  Puget  Sound i,  1927;  ii,  2969 


Digitized  by 


Google 


XXn  INDEX. 

Pa«e. 

Lake  Washington,  Miss.,  improvement i,  1163;  ii,2467 

L*AnguiUe  River,  Ark.,  improvement i,  1188 ;  n,  2477 

La  Trappe  River,  Md.,  improvement i,  504 ;  n,  2242 

Lavaca  Bay,  Tex.,  improvement  of  cliannei  from  Pass  CavaUo  to  Port 

Lavaca i,  1076 ;  n.  2430 

Laws   affecting  the   Ck)rps  of  Engineers,   66th   Congress,   1st   and   2d 

sessions iii,  4161 

Leech  Lake  Reservoir,  Minn. : 

Ck)nstruction - i,1235:  n,2536 

Operating  and  care I i,  1239 ;  ii,  2537 

Leech  River,  Minn.,  improvement,  including  upper  Mississippi 

River 1, 1232:  ii,  2535 

Lee  Slough,  ApalacMcola  River,  Fla.,  Improvement i,  830 ;  n,  2335 

Leipsic  River,  I>el.,  improvement i,  462;  n,  2230 

Levels,  water.    See  Water  levels. 
Levlsa  Fork,  Big  Sandy  River,  Ky. : 

Improvement i,  1382 ;  ii,  27.j3 

Operating  and  care  of  locks  and  dams i,  1385;  n,  2754 

Lewes,-  Del.,  pier  in  Delaware  Bay  near i,  410 ;  n,  2214 

Lewis  River,  Wash.,  improvement i,  1870;  ii,2943 

Lighthouses,  establishment  of,  officers  on  duty  in  connection  with i,  3 

Lincoln  MemoriaL    See  Abraham  Lincoln  Memorial. 

Little  Annemessex  River,  Md.,  Improvement  of  Grisfield  Harbor _  i,  523 ;  n,  2247 

Little  Gaillou  Bayou,  La.,  examination  and  survey i,  l()l>i 

Little  Calumet  River,  111.  and  Ind.,  improvement i,  1564 ;  n,  2838 

Little  Elk  River,  Md.,  improvement 1.491;  n,2239 

Little  Kanawha  River,  W.  Va.,  operating  and  care  of  locks 

and  dams 1,1367;  ii,2727 

Little  Mud  River,  Ga.,  improvement  of  waterway  via i,  709;  ii,2304 

Little  Narragansett  Bay,  R.  I.  and  Conn.,  improvement i,  176;  n,  2138 

Little  Pigeon  River,  Tenn,  improvement i,  1316;  Ti,2.'sa'» 

Little  River,  Del.,  Improvement i.404;  ii.2230 

Little  Rock,  Ark.,  engineering  district i,  1169;  it,  2471 

Little  Sarasota  Bay,  Fla.,  Improvement i,  791 ;  n,  232,"! 

Little  Sodus  Bay,  N.  Y.,  Improvement  of  harbor i,  1711 ;  n,  2887 

Little  Wicomico  River,  Va^  examination  and  survey i,554 

Livingstone  Channel,  Detroit  River,  Mich.,  Improvement i,1603;  n,2844 

Log  booms,  permits  for  construction i,  1984 

Long  Beach  Harbor,  Calif. : 

Examination  and  survey i,1740 

Improvement  of  channel  to  Los  Angeles  Harbor i,  1731;  n,2896 

Lookout  Cape,  N.  C,  Improvement  of  harbor  of  refuge i,  644 ;  ii,  2282 

Lorain  Harbor,  Ohio: 

Examination  and  survey 1,1675 

Improvement i,  1652;  n,  2865 

Los  Angeles,  Calif. : 

Engineering   district i,1725;  ii,2895 

Examination  and  survey i,  1740 

Improvement  of  harbor 1.1731:  n,2896 

Louisiana,  State  of,  removal  of  water  hyacinths  from-  i,  927, 1015 ;  n  2370. 2410 
Louisville  and  Portland  Canal,  Ky. : 

Enlargement i,  1383 ;  n,  2611 

Operating  and  care 1.1347;  ii,2671 

Louisville,  Ky.,  engineering  district i,1390;  ii,2769 

Lower  Cedar  Point,  Md.,  improvement  of  Potomac  River  at i,  588 ;  n,  2253 

Lower  Chlpola  River,  Fla.,  improvement i,830;  n,2335 

Lower  Thoroughfare,  Wenona,  Deal  Island,  Md.,  improvement—  i.  521 ;  ii,  2247 

Luco  Creek,  Wis.,  examination  and  survey i,  1551 

Ludington  Harbor,  Mich.,  improvement— 1,1530;  n,2816 

Lynn  Harbor,  Mass.,  improvement ' i,  124;  n,2125 

Lynnse  Bayou,  Tex.,  examination  and  survey 1.1128 

M. 

McOlellanvllle,  S.  C.,  improvement  of  waterway  to  Charleston i,678;  n.2293 

Kacdonough  Memorials,  Lake  Champlaln,  N,  Y.  and  Vt i,  2084 
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Mackinac  Harbor,  Mich.,  improvement 1,1610;  n,2853 

Macon  Bayou,  La.,  improvement i,  1138;  n,2454 

Main  ship  channel,  New  York  Harbor,  N.  Y,  improvement i,  270 ;  n,  2160 

Maiden  River,  Mass.,  improvement i,  180;  ii,  2126 

Mamaroneck  Harbor,  N.  Y. :  • 

Examination  and  survey i,  344 

Improvement i,  231 ;  n,  2154 

Manatee  River,  Fla.,  improvement 1,815;  ii,2331 

Manchac  Bayou,  La.,  Improvement i,  954 ;  n,  2390 

Manchac  Pass,  La.,  improvement i,  949 ;  n,  2389 

Manila,  P.  I. : 

Defenses  of  bay i,  88 

Engineer  operating  base i,  12 

Manistee  Harbor  and  River,  Mich.,  improvement. i,  1534;  n,  2817 

Manistique  Harbor,  Mich.,  improvement i,  1445 ;  n,  2793 

Manitowoc  Harbor,  Wis.,  improvement i,  1478 ;  n,  2800 

Manteo  Bay,  N.  C,  improvement i,  606 ;  n,  2274 

Mantua  Creek,  N.  J.,  improvement '. i,  420 ;  n,  2219 

Maps  and  charts : 

Military  surveys  and i,  50 

Northern  and  northwestern  lakes —  i,  2056 ;  ni,  4149 

War  Department  maps i,50 

Marcus  Hook,  Pa.,  improvement  of  ice  harbor  at i,  408 ;  ii,  2213 

Mare  Island  Strait,  Calif i,1753;  ii,2904 

Marquette  Bay  and  Harbor,  Mich. : 

Construction  of  harbor  of  refuge  In  bay i,  1426 ;  n,  2788 

Improvement  of  harbor i,  1429;  n,2789 

Marshyhope  Creek,  Md.,  improvement i,  513;  ii,2245 

Itfatagorda  Bay,  Tex. : 

Improvement  of  channel  from  Pass  Cavallo  to  Aransas  Pass-  i,  1077 ;  n,  2430 

Improvement  of  channel  to  Brassos  River i,  1070 ;  n,  2428 

Matawan  Creek,  N.  J. : 

Improvement i,378;  n,  2194 

Improvement  of  Keyport  Harbor! i,  376;  ii,  2193 

Mattaponi  River,  Va.,  improvement i,  549;  n,  2257 

Mattituck  Harbor,  N.  Y.,  improvement 1.257;  n,  2158 

Maiimee  Bay  and  River,  Ohio,  improvement  of  Toledo  Harbor—  i,  1637 ;  n,  2861 

Maurice  River,  N.  J.,  improvement 1.433;  u,  2222 

Meherrln  River,  N.  C,  improvement i,  597;  ii,  2271 

Memorial  statues,  etc.    See  Statues,  memorials,  etc. 

Memphis   Harbor,   Tenn.,   improvement  by  Mississippi   River   Comnrls- 

sion __._  1, 1962;  n,2988 

Menominee  Harbor  and  River,  Mich,  and  Wis. : 

Examination  and  survey i,  1551 

Improvement i,  1448;  ii,  2794 

Menomonee  River,  Wis.,  improvement  of  Milwaukee  inner  harbor  i,  1486 ;  n,  2802 

Meridian  Hill  Park,  D.  C,  improvement - i,  2025 ;  in,  4114 

Mermentau  River,  La. : 

Improvement,  including  tributaries i,  1003;  ii,  2407 

Improvement    of    waterway    from    Vermilion    River    to    Schooner 

BayQU 1, 991 ;  ii,  2408 

Improvement  of  waterway  to  Franklin i,  988;  ii,  2402 

Improvement  of  waterway  to  Sabine  River i,  993;  n,  2403 

Oi)eratlng  and  care  of  Schooner  Bayou  Lock i,  1000;  ii,  2404 

Merrimack  River,  Mass. : 

Improvement i,  104 ;  ii,  2121 

Improvement  of  Newburyport  Harbor i,  101;  ii,  2121 

Examination  and  survey  of  river  and  of  waterway  connecting  river 

with  Plscataqua  River,  N.  H i,  148 

Meters,  water.  Installation  in  certain  Government  buildings —  i,  2017 ;  m,  4104 

Miami  and  Erie  Canal,  Ohio,  examination  and  survey i,  1676 

Miami  Harbor,  Fla. : 

Examinations  and  surveys i,824 

Improvement i,  771 ;  ii,  2320 

Michigan  and  Illinois  Canal,  war  emergency  work if  1586;  ii,  2838 
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Michigan  City  Harbor,  Ind. :  P««c. 

Examination  and  survey i,  1587 

Improvement i,  1573;  ii,  2831 

Michigan,  Lake: 

Canal  to  Sturgeon  Bay,  improvement i,  1465;  u,2797 

Channels  in.  waters  connecting  Great  Lak^,  improvement.,  i,  1588 ;  n,  2839 

Examination  and  survey  of  bar  at  Great  Lakes,  III 1,1587 

Examination  and  survey   of  Miami  and   Erie  Canal,  and  branch 

canal  to i,  1076 

Illinois  and  Michigan  Canal,  war  emergency  work i,  1586 ;  n,  2838 

Illinois  and  Mississippi  Canal,  operating  and  care i,  1221 ;  ii,  2530 

Surveys,  charts,  etc i,2056;  ni,  4149 

Water  levels j i,2056;  iii,4155 

Middle  Neeblsh  Channel,  St.  Marys  River,  Mich.,  improvement,  i,  1588 ;  n,  2839 

Milford  Harbor,  Conn.,  Improvement i.  ^1;  tt,2146 

Military  maps  and  surveys i,  60 

Mill  Creek  and  South  Slough,  111.,  examination  and  survey i,  1224 

Mill  Creek,  or  River,  Conn. : 

Improvement  of  New  Haven  Harbor i,  197;  n,2145 

Improvement  of  Southport  Harbor i,  212;  n,  2149 

Improvement  of  Stamford  Harbor i,  219;  n,  2150 

Milwaukee,  Wis. : 

Engineering  district i,1444;  n,2793 

Examination  and  survey  of  harbor i,  1550 

Improvement  of  inner  and  outer  harbors i,  1486;  n,  2802 

Mines,  submarine i,  31 

Minim  Creek-Estherville  Canal,  S.  C,  improvement i,  671 ;  n,  2291 

Mining,  hydraulic,  in  California i,1950;  11,2969 

Minnesota,  examination  and  survey  of  boundary  waters i,  1249 

Minnesota  River,  Minn.: 

Improvement i,  12^43 ;  ii,  2540 

Operating  snag  and  dredge  boats i,  1218;  ii,2526 

Miscellaneous  civil  works : 

Duties 1,1973 

Estimates  for -• i,  1975 

Mispillion  River,  Del. : 

Examination  and  survey  of  waterway  from  Chincoteague  Bay  to 

Delaware  Bay t.  483 

Improvement  if  470;  n,2232 

Mississippi  River: 

Electrical  power  development  between  St  Paul  and  Min- 
neapolis  1,1226;  n,2533 

Examinations  and  surveys — 

For  an  outlet  to  deep  water  in  the  Gulf  of  Mexico i,  1018 

Fort  Madison,  Iowa i,1224 

Head  of  Passes  to  headwaters  (Mississippi  River  Gommission).  i,  1962 

South  Pass 1,941;  n,2384 

Gaging,  including  tributaries,  at  or  near  St  Paul,  Minn i,  1240;  ii,2539 

Illinois  and  Michigan  Canal,  war  emergency  work i,  1586 ;  n,  2888 

Improvement  above  Minneapolis —         » 

Brainerd  to  Grand  Rapids i,1230;  ii,2686 

Leech  and  Mississippi  Rivers i,  1232 ;  n,  2535 

Reservoir  dams  at  headwaters i,  1235 ;  n,  2538 

St.  Paul  to  Minneapolis i,  1226 ;  n.  2633 

Improvement  from  Minneapolis  to  Missouri  River i,1205;  n,2506 

Improvement  from  Minneapolis  to  mouth  of  Missouri  Riv^.  i,  1206 ;  n,  2505 

Improvement  from  Missouri  River  to  Ohio  River i,1197;  n,2481 

Improvement  from  Ohio  River  to  Head  of  Passes — 

Cubits  Gap  to  Head  of  Passes i,  931 ;  n,  23T2 

Head  of  Passes  to  Ohio  River  (Mississii^i  River  Com- 
mission  -—  1, 1962 ;  n,  2983 

Improvement  of  Memphis  Harbor,  Miss.  (Mississippi  River  (Commis- 
sion)   1,1962;  n,2963 

Improvement  of  Passes  of  Mississippi  River — 

South  Pass 1,937;  n,2378 

Southwest  Pass,  including  shoals  between  Cubits  (rap  and  Head 
of  Passes,  and  dredge  construction i,931;  n,2872 
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Mississippi  River— Continued.  p»b«- 

Improvement  of  waterway  to  Bayou  Teche,  La i,  085 ;  ii,  2401 

Improvement  of  waterway  to  Sabine  River i,  985 ;  n,  2401-2403 

Levees,  Head  of  Passes  to  Cape  Girardeau,  Mo i,1962;  ii,2983 

Operating  and  care — 

Illinois  and  Mississippi  Canal : i,  1221 ;  n,  2530 

Keokuk  (Des  Moines  Rapids)  Canal  and  Dry  Dock i,  1215;  n,2524 

Moline,  111.,  lock  at i,1216;  n,2525 

Reservoir  dams  at  headwaters i,  1239 ;  n,  2538 

Snag  and  dredge  boats  above  Missouri  River i,  1218, 1585 ;  ii,  2526 

Snag  boats  below  Missouri  River i,  1202 ;  ii,  2499 

Twin  City  Lock  and  Dam i,12B9;  ii,2537 

Towboats,  experimental,  for  use  on i,  1970;  ii,2981 

Mississippi  River  Commission : 

Flood  protection  by i,  1902 ;  ii,  2983 

Improvement  of  Mississippi  River  by i,  19G2 ;  n,  2983 

Surveys  of  Atchafalaya  River  and  related  basins.. i,  1909 

Mississippi  Sound,  Miss,  and  Ala. : 

Gulfport-Sbip  Island  Channel   and   Ship  Island  Pass,  im- 
provement  1. 910 ;  II,  2365 

Horn  Island  Harbor,  improvement i,905;  n,2364 

Horn  Island  Pass,  Miss.,  improvement i,  905;  ii,2364 

Improvement  of  channel  to  Mobile  Bay i,  887 ;  ii,  2357 

Mississippi,  State  of,  removal  of  water  hyacinths  from  waters  of.,  i,  927, 1015 ; 

II,  2370,  2410 
Missouri  River : 

Contributions  from  private  agencies  for  improvement i,  1254 

Examination  and  survey i,  1279 

General J i,  1250 

Kansas  City  to  mouth,  improvement i,  1251 ;  n,  2543 

Kansas  City  to  Sioux  City,  improvem^t i,1259;  n,2562 

Sioux  City  to  Fort  Benton,  improvement i,  1264;  n,2564 

Mobile,  Ala.,  engineering  district i,881;  n,2855 

Mobile  Bay  and  Harbor  Ala. : 

Examination  and  survey  of  bar i,929 

Examination  and  survey  of  waterway  to  Pensacola  Bay,  Fla i,  881 

Improvement  of  channel  to  Mississippi  Sound i,  887 ;  n,  2357 

Improvement  of  harbor  and  bar ,  i,  882 ;  n,  2355 

Mobile  River,  Ala.,  and  tributaries,  removing  the  water  hyacinth-  i,  927 ;  n,  2370 

Mokelumne  River,  Calif.,  improvement i,  1791 ;  n,  2913 

Moline  Harbor,  111. : 

Improvement   of   Mississippi   River   between   Missouri   River   and 

Minneapolis,  Minn i,  1205;  n,2505 

Operating  and  care  of  lock i,  1216;  ii,  2525 

Monongahela  River,  W.  Va.  and  Pa. : 

Improvement i,  1351 ;  n,  2705 

Improvement  of  Pittsburgh  Harbor i,  1363 ;  ii,  2725 

Examinaton  and  survey i,  1366 

Operating  and  care  of  locks  and  dams i,  1355 ;  n,  2706 

Monroe  Harbor,  Mich.,  improvement ' i,1634;  n,2860 

Monroe  Lake,  St.  Johns  River,  Fla.,  improvement i,  756 ;  n,  2317 

Monterey  Harbor,  Calif. : 

Examination  and  survey i,  1782 

Improvement  i,  1772 ;  n,  2908 

Montesano,  Wash.,  improvement  of  Chehalis  River  at i,  1890;  ii,  2951 

Montgomery,  Ala. : 

Engineering  district i,824;  n,2333 

Erection  of  monument  in  Montgomery  district i,  2087 

Montrose  Park,  D.  C,  maintenance  and  improvement i,  2026 ;  ni,  4115 

Monuments,  statues,  etc.    See  Statutes,  memorials,  etc. 

Morehead  City  Harbor,  N.  C,  improvement i,  639 ;  ii,  2281 

Mormon  Channel,  San  Joaquin  River,  Calif.,  improvement i,1789;  n,2913 

Morattico  Creek,  Va.,  examination  and  survey i,  654 

Morris  Cove,  New  Haven  Harbor,  Conn.,  improvement i,  197 ;  n,  2145 

Morro  Bay,  Calif.,  examination  and  survey i,  1740 

Mortar  batteries i,  25 

Mount  Desert,  Bar  Harbor,  Me.,  construction  of  breakwater i,  78 ;  n,  2115 
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Mud  Lake,  Mermentau  River,  La„  improvement 1.1003;  ii,2407 

Mud  River,  Ga.,  improvement  of  waterway  via i,  709;  n,2304 

Mud  River,  S.  C,  improvement  of  waterway  via i,  709 ;  ii,  2304 

Mulberry  Fork  of  Warrior  River,  examination  and  survey i,929 

Murderkill  River,  Del.,  improvement 1,468;  n,2231 

Muscle  Shoals  Canal,  Tennessee  River,  Ala.,  operating  and  care  i,  1330 ;  ii,  2607 

Muscle  Shoals  Nitrate  Plants,  Tennessee  River 1,1325;  n.2597 

Muskegon  Harbor  and  River,  Mich. : 

Examination  and  survey i,  1551 

Improvement . ^,  1524;  ii,2814 

Muskirfgum  River,  Ohio,  operating  and  care  of  locks  and  dams—  i,  1378 ;  ii.  2747 

Mystic  River,  Conn.,  improvement i,  180;  n,  2139 

Mystic  River,  Mass.,  improvement i,  126;  n,2126 


Nansemond  River,  Va.,  Improvement i,  578:  ii,2285 

Nanticoke  River,  Del.  and  Md.,  improvement — . i,513;  n,2245 

Nantucket  Harbor,  Mass.,  construction  of  harbor  of  refuge i,  151 ;  ii,  2132 

Nantucket  Sound,  Mass.,  improvement  of  Pollock  Rip  Channel—  i,  149 ;  n,  2131 

Napa  River,  Calif.,  improvement i,  1762 ;  ii,  2906 

Narragansett  Bay,  R.  I.,  improvement i,  163;  n,2135 

Narrows  of  Lake  Champlain,  N.  Y.  and  Vt,  improvement i,333:  n,2180 

Nasel  River,  Wash.,  improvement i,1884;  n,2949 

Nashville,  Tenn.,  engineering  district i,  1279;  ii,  2575 

Nassau  Sound,  improvement  of  waterway  via i,  709;  n,  2304 

Natalbany  River,  La.,  improvement i,  951;  ii,  2389 

National  Army,  Engineer  officers i,7 

National  Parks.    See  Parks. 

Naugatuck  River,  Conn.,  examination  and  survey i,  226 

Navesink   (North  Branch  of  Shrewsbury)   River,  N.  J.,  improve- 
ment  1, 383 ;  II.  2195 

Navigable  waters.    See  Bridges,  Rivers  and  harbors,  and  Wrecks. 

Navigation,  Congresses  of.  Permanent  International  Association i,  1969 

Nawiliwlll  Harbor,  Hawaii,  improvement i,  1941 ;  n.  2965 

Neches  River,  Tex. : 

Examination  and  survey  of  river  and  Neches-Sabine  Canal 1.1128 

Improvement  of  Neches-Sabine  Canal i,  1104;  ii.  2437 

Neeblsh  Channels,  St.  Marys  River,  Mich.,  improvement i,  1588;  ii.  2839 

Nehalem  Bar  and  Bay,  Oreg.,  Improvement i,  1830;  n,  2926 

Nehalem  River,  Oreg.,  examination  and  survey i,  1851 

Nemadji  River,  Wis.,  Improvement  of  Duluth-Superlor  Harbor__  i,1405;  ii,2782 

Neponsot  River,  Mass..  improvement i,  133;  n,  2127 

Neuse  River,  N.  C. : 

Examination  and  survey i,  660 

Improvement i,  618 ;  n,  2276 

Newark  Bay,  N,  Y.,  and  N.  J. : 

Examinations  and  surveys 1.387.388 

Improvement i,  346 ;  n,  2183 

New  Bedford  Harbor,  Mass.,  improvement i,  154:  n,  2133 

Newbegun  Creek,  N.  C,  improvement 1.601;  ii,  2272 

New  Bern,  N.  C,  examination  and  survey  of  waterway  to  Wilmington, 

N.  C 1, 660 

Newburyport  Harbor,  Mass..  Improvement i,  101;  n.2121 

New  Haven  Harbor,  Conn.: 

Construction  of  breakwaters i,  201;  n,2146 

Examination  and  survey 1.226 

Improvement  by  dredging,  etc 1.197:  ii,2145 

Now  .Jersey  and  New  York  Channels,  examination  and  survey 1.387 

New  Jersey-Staten  Island  Channels,  N.  Y.  and  N.  J.,  im- 
provement  1, 355, 359 :  ii,  2186 

New  Londcrn  Harbor,  Conn.,  improvement- i,  181 ;  n.2140 

New  Orleans,  La.,  engineering  district i, 930;  n,2371 

Newport  Harbor,  R.  I.,  improvement 1,160;  n,2134 

Newport  News,  Va.,  examination  and  survey  of  channel  to  Old  Point i,60:^ 
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Newport  News,  Va.,  Improvement  of  channels  to i,  563;  ii,  2262 

Newport  River,  N.  C,  improvement  of  waterways  between  Beaufort  and 

New  River i,636;  ii,2281 

New  River,  N.  C. : 

Improvement - i,  636 ;  ii,  2281 

Improvement  of  waterways  to  Swansl.<  lo  and  Beaufort i,  636;  ii,  2281 

New  Rochelle,  N.  Y. : 

Examination  and  survey  of  harbor i,  345 

Improvement  of  Echo  Bay  Harbor i,  234 ;  ii,  2154 

Newtown  Creek,  N.  Y.,  improvement i,  297;  ii,  2170 

New  Whatcom  (Bellingham)  Harbor,  Wash.,  improvement  of  Whatcom 
Creek  waterway i,  1921;  ii,  2958 

New  York  and  New  Jersey  Channels,  examination  and  survey i,  387 

New  York  Bay  and  Harbor,  N.  Y. : 

Ambrose  Channel,  improvement i,  270;  n,  2160 

Arthur  Kill,  improvement i,  355,  359;  ii,  2186 

Batterj %  the  removal  of  shoal  in  Hudson  River  off  Pier  A___  i,  306 ;  ii,  2171 
Bay  Ridge  Channel — 

Examination  and  survey i,  345 

Improvement i,  280;  n,  2162 

Bayside  Channel,  improvement i,  270;  11,2160 

Bronx  River,  improvement i,  242;  ii,  2156 

Channel,  Staten  Island-Hoffman  and  Swinburne  Islands i,  270 ;  ii,  2160 

Coenties  Reef,  removal i,  285 ;  n,  2163 

Coney  Island  Channel,  improvement i,  278;  ii,  2162 

Constable  Hook  to  Ellis  Island,  examination  and  survey i,  387 

Craven  Shoal,  Improvement i,  270;  it,  2160 

Drift,  collection  and  removal i,  311 ;  ii,  2173 

East  (Ambrose)  Channel,  improvement i,  270;  ii,  2160 

East  Chester  Creek,  improvement i,  237;  ii,  2155 

East  River.  Improvement,  including  Coenties  Reef i,  285;  ii,  2163 

Examinations  and  surveys 1,345.387 

Fluking  Bay — 

Examination  and  sur\'ey i,  345 

Improvement i,  247 ;  ii,'2156 

Gedney  Channel,  improvement i,  270;  ii,  2160 

Gowanus  Creek  Channel,  improvement i  i,  283;  ii,  2163 

Harlem  River,  improvement i,  301;  ii,  2170 

Hell  Gate,  East  River,  improvement i,285;  n,2ia3 

Hudson  River -Channel,  improvement i,  306;  ii,  2171 

Hutchinson  River  (East  Chester  Creek),  improvement i,  237;  ii,  2155 

Kill  Van  Kull— 

Examination  and  survey i,  387 

Improvement i,  355, 359 ;  ii,  2186 

Main  Ship  Channel,  improvement i,  270;  ii,  2160 

Narrows  to  the  sea,  improvement i,  270;  n,  2160 

New  Jersey-Staten  Island  Channels,  Improvement i,  355,  359 ;  ii,  2186 

Newtown  Creek,  N.  Y.,  improvement i,  297 ;  ii,  2170 

North  (Hudson)  River,  improvement i,  325;  ii,  2176 

Red  Hook  Channel,  improvement i,  280;  n,  2162 

Shooters  Island  Channel,  improvement i,  359;  n,  2188 

Spuyten  Duyvil  Creek,  improvement i,  301 ;  ii,  2170 

Staten  Island-Hoffman  Island-Swinburne  Island  Channel___  i,  270 ;  n,  2160 

Staten  Island-New  Jersey  Channels,  Improvement i,  355,  359 ;  n,  2186 

Staten  Island  "Sound,  improvement i,  355 ;  n,  2186 

Supervision i,  1990;  in,  4057 

New  York  engineering  districts: 

First I,  227 ;  ii,  2153 

Second i,  345;  ii,  2183 

Nezpique  Bayou,  La.,  improvement i,  1003;  ii,  2407 

Niagara  Falls: 

Investigation  of  water  diversion  from  Great  Lakes,  including  preser- 
vation of  scenic  beauty  of  Niagara  Falls i,  2069;  ni,  4159 

Preservation  of  Falls  and  permits  for  water  power i,  2067 

Supervision  of  power  companies i,  2069 
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Niagara  River,  N.  Y. :  Pa«e. 

Black  Rock  Channel  and  Tonawanda  Harbor,  improvement-  i,  1691 ;  n,  287S 

Buffalo  Harbor,  improvement i,  1685 ;  ii,  2875 

Control  and  regulation  of  water  of i,  2067 

Improvement i,  1608;  n,  2880 

Supervision  of  power  companies  at  the  Falls i,  2069 

Surveys,  etc i,  2056;  nr,  4149 

Nitrate  plants,  Muscle  Shoals,  Tennessee  River i,  1325 ;  ii,  2597 

Nome  Harbor,  Alaska,  improvement i,  1929 ;  n,  2961 

Nooksak  River,  Wash.,  improvement  of  Puget  Sound  and  tribu- 
taries  1, 1896;  n,2952 

Norfolk  Harbor,  Va. : 

Examination  and  survey , i,  608^ 

General  improvement,  including  main  channel  of  Elizabeth  River 
and  portions  of  Southern,  Eastern,  and  Western  Branches,  i,  555 ;  n,  2259 

Improvement  of  channels  to  Newport  News i,  563 ;  n,  2262 

Improvement  of  Thimble  Shoal ^ i,  561 ;  n,  2261 

Improvement  of  waterway  to  Beaufort  Inlet i,  589 ;  ii,  2268 

Improvement  of  waterway  to  sounds  of  North  Carolina  (to  Pamlico 

Sound)  via  Pasquotank  River i,  586;  ii,  2267 

Operating  and  care  of  waterway  to  Beaufort  Inlet,  N.  C i,  594 ;  n,  2270 

Norfolk,  Va.,  engineering  district i,  554 ;  n,  2259 

North  Carolina  Cut,  N.  C,  improvement  of  waterways  via i,  589 ;  n,  2268 

North    Carolina    Sounds,    improvement    of   waterway    to    Nor- 
folk, Va 1,586;  ii,2267 

North  Dakota,  examination  and  survey  of  boundary  waters i,  1249 

Northeast  River,  N.  C: 

Examination i,  660 

Improvement . i,  654;  n,  2284 

Northern  and  northwestern  lakes: 

Channels  in  waters  connecting  Great  Lakes,  improvement—  i,  1588 ;  n,  2839 

Commercial  statistics,  Sault  Ste.  Marie  Canals,  Mich i,  1610 ;  ni,  3273 

Control  and  regulation  of  waters  of  Niagara  River  and  preservation 

of  Niagara  Falls ^i,  2067 

Surveys,  charts,  etc i,  2056;  m,  414^ 

Water  levels i,  2066;  m,  4155 

North  Landing  River,  Va.  and  N.  "C,  improvement  of  water- 
way via 1,589;  n,2268 

North  River,  N.  C,  improvement  of  waterway  via i,  589;  n,  2268 

North  (Hudson)  River,  N.  Y.,  improvement i,  325;  n,  2176 

North  River,  Wash.,  improvement i,  1884;  n,  2949 

North  Santee  River,  S.  C,  examination  and  survey  of  waterway  to 

Charleston  Harbor i,  691 

Northwest  Fork  of  Nantlcoke  River,  Md.,  improvement i,  513 ;  n,  2245 

Norwalk  Harbor,  Conn.,  improvement i,  215 ;  n,  214ft 

Norwich  Harbor,  Conn.,  improvement  of  Thames  River i,  184 ;  n,  2141 

Noyo  River,  Calif.,  examination  and  survey i,  1781 

O. 

Oak  Bay  to  Port  Townsend  Bay,  Wash.,  waterway,  improvement-  i,  1898 ;  n,  2953 

Oakland  Harbor,  Calif.: 

Examination  and  survey i,  1782 

Improvement i,  1746;  n,  2902 

Occoquan  Creek,  Va.,  improvement i,539;  n,  2254 

Ocmulgee  River,  Ga. : 

Examination  and  survey 1 i,745 

Improvement  i,733;  n,2309 

Oconee  River,  Ga.,  improvement i,  730;  ii,230S 

Oconto  Harbor,  Wis.,  Improvement i,  1452;  ii,2795 

Ogdensburg  Harbor,  N.  Y.,  improvement i,  1721;  n,  2891 

Ohio  River: 

Examination  and  surv^  from  Pittsburgh  to  mouth 1,1378 

Examination  and  survey  of  Miami  and  Erie  Canal,  etc i,  1676 

Falls  at  Louisville,  Ky.,  improvement  at i,  1333;  n,2611 

General  improvement  (open-channel  work) 1^1374;  n,2737 

Ice  piers i,1874;  ii,2737 
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Ohio  River— Continued.  ^»««- 

Locks  and  dams,  construction i,  1333;  ii,2611 

Locks  and  dams,  operating  and  care i,  1347;  ii,2671 

Louisville  and  Portland  Canal,  Ky.,  enlargement—^ i,1333;  ii,2611 

Louisville  and  Portland  Canal,  Ky.,  operating  and  care i,  1347 ;  ii,  2671 

Pittsburgh  Harbor,  Pa.,  improvement i,1363;  n,2725 

Report  on  water  terminals  between  Pittsburgh  and  Cairo i,  1378 

Snag  boats,  operation i,1377;  ii,2745 

Surveys  i,1333;  n,2611 

Okeechobee  Lake,  Fla.,  examination  and  survey  of  waterway  via i,  824 

Oklawaha  River,  Fla.,  improvement i,  761 ;  ii,  2318 

Olcott  Harbor,  N.  Y.,  improvement i,  1702 ;  n,  2883 

Oldmans  Creek,  N.  J.,  improvement i,  425;  n,  2220 

Old  Point,  Va.,  examination  and  survey  of  channel  to  Newport  News i,  60& 

Old   River    (present  mouth  of  Red  River),  La.,   removing  snags  and 

wrecks i,  1202 ;  n,  2409 

Old  River,  Ohio,  examination  and  survey • i,  1676 

Old  River,  Tex.,  examination  and  survey . i,  1127 

Old  River,  Wash.,  improvement i,  1913 ;  n,  2956 

Olympia  Harbor,  Wash.,  improvement i,  1901 ;  n,  2954 

Onancock  River,  Va.,  Improvement i,  584;  ii,  2266 

Ontario  Lake: 

Channels  in  waters  connecting  Great  Lakes,  Improvement-  i,  1588 ;  n,  2839 

Examinations   and   surveys i,  1725 

Surveys,  charts,  etc i,2056;  ni,4149 

Water    levels i,2056;  in,  4155 

Ontonagon  Harbor  and  River,  Mich.,  improvement i,  1418 ;  ii,  2786 

Orange  Mills  Flats,  St.  Johns  River,  Fla.,  improvement i,  752;  ii,  2316 

Orange  River,  Fla.,  improvement i,  788;  ii,  2324 

Osage  River,  Mo.: 

Improvement i,  1270;  ii,2567 

Operating  and  care  of  lock  and  dam i,  1277 ;  ii,  2570 

Oswego  Harbor,  N.  Y.,  improvement i,1714;  n,  2888 

Ouachita  River,  Ark.  and  La. : 

Improvement  i,  1132 ;  ii,  2449 

Operating  and  care  of  locks  and  dams-s. i,  1149 ;  n,  2459 

Oyster  Creek,  Tex.,  improvement i,  1065;  n,  2426 

Oyster,  Va.,  examination  and  survey  of  channel  to  Atlantic  Ocean i,  483 

P. 

Pagan  River,  Va.,  improvement i,  576;  n,2264 

Pamlico  River,  N.  C,  improvement i,610;  u,  2275 

Pamlico  Sound,  N.  C: 

Improvement  of  waterway  to  Beaufort  Inlet i,  589 ;  n,  2268 

Improvement  of  waterway  to  Norfolk,  Va i,  586;  ii,  2267 

Pamunkey  River,  Va. : 

Examination  and  survey i,  554 

Improvement   i,  551 ;  n,  2257 

Panama  Canal,  fortification  of i,45 

Panama  Canal  Zone,  Engineer  operating  base  at  Corozal i,  12 

Parks,  public: 

Crater  Lake  National  Park,  Oreg.,  improvement i,  2083 

District  of  Columbia,  improvement  and  care i,  2021 ;  ni,  4107 

Pascagoula  Harbor  and  River,  Miss. : 

Improvement  of  harbor i,  905;  ii,  2364 

Improvement  of  river  above  mouth  of  Dog  River i,  915 ;  ii,  2367 

Pasquotank  River,  N.  C. :  * 

Examination  and  survey i,  603 

Improvement  of  waterway  via i,  586;  ii,  2267 

Passaic  River,  N.  J. : 

Examinations  and  surveys i,  387, 388 

Improvement i,  346 ;  n,  2183 

Pass  Cavallo,  Tex.: 

Improvement  of  channel  to  Aransas  Pass . i,  1077 ;  ii,  2430 

Improvement  of  channel  to  Port  Lavaca i,  1076 ;  ii,  2430 

Passes  of  Mississippi  River,  improvement i,  930;  n,  2371 
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Pass  Manchac,  La.,  improvement i,  949;  n,  2389 

Pass  Palacios,  Tex.,  examination  and  survey i,  1128 

Patapsco    River,    Md.,   improvement   of   Baltimore   Harbor   and   chan- 
nels  1,484;  n,  2237 

Patchogue  River,  N.  Y.,  improvement i,260;  n,  215S 

Pawcatuck  River,  R.  I.  and  Conn. : 

Examination  and  survey i,  226 

Improvement *. i,  176;  ii,  2138 

Pawtucket  (Seekonk)  River,  R.  I.: 

Examination  and  survey i,  226 

Improvement i,  166;  u,  2136 

Peace  River,  Fla.,  improvement i,  789;  ii,2324 

Pearl  Harbor,  Hawaii,  defenses i,38 

Pearl  River,  Miss. : 

Improvement  below  Rockport i,  924;  u,2369 

Improvement  of  East  Pearl  River i,922;  ii,2369 

Peconic  Bay,  N.  Y.,  examinations  and  surveys i,345 

Peedee,  Great,  River,  S.  C,  improvement i,  668;  ii,2290 

Peekskill  Harbor,  N.  Y.,  improvement i,  315;  ii,  2174 

Penobscot  River,- Me.,  improvement i,  81;  n,  2116 

Pensacola  Bay  and  Harbor,  Fla.  : 

Examination  and  survey  of  waterway  to  Mobile  Bay,  Ala i,  881 

Improvement  of  harbor i,  864;  n,  2347 

Pentwater  Harbor,  Mich. : 

Examination  and  survey i,1550 

Improvement i,  1547;  n,2821 

Pepperells  Cove,  Me.,  improvement i,99;  ii,2120 

Pequonnock  (Poquonock)  River,  Conn.,  improvement i>207;  n,2147 

Pere  Marquette  Lake,  Ludin^on  Harbor,  Mich.,  improvement i,  1530 ;  n,  2816 

Permanent  International  Association  of  Congresses  of  Navigation i,  1969 

Permits : 

For  construction  of  bridges i,  1978 

For  diversion  of  water  from  Niagara  River,  N.  Y.,  and  for  transmis- 
sion of  electrical  power  from  Canada i,2067 

For  private  structures  and  operations  in  navigable  waters i,  1984 

Petaluma  Creek,  Calif.,  improvement i,  1765;  n,2907 

Petersburg,  Va.,  improvement  of  Appomattox  River i,  571 ;  ii,  2264 

Petoskey  Harbor,  Mich.,  improvement i,  1545;  ii,  2821 

Philadelphia,  Pa. : 

Engineering  district i,388;  ii,2199 

Erection  of  monuments  in  Philadelphia  district i,  2085 

Improvement  of  Delaware  River  at - i,  392 ;  n,  2200 

Philippine  Islands: 

Contingencies i,  5r> 

Defenses , i,38 

Engineer  operating  base  at  Manila i,  12 

Pierhead  lines,  establishment i,  1986 

Pierre,  Fort,  S.  Dak.,  improvement  of  Missouri  River  at i,  1264;  ii,2564 

Piers,  permits  for  construction i,  1984 

Pigeon  Bayous,  La.,  improvement i,  967;  ii,2394 

Pine  Bluff,  Ark.,  improvement  of  Arkansas  River  at i,  1169;  ii,  2471 

Pine  Lake  and  River  (Charlevoix  Harbor),  Mich.,  improvement,  i,  1542;  n,  2820 
Pine  River  Reservoir,  Minn. : 

Construction i,  1235;  ii,2536 

Operating  and  care i,  1239;  ii,IK)38 

Piney  Branch  Parkway.    See  Rock  Creek  Park  and  Piney  Branch  Park- 
way. 
Plscataqua  River,  N.  H.,  examination  and  survey  of  waterway  ^nnecting 

Merrimack  River,  Mass i,  148 

Pittsburgh,  Pa.: 

Engineering  district i,  1350;  n,2705 

Improvement  of  harbor i,  1363;  n,2725 

Plant,  floating,  statement  of i,  1972;  ni,4395 

Plaquemine  Bayou,  La. : 

Improvement 1,967;  n,2394 

Operating  and  care  of  lock  and  dam  in i,979;  n,2397 
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Plaquemine  Brul4  Bayou,  La.,  improvement ^'^22S*  °'??qo^ 

Plattsburg  Harbor,  N.  Y.,  Improvement ii  338 ;  n,  nxz 

Plymouth  Harbor,  Mass.: 

Examination  and  survey T7o""*    oioS 

Improvement '*i^'  °»^^ 

Pocomoke  River,  Md.,  Improvement ^*  ^ 

Point  Judith,  construction  of  harbor  of  refuge i,  169 

Pokegama  Reservoir,  Minn. : 

Construction i»  j23o 

Operating  and  care ^'^^ 

Pollock  Rip  Channel,  Mass.,  improvement it  149 


n,2248 
II,  2136 

n,2536 
11,2538 
n,2131 
1,1949 
n,2389 
11,2387 
11,2147 
n,  2116 


Ponce  Harbor,  Porto  Rico,  examination  and  survey 

Ponchatoula  River,  La.,  improvement  of  Tlckfaw  River i,  951 

Pontchartrain  Lake,  La.,  improvement I|944 

Poquonock  River,  Conn.,  improvement i.  207 

Porcupine  Island,  Bar  Harbor,  Me.,  construction  of  breakwater—  i,  78 

Poropotank  Bay  and  Creek,  Va.,  examination  and  survey i,  554 

Portage  Lake  and  Lake  Sup^ior  canals,  Houghton  County,  Mich.,  im- 
provement  i»  1421 ;  n,  2787 

Portage  Lake,  Manistee  County,  Mich.,  harbor  of  refuge,  im- 
provement  i»  1538;  n,  2818 

Portage  River,  Ohio,  improvement  of  Port  Clinton  Harbor i,  1641 ;  n,  2862 

Port  Aransas,  Tex. : 

Examinations  and  surveys h  1128 

Improvement i,  1091 ;  ii,  2433 

Improvement  of  Harbor  Island  Harbor i,  1091 ;  n,  2433 

Port  Arthur  Canal,  Tex. : 

Examination  and  survey 1. 1128 

n,2486 

u,2418 
n,2153 
u,2862 
u,2953 
11,2182 
n,2857 
n,  2157 


Improvement ii  1100 

Port  Bolivar,  Tex.,  Improvement  of  channel  to i,  1032 

Port  Chester  Harbor,  N.  Y.,  improvement i,  228 

Port  Clinton  Harbor,  Ohio,  improvement i,  1641 

Port  Gamble  Harbor,  Wash.,  improvement i,  1900 

Port  Henry  Harbor,  N.  Y.,  improvement i,  342 

Port  Huron,  Mich.,  improvement  of  Black  River  at i,  1625 

Port  Jefferson  Harbor,  N.  Y.,  Improvement i,  255 

Portland  and  Louisville  Canal,  E^. : 

Enlargement i,  1333 ;  n,  2611 

Operating  and  care i,  1347 ;  ii,  2671 

Portland,  Me. : 

Engineering  district 1,76;  n,2116 

Improvement  of  harbor i,91;  n,  2119 

Portland,  Oreg.,  engineering  districts : 

First 1, 1802;  n,2917 

Second i,  1851 ;  ii,  2935 

Port  Lavaca,  Tex.,  improvement  of  channel  to  Pass  Cavallo i,  1076 ;  n,  2480 

Porto  Rico : 

Engineering  district i,1944;  n,2967 

Examination  and  survey  of  Ponce  Harbor i,  1949 

Improvement  of  San  Juan  Harbor i,  1945 ;  n,  2967 

Port  Royal  (Beaufort)  River,  S.  C,  waterway  between  Beaufort,  S.  C, 

and  Savannah,  improvement i,  709 ;  ii,  2304 

Port  Royal  Sound,  S.  C,  examination  and  survey i,  745 

Port  Townsend  Bay  to  Oak  Bay,  Wash.,  waterway  improve- 
ment  1, 1898;  II,  2953 

Port  Washington  Harbor.  Wis.,  improvement i,  1484;  ii,  2801 

Port  Wing  Harbor,  Wis.,  improvement i,  1412 ;  n,  2785 

Potomac  Park,  Washington,  D.  C. : 

Improvement ^ i,  2027 ;  ni,  4120 

Parkway  to  connect  with  Zoological  and  Rock  Creek  ParksL  i,  2038 ;  iii,  4133 
Potomac  River : 

Aqueduct  Bridge,  Washington.  D.  C,  repair.^ i,  2008 

Bridge  at  Georgetown,  D.  C,  construction i,  2011 

Highway  Bridge  at  Washington,  D.  C i,  2021 ;  m,  4139 

Improvement  at  Alexandria,  Va i,  536;  ii.  2253 
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Improvement  at  Lower  Cedar  Point,  Md i,  538 ;  n,  2253 

Improvement  at  Washington,  D.  C i,532;  n,  2251 

Power  companies  at  Niagara  Falls,  N.  Y.,  supervision  of i,  2009 

Power,  water: 

Black  Warrior  River,  Ala.,  at  Dam  17 1,801;  n,2358 

Mississippi  River,  dam  between  St.  Paul  and  Minneapolis, 

Minn 1,1226;  ii,2533 

Niagara  River,  N.  Y.,  control  and  regulation i,  2067 

Tennessee  River,  Elk  River  Shoals  to  Florence,  Ala i,  1330 ;  n,  2607 

Presque  Isle  Harbor,  Marquette,  Mich.,  improvement i,  1426 ;  u,  2788 

Presque  Isle  Peninsula,  Erie,  Pa.,  improvement i,  1676 ;  n,  2871 

Princeton,  N.  J.,  battle-field  monument i,  2086 

Printing  Office,  Government,  Washington,  D.  C,  telegraph  line_  i,  2041 ;  ni,  4139 

Private  structures  and  operations  In  navigable  waters,  permits  for i,  1984 

Propagating  Gardens,  District  of  Columbia,  care  and  main- 
tenance of 1,2040;  in,4135 

Providence  Harbor  and  River,  R»  I. : 

Examination  and  survey  of  harbor - i,  226 

Improvement i,  163;  n,  2135 

Improvement  of  Pa wtucket  (Seekonk)  River 1.166;  ii.  2136 

Removal  of  Green  Jacket  shoal i,  163;  ii,2135 

Providence,  R.  I.,  engineering  district i,  148;  n,2131 

Provincetown  Harbor,  Mass.,  improvement i,  145;  n,  2129 

Public  buildings  and  grounds,  District  of  Columbia i,2021;  in,  4107 

Puget  Sound,  Wash. : 

Examination  and  survey  of  waterway  to  Grays  Harbor i,  1938 

Improvement  of,  and  tributaries i,  1896;  it,  2952 

Improvement  of  Lake  Washington  Canal . i,  1909;  ii,  2955 

Operating  and  care  of  Lake  Washington  Canal i,  1927;  li,2959 

Purification  of  water  supply  of  Washington,  D.  C i,  2015;  in,  4091 

Puyallup  River,  Wash. : 

Improvement  of  Puget  Sound  and  tributaries i,  1896;  n,  2952 

Improvement  of  Tacoraa  Harbor i,  1903 ;  ii.  2954 

Q. 

Queenstown  Harbor,  Md.,  improvement I i,  497 ;  n,  2241 

Queue  de  Tortue  Bayou,  La.,  improvement i,  1007 ;  n,  2408 

Qulnby  Creek,  Va.,  examination  and  survey i,  483 

Quinnipiac  River,  New  Haven,  Conn.,  improvement i,  197;  ii,  2145 

R. 

Raccoon  Creek,  N.  J.,  improvement i,  422;  ii,  2219 

Racine  Harbor,  Wis.,  improvement i,  3-4d3;  n,2803 

Rahway  River,  N.  J.,  examination  and  survey i,  387 

Raisin  River,  Mich.,  improvement  of  Monroe  Harbor i,  1634 ;  ii,  2860 

Rappahannock  River,  Va.,  improvement i,!>44;  n,  2255 

Raritan  Bay  and  River,  N.  J. : 

Examinations  and  surveys 1,387,388 

Improvement  of  bay , i,366;  ii,2190 

Improvement  of  river i,  368 ;  ii,  2191 

Red  Cross,  memorial  to  women  of  Civil  War  to  be  used  by 1.2045.;  in,  4142 

Red  Hook  Channel,  New  York  Harbor,  N.  Y.,  improvement i,280;  n,2ie2 

Red  Lake  and  Red  Lake  River,  Minn. : 

Examination  and  survey i,1249 

Improvement i,  1246;  n,2541 

Red  River,  La.,  Ark.,  Tex.,  and  Okla. : 

Cypress  Bayou  and  lakes  to  Jefferson,  Tex.,  improvement i,  1123 ;  n,  2445 

Examination  and  survey  from  Fulton,  Ark.,  to  Denison,  Tex i,  1129 

Improvement  above  Fulton,  Ark.,  to  mouth  of  Washita  Rlver>  i,  1120 ;  ii,  2444 

Improvement  below  Fulton,  Ark i,  1129 ;  n,  2447 

Jefferaon-Shreveport  waterway,  improvem.ent i,  1123 ;  n,  2445 

Rectification  of  mouth  by  Mississippi  River  Commission u  1962;  ii«2983 

Red  River  of  the  North,  Minn,  and  N.  Dak.,  improvement i,  1246 ;  n,  2541 
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Redwood  Creek,  Calif. :  i*a«e. 

Examination  and  survey  of  harbor  at  Redwood  City  and i,  1782 

Improvement i,  1744;  ii,2902 

Regulations  and  rules : 

For  anchorage  grounds i,  1076 

For  floating  loose  timber  and  logs,  etc i,  1976 

For  navigation  of  canals i,  1975 

For  opening  of  drawbridges i,  1977 

Rehoboth  Bay,  Del.,  waterway  to  Etelaware  Bay,  improvement^  i,  476 ;  ii,  2234 
Republican  River,  Eans.,  protection  of  bank  line  in  front  of  Fort  Riley 

Military  Reservation i,1278;  ii,2572 

Reservations,  public;    See  Parks. 

Reserve  Corps,  EJnglneer  Enlisted i,  5 

Reserve  Corps,  Engineer  Officers* i,  7 

Reserve  Corps,  $^pecial  enlisted i,  5 

Reservoirs : 

Mississippi  River,  headwaters — 

Construction -. i,  1235;  ii,2636 

Operating  and  care i,1239;  ii,2537 

Tidal  Reservoir,  Potomac  River,  D.  C i,  532 ;  ii,  2251 

Washington  Aqueduct,  D.  C i,2015;  ni,4091 

Richmond  Harbor,  Calif.,  Improvement i,  1750;  n,  2904 

Rlchmtmd  Harbor,  Va.,  Improvement  of  James  River i,  566;  11,2263 

Riguult  Bayou,  La.,  improvement i,  958;  ii,  2351 

Riley,  Fort,  Kans.,  protection  of  bank  line  of  Republican  Rlver^  i,  1278 ;  ii,  2572 

Rio  Grande,  Tex.,  flood  protection  at  Brownsville i,  1098 ;  ii,  2435 

Rivers  and  harbors : 

Allotments  and  transfers  under  river  and  harbor  act  of  March  4, 1915-    i,  70 

Allotments  under  river  and  harbor  act  of  June  5,  1920 i,  71 

Appropriations  for  operations  during  the  past  year i,  68 

Appropriations  to  be  applle<l  where  funds  are  not  adequate  under  act 

of  March  2,  1919 i,71 

Board  of  Engineers  for i,  73;  ii,  2107 

Board  of  Engineers,  The i,  21 

Bridges,  construction  and  alteration i,  1975, 19S3 

Bridges,  regulations  for  opening  of  draws i,  1977 

Contingencies,  estimate  for i,  1972 

Contributed  funds  for  improvement  of i,  69 

Estimate  of  appropriations  for i,  73, 1972 

Expenditures  during  the  past  year i,  69 

Harbor  lines,  establishment i,  1986 

Regulations  for  establishment  of  anchorage  grounds i,  1976 

Regulutions  for  floating  loose  timber  and  logs,  etc i,  1976 

Uegulations  for  navigation  of  canals i,  1975 

Regulations  for  opening  of  drawbridges i,  1977 

Status  of  works i,  75 

Structures  other  than  bridges,  permits  for  erection i,  1984 

Roads : 

In  Alaska,  Board  of  Commissioners  for i,  55 ;  ii,  2091 

In  Crater  Lake  National  Park,  Oreg i,  2083: 

In  insular  possessions i,  3ft 

Roanoke  River,  N.  C,  improvement i,  599 ;  n,  2272 

Rock  Creek  Park  and  Plney  Branch  Parkway,  D.  C.  : 

Improvement  and  maintenance i,  2030;  iii,  4125 

Parkway  to  connect  with  Zoological  and  Potomac  Parks—  i,  2038 ;  iii,  4133 

Rockhall  Harbor,  Md.,  Improvement i,  493;  ii,'2239 

Rock  Island,  111.,  engineering  district i,  1205;  iil2505 

Rockland  Harbor,  Me. : 

Examination  and  survey-, i^  Iqq 

Improvement i,  84 ;  ii,  2117 

Rockport,  Mass.,  harbor  of  refuge  In  Sandy  Bay,  construction  of _  i,  107 ;  n,  2122 

Rockport,  Tex.,  examinations  and  surveys  at i[  ii28 

Rock  River,  111.  and  Wis. : 

Illinois  and  Mississippi  Canal,  operating  and  care i,  1221 ;  ii,  2530 

Operating  snag  boats  and  dredge  boats i,  1218;  n,*2526 

9030— ENG 1920 ^in 
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Rogers  City  Harbor,  Mich.,  Improvement i,  1615;  ii,2854 

Romerly  Marsh,  Ga.,  Improvement  of  waterway  via i,709;  ii,2304 

Rondout  Harbor,  N.  Y.,  Improvement i,  322;  n,  217G 

Rouge  River,  Mich.,  Improvement . i,  1630 ;  n.  2858 

Rough  River,  Ky.,  operating  and  care  of  lock  and  dam i,  1397 ;  ii,  2779 

Round  Lalce,  Charlevoix,  Mich.,  improvement i,  1542;  ii,2820 

Rules  and  regulations: 

For  anchorage  grounds 1.1976 

For  floating  loose  timber  and  logs,  etc i,  1976 

For  navigation  of  canals i,  1975 

For  opening  of  drawbridges i,  1977 

S. 

Sabine  and  Galveston  Section  of  Inland  Waterway,  Tex.,  examination 
and  survey i,  1128 

Sabine  Lake,  La,  and  Tex.,  examination  and  survey i,  1128 

Sablne-Neches  Canal: 

Contributions  for  improvement . i,  1106 

Examination  and  survey 1 i,  1128 

Improvement i,  1104;  n,  2437 

Sabine  River,  Tex. : 

Improvement  of  Sablne-Neches  Canal i,  1104;  ii,2437 

Improvement  of  Sabine  Pass  Harbor i,1100;  n,  2436 

Iniprovem^it  of  waterway  from  Vermilion  River  to  Schooner  Bayou, 

La 1, 991 ;  n.  2403 

Improvement  of  waterway  to  Mermentau  River,  I^ i,  993;  n,2403 

Improvement  of  waterway  to  Mississippi  River i,  985 ;  n,  2401-2403 

Saco  River,  Me. : 

Examination  and  survey  of  shore  near  mouth  of i,  100 

Improvement i,  94;  ii,21l9 

Sacramento  River,  Calif. : 

Alleviation  of  debris  by  California  D^ris  Commission i,  1956;  n,  2974 

Examination  and  survey i,  18i»2 

Flood  control  by  California  Debris  Commission i,  1956 ;  ii,  2974 

Improvement i,1793, 1956;  n,  2914.2974 

Saginaw  River,  Mich.,  improvement i,  1620;  n,  2855 

St.  Andrews  Bay,  Fla. : 

Examination  and  survey 1.881 

Improvement  of  bay i,  848;  n,  2342 

Improvement  of  channel  Apalachlcola  River i.  844;  n,2341 

St.  Clair  Flats  Canal,  Lake  and  River,  Mich. : 

Improvement  of  channels  in  Lake  St.  Clair i,  1598 ;  n,  2843 

Improvement  of  channels  in  waters  connecting  the  Great 

Lakes i,  1588 ;  ii,  2S39 

Improvement  of  river i,  1595;  n,2842 

St.  Croix  River,  Me.,  Improvement i.  76;  ii,2115 

St.  Croix  River,  Wis.  and  Minn. : 

Improvement i,  1240;  n,2539 

Operating  snag  boats  and  dredge  boats i,1218;  n,  2526 

St.    Croix,    Virgin    Islands,   examination   and   survey   of   Christiansted 
Harbor i,1949 

St.  Denis  Bayou,  La.,  Improvement i,  958 ;  n,  2391 

St.  Francis  River,  Ark. : 

Examination  and  survey i,  1196 

Improvement i,  1188;  n,  2477 

St.  George  Sound,  Fla.,  improvement  of  Carrabelle  Harbor i,  825:  n,2333 

St.  Helens,  Oreg.,  examination  and  survey  with  a  view  to  connecting  deep 
water  in  Willamette  Slough  with  deep  water  In  Columbia  River i,  1883 

St.  Johns  River,  Fla.: 

EJxamination  and  survey I.S24 

Improvement  at  Jacksonville i,  746;  n,2313 

Improvement  between  Jacksonville  and  Palatka,  including  Orange 

Mills  Flats  and  Deep  Creek i,752;  n,2316 

Improvement  between  Palatka  and  Lake  Harney i,  755;  n.  2317 

Improvement,  Jacksonville  to  the  ocean i,  746:  n,2313 
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St.  Johns  R£v«r,  Fla. — Gontinned.  i^a«e. 

Improvement  of  Volusia  Bar  and  between  Volusia  Bar  and  Lake 

Monroe i,  755 ;   ii,  2317 

Improvement  of  waterway  to  Beaufort,  S.  C i,  709 ;  n,  2304 

Improvement  of  waterway  to  Cumberland  Sound i,  709;  ii,  2304 

St.  Jones  River,  Del.,  improvement i,466;  ii,2230 

St  Joseph  Bay,  Bla.,  Improvement  of  entrance i,  846;  ii,234l 

St.  Joseph  Harbor  and  River,  Mich.: 

Improvement  of  harbor i,  1504 ;  ii,  2808 

Improvement  of  river i,  1507;  ii,  2810 

St.  Lawrence  River: 

Survey  by  International  Joint  Ck>mmls8ion i,  2077 

Survey  from  Montreal  to  Lake  Ontario  for  International  Joint  Com- 
mission  1,2079 

St.  Louis  Bay  and  River,  Minn,  and  Wis.,  Improvement i,  1405 ;  ii,  2782 

St.  Louis,  Mo.,  engineering  district i,  1197;  ii,2481 

St.  Lucie  Inlet,  Fla.,  improvement i,  769;  ii,2320 

St.  Lucie  River  and  Canal,  Fla.,  examination  and  survey i,  824 

St  Marks  River,  Fla.,  examination  and  survey i,  881 

St.  Marys  River  and  St.  Marys  Falls  Canal,  Mich. : 

Channels  in  waters  connecting  the  Great  Lakes,  improve- 
ment  1, 1588;  II,  2839 

Commercial  statistics i,  1610 ;  in,  3273 

Improvement  of  river  at  the  falls,  Including  Hay  Lake  and  Neeblsh 

Channels i,  1588;  ii,2839 

Operating  and  care  of  canal i,  1609 ;  ii,  2849 

Surveys,  etc i,  2056 ;  in,  4149 

St.  Mnrys  River,  Ga.  and  Fla.,  improvement i,  7234  ii,  2307 

St.  Paul,  Minn. : 

Kngineerlng  district i,  1225;  n.2533 

Gaging  Mississippi  River  at i,  1240;  ii,2539 

St.  Petersburg  Harbor,  Fla. : 

Examination  and  survey i,  824 

Improvement i,  817 ;  ii,  2331 

Snleni  Harbor,  Mass.,  improvement i,  123 ;  ii,  2125 

Salem  River,  N.  J. : 

Examination  and  surveyi i,  483 

Improvement i,  427  ;  u,  2220 

Saline  River,  Ark.,  improvement 1.1145;  ii,  2457 

Salmon  Bay,  Wash. : 

Improvement  of  Lake  Washington  Canal i,  1909;  ii,  2955 

Operating  and  care  of  Lake  Washington  Canal i,  1927 ;  ii,  2959 

Salmon  River,  Idaho,  examination  and  survey i,  1851 

Sampit  River,  S.  C,  examination  and  survey i,  691 

Sanipit  River  (Georgetown  Harbor),  S.  C,  Improvement i,  661 ;  ii,2287 

Snn  Antonio  Bay,  Tex.,  improvement  of  waterway  via i,  1077;  ii,  2430 

San  Antonio  River,  Tex. : 

Examination  and  survey i,  1127 

Examination  for  flood  control i,  1127 

San  Bernard  River,  Tex.,  examination  and  survey i,  1127 

San  Cn rlos  Bay,  Fla.,  examination  and  survey  of  waterway  to  Indian 

River 1,824 

Sandbeach    (Harbor   Beach),    Mich.,   improvement   of   harbor 

of  refuge i,1622;  ii,2856 

San  Diego  Harbor,  Calif. : 

Examination  and  survey i,  1740 

Improvement ^ 1. 1728;  ii,2890 

Sandusky  Harbor.  Ohio,  improvement 1.1643;  ii,  2863 

Sandy  Bay,  Cape  Ann,  Mass.,  construction  of  harbor  of  refuge 1. 107 ;  ii.  2122 

Sandy  Hook  Reservation,  N.  J.,  protection  of i,  32 

Sandy  Lake  Reservoir,  Minn. : 

Construction i,  1235:  ii.  ^536 

Operating  and  care i,  1239;  ii,2538 

San  Francisco  Bay  and  Harbor,  Calif.: 
Engineering  districts — 

First T.  1741  ;  ii,  2901 

Third 1, 1782 ;  ii,  2911 


Digitized  by 


Google 


XXXVI  INDEX. 

San  Francisco  Bay  and  Harbor,  Calif.— Continued.  ^•m^ 

Examination  and  surveys i,  1782 

Improvement  by  removal  of  rocks i,  1741;  n,  2901 

Improvement  of  Oakland  Harbor i,  1746;  ii,2902 

San  Jacinto  River,  Tex.,  improvement  of  waterway  via i,  1035 ;  n,  2418 

San  Joaquin  River,  Calif. : 

Examinations  and  surveys i,  1802 

Improvement 1,1782;  ii,2911 

Improvement  of  Stockton*  and  Mmnnon  Channels i,  1789;  ii,  2913 

Work  af  California  Debris  Commission i,1949;  11,2969 

San  Juan  Harbor,  P.  R.,  improvement , i,  1945;  n,  2967 

San  Leaudro  Bay,  Oakland  Harbor,  Calif.,  Improvement i,  1746;  ii,2902 

San  Luis  Obispo  Harbor,  Calif.: 

Examination  and  survey i,  1740 

Improvement i,  1738;  ii,2899 

San  Pablo  Bay,  Calif.,  improvement i,  1753;  ii,2904 

San  Pedro  Bay  and  Harbor  Calif. : 

Construction  of  deep-water  harbor i,  1731 ;  ii.  2896 

Improvement  of  Wilmington  inner  harbor i,  1731 ;  ii,  2896 

San  Rafael  Creek,  Calif.,  Improvement —  1,1769;  n,2908 

Santa  Barbara  Harbor,  Calif.,  examination  and  survey i,  1740 

Santa  Rosa  Sound,  Fla.: 

Examination  and  survey i,  881 

Improvement  of  The  Narrows i,857;  n.  2345 

Santee  River,  S.  C,  improvement it  671;  it,  2291 

Sapelo  Bar  and  Harbor,  Ga.,  improvement i,  715;  ii,2305 

Sarasota   Bay,   Fla.,  improvement i,  791;  ii,2325 

Satllla  ^iver,  Ga.,  Improvement i,  721;  ii,2307 

Saugatuck  Harbor,  Mich.,  improvement i,  1512;  n,2811 

Saugatuck  River,  Conn.,  improvement i,214;  n,2149 

Saugerties  Harbor,  N.  Y.,  improvement .' i,  320;  ii,  2175 

Saugus  River,  Lynn  Harbor,  Mass.,  Improvement i,  124;  ii,2125 

Savannah,  Ga.,  enjgineering  district i,  692;  n,2299 

Savannah  Harbor  and  River,  Ga. : 

Examination  and  survey  of  harbor i,  745 

Improvement  of  harbor . i,692;  n,2299 

Improvement  of  river  above  Augusta i,706;  n,  2303 

Improvement  of  river  at  Augusta i,  702;  ii,  2303 

Improvement  of  river  below  Augusta _ i,  609;  ii,  2302 

Improvement  of  waterway  to  Beaufort,  S.  C f,  709;  ii,230l 

Improvement  of  waterway  to  Fernandina,  Fla i,  709;  ii,  2304 

Saw  Pit  Creek,  improvement  of  waterway  vla__ i,  709;  ii,  2304 

Saybrook  Harbor,  Connecticut  River,  Conn.,  Improvement i,  189;  ii,  2142 

School,  Engineer,  Camp  A.  A.  Humphreys,  Va i,17 

Schooner  Bayou,  La. : 

Improvement  of  waterway  to  Vermilion  River i,991;  ii.2403 

Operating  and  care  of  lock i,1000;  ii,2404 

Schuylkill  River,  Pa.,  improvement i,404;  ii,2211 

Scituate  Harbor,  Mass.,  examination  and  survey — 1.148 

Scott  Point,  Tennessee  River,  Ala.,  lock  and  dam  at  Hales  Bar,  operating 

and  care i,1315;  n,2594 

Scuppernong  River,  N.  C,  Improvement i,604;  ii,  2273 

Seacoast  defenses i,21 

Seacoast  fortifications,  contingent  expenses i.84 

Searchlights i,27 

Searcy  Creek,  Fla.,  improvement  of  waterway  via i,  844;  n,  2341 

Seattle  Harbor,  Wash. : 

Examination  and  survey  of  Duwamish  waterway i,1933 

Improvement  of  Duwamish  River  and  east  and  west  water- 
ways  1, 1906;  ii,29V» 

Seattle,  Wash.,  engineering  district 1.1883;  ii,2949 

Sea  walls: 

Defenses  of  Galveston,  Tex i.3B 

Embankments  and —     i,31 

Seekonk  (Pawtucket)   River,  R.  I.: 

Examination  and  sun^ey i,  226 

Improvement i,106;  ii.2136 
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Shallotte  River,  N.  C,  improvement i,660;  ii,2286 

Shallowbag  Bay,  N.  C,  improvement ,  i,0O6;  ii,2274 

Shallow  Bayou,  La.,  examination  and  survey i,  1128 

Shaws  Cove,  New  London,  Conn.,  improvement i,  181;  ii,  2140 

Sheboygan  Harbor,  Wis.,  improvement i,  1481 ;  ii,  2801 

Sheepshead  Bay,  N.  Y.,  improvement i,  268 ;  ii,  2160 

Sheffield  Island  Harbor,  Conn.,  Improvement  of  Norwalk  Harbor^  i,215;  ii,2149 
Ship  Island  Harbor  and  Pass,  Miss. : 

Examination  and  survey i,  929 

Improvement  of  pass  and  channel  to  Gulfport i,  910 ;  ii,  2365 

Shoal  Harbor,  N.  J.,  improvement i,280;  ii|2195 

Shooters  Island  Channel,  N.  Y.  and  N.  J. : 

Examination  and  survey i,  388 

Improvement—'- i,  359;  ii,  2188 

Shreveport,  La.,  to  Jefferson,  Tex.,  improvement  of  waterway.—  i,  1123 ;  ii,  2445 

Shrewsbury  River,  N.  J.,  Improvement i,  383;  ii,  2195 

Silver  Springs  Run,  Fla.,  improvement i,  761;  ii,  2318 

Slsklwit  River,  Wis.,  examination  and  survey i,  1444 

Sisters  Creek,  Fla.,  improvement  of  waterways  via i,  709 ;  ii,  2304 

Sites  of  fortifications i,  28 

Siuslaw  River,  Oreg..  improvement i,  1815;  ii,  2922 

Sliagit  River,  Wash. : 

Improvement i,  1915;  ii,2957 

Improvement  of  Puget  Sound  and  tributaries i,  1896;  ii,  2952 

Reexamination i,  1933 

Skamolcawa  Creek,  Wash.,  improvement i,  1876;  ii,  2945 

Skidaway  Narrows.  Ga.,  improvement  of  waterways  via i,  709;  ii,  2304 

Skykomlsh   River,   Wash.,  Improvement  of  Puget  Sound   and 

tributarle.s . i,  1806;  ii.2952 

Slack-water  systems.    See  (^anals  and  Waterways. 

Slaughter  Creek,  Md.,  Improvement i,  512;  ii,  2245 

Smiths  Creek,  N.  C,  improvement -.^  1.621 ;  ii,2277 

Smyrna  River,  Del,,  improvement i,  460;  ii,  2229 

Snake  River,  Idaho,  ( )reg.,  and  Wash. : 

Examinations  and  surveys i,  1851 

Improvement i,  1843 ;  ii,  2920 

Snohomish  River,  Wash. : 

Examination  and  survey . i,  1933 

Improvement - i,  1913;  ii,2956 

Improvement  of  Puget  Sound  and  tributaries i,  1896 ;  ii,  2952 

Snoqualmie  River,  Wash.,  improvement   of  Puget  Sound  and 

tributaries i,  1896;  ii,2952 

Soda  Lake,  La.,  improvement  of  waterway  via i,  1123;  ii,  2445 

South  Chicago  Harbor,  111.,  Improvement i,1560;  ii,  2826 

South  Dakota,  examination  and  .survey  of  boundary  waters i,  1249 

Southern  Branch,  Elizabeth  River,  Va.,  improvement 1,555;  ii,  2259 

South  Fork  of  Kentucky  River,  Ky.,  examination  and  survey i,  1389 

South  Haven  Harbor.  Mich.,  improvement i,  1509;  ii,  2810 

South  Pass,  Mississippi  River: 

Examinations  and  surveys i,941;  ii,  2384 

Maintenance  of  channel i,937;  ii,  2378 

Southport  Harbor,  Conn.,  improvement i,  212;  ii,  2149 

South  River,  N.  C,  improvement i,  614;  ii,2276 

South  River,  N.  J.,  improvement i,372;  ir,2l92 

South  Slough  and  Mill  Creek,  111.,  examination  and  survey i,  1224 

Southwest  Baltimore,  Md.,  improvement  at  Spring  Garden i,  484;  ii,  2237 

Southwest  Pass,  Mississippi  River,  improvement,  including  shoals  between 

Cubits  Gap  and  Head  of  Passes,  and  dredge  construction i,  931 ;  ii,  2372 

Spring  Garden,  Baltimore,  Md..  improvement  of  harbor  at i.  484;  ii,2237 

.Spuyten  Duyvil  Creek,  N.  Y.,  improvement i,  301;  n,2170 

Stamford  Harbor,  Conn.,  improvement i,  219;  ii,  2150 

Starlings  Creek,  Va.,  examination  and  survey i,  531 

Staten  Island-New  Jersev  Channels,  improvement 1,355,359;  ii,  2186 

Staten  Island  Sound  (Arthur  Kill),  N.  Y.  and  N.  J.: 

Examination  and  survey 1.387 

Improvement i,  355, 359 ;  ii,  2186 
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statues,  memorials,  etc. :  P«ffc 

Abraham  Lincoln  Memorial 1,2044;  m,  4142 

Ariington  Memorial  Amphitheater  and  Chapel i,  2046 ;  m,  4143 

In  public  grounds,  Washington,  D.  O i,  2040 ;  in,  4100 

Macdonough  memorials,  Lake  Champlain,  N.  Y.  and  Vt i,  2084 

Memorial  to  Gen.  Ulysses  S.  Grant i,  2043 ;  m,  4141 

Memorial  to  John  Ericsson i,2044;  iii,4141 

Monument  and  wharf  at  Wakefield,  Va i,  2043;  m,  4141 

Monument  at  Germantown,  Pa i,  2085 

Monument  at  Horseshoe  battle  groimd,  Ala i,  2087 

Monument,  erection  of,  in  Montgomery,  Ala.,  district i,  2087 

Monument  on  Princeton  battle  field i,2086 

Monuments  outside  the  District  of  (Columbia i,  2084 

Monument  to  Commodore  John  Barry i,  2044 ;  m,  4141 

Monument  to  Francis  Scott  Key i,  2046 ;  m,  4144 

Red  Cross,  memorial  to  women  of  Civil  War,  to  be  used  by.  i,  2045 ;  m,  4142 

Steele  Bayou,  Miss.,  improvement i,  1163;  n,  2467 

Stilagaanlsh  River,   Wash.,  improvement  of  Puget  Sound  and  tribu- 
taries   1, 1806;  II,  2052 

Stockton  Channel,  San  Joaquin  River,  Calif. : 

Examination  and  survey i,  1802 

Improvement i,  1789 ;  n,  2013 

Stockton  Harbor,  Me.,  examination  and  survey i,  100 

Stonington  Harbor,  Conn i,180;  ii,2139 

Structures  in  navigable  waters,  permits  for  private  structures  and  opera- 
tions    1,1084 

Stwgeon  Bay  and  Lake  Michigan  Canal,  Wis,,  improvement—  i,  1465 ;  n,  2797 

Submarine  mines 1,31 

Sulsun  Bay  Channel,  Calif.,  improvement i,  1756;  ii,  2905 

Sulsun  Creek  or  Channel,  Calif.,  Improvement i,  1760;  n,  2906 

Sulphur  River,  Ark.  and  Tex. : 

Examination  and  survey i,  1128 

Examination  and  survey  of  Days  Creek  and i,  1128 

Improvement i,  1123 ;  n,  2445 

Sunflower  River,  Miss.,  improvement  of  Big  Sunflower  River i,  1159 ;  ii,  2466 

Sunken  craft,  removal  of.    See  Wrecks. 

Superior  Bay  and  Harbor,  Wis,,  improvement  of  Duluth- Superior  Har- 
bor  :: 1, 1405;  11,2782 

Superior,  Lake: 

Channels  in  waters  connecting  Great  Lakes,  Improvement,  i,  1588 ;  n,  2839 
Keweenaw  Bay-I>ake  Superior  waterway,  Mich.,  improve- 
ment  1, 1421 ;  II,  2787 

Surveys,  charts,  etc i,  2056;  ni,  4149 

Water    levels i,2056;  in,  4155 

Supervision  of  New  York  Harbor,  N.  Y i,  1990 ;  in.  4057 

Supply  section,  oflSce  Chief  of  Engineers i,  14 

Surface  levels.    See  Water  levels. 
Surveys : 

Military  and  maps i,  50 

Of  Northern  and  Northwestern  Lakes 1,2056;  in,4149 

Of  rivers  and  harbors,  estimate  of  appropriation  for i,  1972 

Ohio  River i,1333;  n.2611 

Susquehanna  River,  Pa.  and  Md. : 

Examination  and  survey,  Harrisburg  to  the  mouth i,  531 

Improvement i,  489 ;  ii,  2238 

Suwannee  River,  Fla.,  Improvement i,  803 ;  n,  2328 

Swan  Quarter  Bay  to  Deep  Bay,  N.  C,  improvement  of  watjer- 

way 1, 608 :  n.  2274 

Swansboro,  N.  C,  waterway  to  New  River  and  Beaufort,  im- 
provement  1, 636 :  n.  2281 

Swift  Creek,  N.  C,  improvement i,6^;  n,2277 

Swlnomish  Slough,  Wash.,  improvement i,  1918;  n,  2957 

T. 
Tacoma  Harbor,  Wash. : 

Examination  and  survey  of  city  waterway i,1933 

Improvement i,1908:  it.2954 
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Tahoe  Lake,  Calif,  and  Nev.,  examination  and  survey i,  1782 

Tallahatchie  River,  Miss.,  improvement i,  1155 ;  ii,  2464 

Tallapoosa  River,  Ala.,  monument  at  Horseshoe  Battle  Ground i,2067 

Tampa  Bay  and  Harbor,  Fla. : 

Improvement  of  bay i,  804, 807 ;  ii,  2328 

Improvement  of  channel  to  Clearwater  Harbor i,  794 ;  ii,  2326 

Improvement  of  Hillsboro  Bay  and  River i,  807, 812;  ii,  2329, 2330 

Tangier  Channel,  Va.,  improvement i,  529 ;  n,  2249 

Tangipahoa  River,  La.,  examination  and  survey i,  1018 

Tar  River,  N.  C,  improvement i,  610;  n,  2275 

Tarrytown  Harbor,  N.  Y.,  improvement i,313;  ii,  2174 

Taunton  River,  Mass.,  improvement,. i»157;  n,  2134 

Tchula  Lake.  Miss.,  improvement i,  1153 ;  ii,  2463 

Teche  Bayou,  La. : 

Improvement i,  974;  ii,  2396 

Improvement  of  waterway  from  Franklin  to  Mermentau i,  988 ;  ii,  2402 

Improvement  of  waterway  from  Vermilion  River  to  Schooner 

Bayou i,  991 ;  ii,  2403 

Improvement  of  waterway  to  Mississippi  River i,985;  ii,  2401 

Operating  and  care  of  Keystone  Lock i,  981 ;  ii,  2399 

Telegraph  line,  Government,  Washington,  D.  C i,  2041 ;  iij,  4139 

Tenants  Harbor,  Me.,  improvement i,  86;  ii,  2117 

Tennessee  River : 

Above  Chattanooga,  improvement i,  1295;  ii,2583 

Bee  Tree  Shoals  Canal,  Ala.,  operating  and  care i,  1315 ;  ii,  2594 

Below  Riverton,  Ala.,  improvement i,  1311;  ii,  2591 

Browns  Island  to  Florence,  improvement i,  1330;  ii,2607 

Chattanooga  to  Hales  Bar,  Improvement i,  1300;  ii,2586 

Chattanooga  to  Riverton,  improvement i,  1300 ;  ii,  2586 

Colbert  Shoals  Canal,  operating  and  care i,  1315;  ii,  2594 

Elk  River  Shoals  Canal,  Ala.,  operating  and  care i,  1330;  ii,2607 

Examination  and  survey i,  1325 

Florence  to  Colbert  Shoals,  Improvement i,  1300;  ii,  2586 

Hales  Bar  Lock  and  Dam,  operating  and  care i,  1315 ;  ii,  2593 

Hales  Bar  to  Browns  Island,  improvement i,  1300 ;  ii,  2586 

Muscle  Shoals  Canal,  operating  and  care i,  1330;  ii,  2607 

Muscle  Shoals  Nitrate  Plants i,1325;  ii,2597 

Tensas  River,  La. : 

Examination  and  survey i,  1169 

Improvement   i,  1138 ;  ii,  2454 

Terra  Ceia  Cut-Off,  Fla.,  improvement i,  815 ;  ii,  2331 

Terrebonne  Bayou,  La. : 

Examination  and  survey i,  1018 

Improvement  i,964;  ii,  2393 

Texar  Bayou,  Fla.,  examination  and  survey i,  881 

Texas  City  Harbor,  Tex. : 

Examination  and  survey 1. 1128 

Improvement  of  channel  to  Galveston i,  1029 ;  ii,  2417 

Texas,   State  of,   removal   of  water  hyacinths  from 

waters  of - 1.927,1015;  ii, 2370, 2410 

Thames  River,  Conn. : 

Improvement  i,  184 ;  ii,  2141 

Improvement  of  New  London  Harbor i,  181 ;  ii,  2140 

The  Board  of  Engineers ' i,  21 

Thimble  Shoal,  Chesapeake  Bay,  Va.,  improvement i,  561 ;  n,  2261 

Thomaston  Harbor,  Me.,  improvement i,  87 ;  ii,  2117 

Thoroughfare  Bay  to  Cedar  Bay,  N.  C,  improvement i,630;  ii,2279 

Threemlle  Rapids,  Columbia  River,  Oreg.  and  Wash.,  improve- 
ment  1. 1837 ;  II,  2927 

Thunder  Bay  Harbor  and  River,  Mich.,  improvement i,  1617 ;  n,  2854 

Tickfaw  River,  La.,  improvement  of,  including  tributaries i,  951;  ii,2389 

Tidal  Basin  Bathing  Beach,  Washington,  D.  C i,2038;  iii,4132 

TIgre  Bayou,  La.,  examination  and  sur\'ey 1. 1018 

Tilghman  Island  Harbor,  Md.,«  improvement i,  501;  n,2242 

Tillamook  Bay  and  Bar,  Oreg.,  improvement i,  1826;  ii,2924 

Toledo  Harbor.  Ohio,  improvement i,  1637;  n,2861 
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Tombigbee  River,  Ala.  and  Miss. :  P'«*- 

Demopolis,   Ala.,   improvement   below    (construction   of   locks   and 
dams 1, 891 ;  n,  2358 

Demopolls,  Ala.,  improvement  below  (maintenance) i,  896;  ii,  2359 

Demopolis,  Ala.,  to  Walkers  Bridge,  Miss.,  improvement i,  9(X) ;  ii,  2360 

Operating  and  care  of  locks  and  dams i,904;  ii,  2361 

Toms  River,  N.  J.,  Improvement i,  445;  ii,2225 

Tonawanda  Harbor,  N.  Y. : 

£xamination  and  survey i,  1725 

Improvement i,  1691 ;  n,  2878 

Towboats,  experimental,  for  use  on  Mississippi  River i,  1970 ;  n,  2981 

Town  Creek  Channel,  S.  C,  examination  and  survey 1,691 

Trail  Creek,  Michigan  City  Harbor,  Ind.,  Improvement i,  1573;  ii,2831 

Traps,  fish,  permits  for  construction i,  1984 

Traverse  Lake,  Minn,  and  S.  Dak.,  improvement i,  1244;  ii,  2540 

Tred  Avon  River,  Md.,  Improvement i,  502;  ii,  2^^ 

Trent  River,  N.  C. : 

Examinations  and  surveys i,660 

Improvement i,  627;  n,  2278 

Trinity  River,  Tex. : 

Examination  for  flood  control i,  1128 

Improvement  above  mouth i,  1112;  ii,  2441 

Improvement  of  mouth i,  1050;  ii,2423 

Opertitlng  and  care  of  locks  and  dams,  section  1 i,  1116;  ii,  2442 

Troops,  Engineer : 

Demobilization  i,  6 

Distribution  and  commissioned  strength i,  3 

Engineer  equipment 1. 13 

Enlisted  Reserve  Corps i,5 

National  Guard  engineers i,6 

Recruiting i,  6 

Reorganization  of  regiments*  and  battalions i.4 

United  States  Army i,3 

Troy  lock  and  dam,  Hudson  River,  N.  Y.,  oijerating  ond  care i,  332;  ii,  2170 

Tualatin  River,  Oreg.,  examination  and  survey i,  1883 

Tuckahoe  River,  Md.,  improvement i,  507;  ii,  2243 

Tuckerton  Creek,  N.  J.,  improvement i,443;  ii,  2224 

Tug  Fork,  Big  Sandy  River,  W.  Va.  and  Ky. : 

Improvement i,  1382;  ir,275r» 

Operating  and  care  of  locks  and  dams i,  1385 ;  ii,  2754 

Turners  Cut,  N.  C,  improvement  of  waterways  via i.  586;  n,  2267 

Turtle  Bayou,  Tex. : 

Examination  and  survey t,  1128 

Improvement i,  1052;  ii,  2428 

Turtle  Cove  Channel,  Port  Aransas,  Tex.,  examination  and  survey .'_  i,  1128 

Turtle  Gove,  Tex.,  improvement  of  waterways  via i,  lOSO;  ii,  2431 

Turtle  River,  Brunswick  Harbor,  Oa.,  improvement i,  737;  ii,  2310 

Twelvemlle  Bayou,  La.,  improvement  of  waterway  via i,  1123;  ii,  2445 

Twitch  Cove  and  Big  Thoroughfare  River,  Md.,  improvement i,  528;  i£,  224« 

Two  Rivers  Harbor,  Wis.,  improvement i,  1475;  ii,  2799 

Tyasliin  (Wetipquin)  Creek,  Md.,  improvement i.  517 ;  ir.  2246 

U. 

Union  Ltike,  Wash.,  improvement  of  waterway  via i,  1909 ;  ir,  2955 

United  States  Wharf  property,  Potomac  River,  Washington, 

D.  C 1,2043;  in,  41441 

Upper  Chipola  River,  Fla.,  Improvement i.  834 ;  ir,  233<» 

Upper  White  River,  Ark.,  operation  of  locks  and  dams i,  1193;  n,247S 

Urbanna  Creek,  Va.,  improvement i,  547;  n»  2256 

V. 

Vermilion  Bay  and  River,  La.: 

Iniprovemont  of  waterway  to  Schooner  Bayou i,  991;  ii,  2403 

Iniproven-o-.U  of  wiiterwny  via r,  988 ;  ir,  2402 
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VerDiilion  Bayou,  La.,  improvement  of  channel,  bay,  and  passes,  i,  1000;  ii,  2406 
Vermilion,  Clay  County,   S.   Dak.,   bank  revetment  on   Missouri   River 

at 1, 1264;  11,2564 

Vermilion  Harbor,  Ohio,  improvement i,  1650 ;  ii,  2865 

Vicksburg.  Miss.,  engineering  district i,  1129 ;  ii,  2447 

Victoria,  Tex.,  improvement  of  channel  to  Aransas  Pass i,  1073 ;  ii,  2429 

Virginia  coast  waterway  improvement i,  481 ;  ii,  2235 

Virgin  Islands,  examination  and  survey  of  Chrlstlansted  Harbor i,  1949 

Volnsia  Bar,  St,  Johns  River,  Fla.,  improvement .-—  i,  755 ;  ii,  2317 

W. 

Wabash  River,  Ind.  and  111. : 

Kxamination  and  survey i,  1399 

Operating  and  care  of  lock  and  dam i,  1390;  ii,  2769 

Waccamaw  River,  N.  C.  and  S.  C. : 

Examination  and  survey i,  691 

Improvement r,  665 ;  n,  2289 

Wakefield,  Va.,  monument  and  wharf  at i,  2043 

Wallabout  Channel,  N.  Y.,  improvement i,  295 ;  ii,  2169 

Wando  River,  S.  C,  examination  and  survey i,  691 

Wapplnger  Creek,  N.  Y.,  improvement i,  318 ;  ii,  2175 

Wappoo  Cut,  S.  C,  improvement i,  689 ;  ii,  2296 

War  Department  maps i,  50 

Warrior  River,  Ala.: 

Examination  and  survey  of  Mulberry  Fork i,  929 

Improvement i,  891;  ii,  2358 

Operating  and  care  of  locks  and  dams  on  Black  Warrior 

River 1, 904;  n,  2361 

Warroad  Harbor  and  River,  Minn.,  Improvement i,  1436;  ii,  2790 

Warwick  River,  Md.,  improvement i,  508;  ii,  2244 

Warwick  River,  Va.,  examination  and  survey i,  603 

Washington  Barracks,  D.  C. : 

Engineer  Library i,  19 

Engineer  School  detachment i,  20 

Washington  Bayou  and  I^ke,  Miss.,  improvement i,  1163;  n,  2467 

Washington,  D.  C.  : 

Anacostia  River,  reclamation  of  flats i,  2003;  iu,4089 

Aqueduct  Bridge  across  Potomac  River,  repair i.  2008 

Aqueduct,   filtration   plant i,2015;  iii,  4091 

Aqueduct,  maintenance  and  repair i,  2015;  in,  4091 

Departmental  telegraph  line i,  2041;  ih,  4139 

Engineering    district i,  531;  ii,  2251 

Executive  Mansion  and  Oftice i,2023;  m,4108 

Georgetown  Bridge,  Potomac  River i,  2011 

Highway  Bridge,  Potomac  River _* i,2021;  ni,4139 

Improvement  of  Potomac  River  at i,  532;  ii,  2251 

Public  buildings  and  grounds  and  Washington  Monument-  i,  2021;  in,  4107 

Telegraph  line  connecting  executive  departments i,  2041;  in,  4139 

United  States  wharf  property,  Potomac  River i,  2043;  iii,  4140 

Water  supply.  Increase i,  2018 

Washington,  George,  monument  to,  at  Washington,  D.  C i,  2038;  in,  4134 

Washington  Lake,  Miss.,  Improvement i,  1163;  ii,  2467 

Washington  Lake  Ship  ('anal.  Wash.,  examination  and  survey i,  1933 

Washington  Lake,  Wash. : 

Imii'ovenient  of  waterway  to  Puget  Sound i,  1909;  ii,  29.^5 

Operating  and  care  of  waterway  to  Puget  Sound i,  1927;  ii,  2959 

Washita  (Ouachita)  River,  Ark.  and  La.: 

Improvement i,  1132;  n,  2449 

Operating  and  care  of  locks  and  dams i,  1149 ;  ii»  2459 

Washougal  Slough,  Wash.,  examination  and  survey i,  1851 

Water  hyacinths,  removal  of: 

From  Alabama,  Mississippi,  Louisiana,  and  Texas 

waters i,  927, 1015 ;  n,  2370,  2410 

From  FI<»rida  waters 1,821,927,1015;  it,2332 


Digitized  by 


Google 


XI.II  INDEX. 

Water  levels :  P*Bt 

Mississippi  River  and  principal  tributaries,  gaging i,  1240;  i^253& 

Northern  and  northwestern  lakes,  levels,  etc 1,2056;  iii,4155 

Water  meters,  installation  in  certain  Government  buildings i,  2017;  iii,  4104 

Water  power : 

Black  Warrior  River,  Ala.,  at  Dam  17 i,891;  ii,2a)8 

Mississippi  River,  dam  between  Minneapolis  and  St.  Paul, 

Minn , 1, 1226 ;  ii,  2533 

Niagara  River,  N.  Y.,  control  and  regulation  of 1,2069 

Tennessee  River,  Elk  River  Shoals  to  Florence,  Ala i,  1330;  ii.  2007 

Waters,  navigable.    See  Bridfies,  Rivers  and  Harbors,  and  Wrecks. 

Water  supply,  Washington,  D.  C i,2018;  iii,4091 

Waterways : 

See  also  Canals. 
Beaufort,  N.  C— 

Examination  and  survey  of  waterway  to  ('ape  Fear  River i,  660 

Improvement  of  waterway  to  New  River i,  636 ;  ii,  2281 

Beaufort,  S.  C,  to  St.  Johns  River,  Fla.,  improvement i,  709;  ii,  2304 

Beaufort  to  Jacksonville,  N.  C,  improvement i,  636;  u,  2281 

(■harleston  Harbor,  S.  C,  to  North  Sautee  River,  examination  and 

survey i.  691 

(Charleston  to  Winyah  Bay,  S.  C,  improvement i,678;  ii, 2293 

Chesapeake  Bay  to  Delaware  River.  Del.  and  Mil.    (Chesapeake  & 
Delaware  Canal) — 

Improvement i,  454 ;  ii,  2227 

Oi)erating  and  care  of  canal  and  locks i,  457;  ii,  2228 

(Jlearwater  Bay  to  Boca  Ceiga  Bay,  Fla.,  improvement i,  794;  ii,  2326 

Core  Sound  to  Beaufort  Harbor,  N.  C. — 

Examination  and   survey •_ i,  6ti0 

Improvement i.  634 ;  ii.  2281) 

Delaware  Bay,  Del. — 

Waterway  to  Chincoteague  Bay,  Va.,  examination  and  survey i,4S3 

Waterw^ay  to  Chincoteague  Bay,  Va.,  improvement i,  479 ;  ii,  2234 

Waterway  to  Rehoboth  Bay,  Del.,  improvement i,476;  ii,  2234 

Flint  River  to  Ocmulgee  River,  Ga.,  examination  and  survey i,  745 

Galveston  to  Corpus  Christ! — 

Examination  and  survey i,  1128 

Improvement i,  1067 ;  h,  2427 

Galveston  to  Houston,  Tex.,  improvement i,  1035;  ii,  2418 

Gravesend  Bay  to  Jamaica  Bay,  N.  Y.,  examination  and  survey i.  345 

Indian  River  to  San  Carlos  Bay,  Fla.,  examination  and  survey iS24 

Jacksonville,  Fla.,  to  Miami,  Fla.,  examination  and  survey i824 

Jamaica  Bay  to  Peconic  Bay,  examinations  and  surveys i,  34."» 

Keweenaw  Bay  to  Lake  Superior,  Mich.,  improvement i,  1421:  ii,  2787 

Iiake  Erie  to  Lake  Ontario,  examination  and  survey i,  172."> 

Merrimack  River,  M^ss.,  to  Piscataqua  River,  N.  H.,  examination  and 

survey 1. 148 

Miami  and  Erie  Canal,  Ohio,  and  branch  canal  to  Lake  Michigan, 
and  other  routes  between  Lake  Erie  and  Ohio  River,  examination 

and   survey 1. 1676 

Mississippi  River  to  Bayou  ^eche.  La.,  improvement i,  985;  ii.  2401 

Mississippi  River  to  Sabine  River — 

Franklin,  La.,  to  Mermentau  River,  Improvement i,  988;  n,  2402 

Mermentau  River  to  Sabine  River,  La.,  improvement™  i  993;  ii,  2403 

Operating  and  care  of  Schooner  Bayou  Lock i,  10(X);  ii,  2404 

Vermilion  River  to  Schooner  Bayou.  La.,  improvements  i.  991 ;  ii,  240:^ 

New  Bern,  N.  C,  to  Wilmington,  N.  C  examination  and  survey i,  (j«)0 

New  River,  N.  C,  to  Swansboro  and  Beaufort,  improvement,  i,  636;  it.  22S1 
Norfolk,  Va.,  to  Beaufort  Inlet,  N.  C.-— 

Improvement i.  589;  ir.  226S 

Operating  and  care i, 594;  u, 2270 

Norfolk.  Va.,  to  s'ounds  of  North  Carolina,  inujrovement i,  586 ;  n,  2267 

Pamlico  Sound,  N.  C,  to  Beaufort  Inlet,  Improvement i,  589;  n.  2268 

Port  Townsend  Bay  to  Oak  Bay,  Wash.,  improvement 1. 1898 ;  ii.  29.V5 

Puget  Sound  to  Grays  Harbor,  Wash.,  examination  and  survey i,  11*33 


Digitized  by 


Google 


INDEX.  XLIIf 

Waterways — Continued. 

Puget  Sound  to  Lake  Washington —  PaRC' 

Improvement i^  1909 ;  ir,  2955 

Operating  and  care i,  1927 ;  ii,  2959 

Savannah,  Ga.,  to  Beaufort,  S.  C,  improvement ^ i,  709;  ii,  2304 

Savannah,  Ga.,  to  Fernandina,  Fla.,  improvement i,  709 ;  ii,  2304 

Swan  Quarter  Bay  to  Deep  Bay,  N.  C,  improvement i,  608;  ii,  2274 

Texas,   from    Sabine    Pass   through    Port   Arthur    Ship   Canal   and 

through  Sabiue-Neches  Canal,  examination  and  survey i,  1128 

Virginia  coast  waterway,  improvement i,  481;  u,  2235 

Waukegau  Harbor,  111.,  improvement i,  1500 ;  ii,  2805 

Weirs,  permits  for  construction i,  1984 

Wenona,  Deal  Island,  Md.,  improvement  of  Ix)wer  Thoroughfare 

at I,  521 ;  ii,  2247 

Westchester  Creek,  N.  Y.,  improvement i,  240 ;  ii,  2155 

Western  Branch,  Elizabeth  Uiver,  Va.,  improvement i,  555 ;  n*  2259 

West  Galveston  Bay  and  Brazos  River  Canal,  Tex.,  improvement  i,  1067 ;  ii,  2427 

Wcstport  Harbor,  Conn.,  improvement i,  214 ;  ii,  2149 

West  River,  Conn.,  improvement i,  107 ;  ii,  2145 

Wetipquin  (Tyaskin)  Creek,  Md.,  improvement i,  517;  n,  2246 

Weymouth  Back  River.  Mass 1. 140 ;  ii,  2128 

Weymouth  Fore  River,  Mass i,  136 ;  ii,  2127 

Wharves,  permits  for  construction i,  1984 

Whatcom  (Bellingham)  Harbor,  Wash.,  improvement  of  Whatcom  Creek 

watei-way i,  1921 ;  ii,  295S 

Wheeling,  W.  Va.,  engineering  district i,  1367 ;  u,  2727 

Whitehall    Harbor,    N.    Y.,    Narrows    of    Lake    Champlain,  Improve- 
ment  1. 333 ;  II,  2180 

White  House,  Washington,  D.  C 1,2023;  iii,4108 

White  Lake  Harbor,  Mich.,  improvement i,  1528 ;  ii,  2815 

White  River,  Ark. : 

Improvement  at  De  Vails  Bluff i,  1180 ;  ii,  2473 

Improvement  by  open-channel  work i,  1176 ;  ii.  2473 

Operating  and  care  of  locks  and  dams i,  1193;  ii,  2478 

Wicomico  River,  Md.,  improvement i,  519;  ii,  2246 

Willauiette  River,  Oreg. : 

Examinations  and  surveys i,'1883 

Improvement  above  Portland i,  1863;  ii.  2941 

Improvement  at  the  falls i,  1868;  ii,  2942 

Improvement  below  Portland i,  1854;  ii,  2937 

Operating  and  care  of  canal  and  locks  at  Willamette  Falls,  i,  1881 ;  ii,  2945 

Willamette  Slough,  Oreg.,  examination  and  survey i,  1883 

Willajra  Harbor  and  River,  Wash.,  improvement i,  1884;  ii,  2949 

Wilmington,  Calif.,  improvement  of  Inner  harbor i,  1731  ;  ii,  2896 

Wilmingt<m,  Del.,  enghieering  district i,  415;  xi,  2217 

Wilmington  Harbor,  Del. : 

Examination  and  survey i,  483 

Imja-ovement i,  449;   ii,  2226 

Wilmington,  N.  C. : 

Engineering  district i,  603;  ii,  2273 

Examination  and  survey  of  waterway  to  New  Bern,  N.  C i,  660 

Wilson     (No.    2)     Dam.    Muscle    Shoals,    Tennessee    River,    improve- 
ment  1,1325;  11,2597 

Winnebago  Lake,  Wis.,  improvement  of  Fox  River i,  1458;  ii,  2796 

Wlnniblgoshish  Reservoir,  Minn.: 

Construction , i,  1235;  it,2536 

Operating  and  care i,  1239;  ii,  2538 

Winyah  Bay,  S.  C. : 

Examination  and  survey i.  691 

Improvement—' i,  661 ;   ii.  2287 

Improvement  of  waterway  to  Charleston i,  678;  ii,  2293 

Wisconsin  River,  Wis.,  operating  snag  and  dredge  boats i,  12;18;  ii,  2526 

Withlacoochee  River,  Fla. : 

Examination  and  surv**y 1.823 

Improvement i,  799 ;   ii,  2327 

Wolf  River,  Miss.,  improvement i,919;  ii,  2368 

Wolf  River  (tributary  of  the  Fox),  Wis.,  improvement i,  1458;  ii,  2796 
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Women  of  Civil  War,  memorial  to i,2045;  m,4142 

Woodbridge  Creek,  N.  J. : 

Examination  and  survey i,388 

Improvement i,  364 ;  n,  2190 

Woodbury  Creek,  N.  J.,  improvement i,  418 ;  n,  2218 

Wrangell  Harbor  and  Narrows,  Alaska,  examination  and  survey i,  1933 

Wrecks,  etc.,  removal: 

Expenditures  during  the  year i,(J8 

List  of  those  removed i,  1986 

Permanent  appropriation  for i,  68 

Y. 
Yamhill  River,  Oreg. : 

Improvement i,  1863 ;  ii,  2941 

Operating  and  care  of  lock  and  dam— i,  1882;  n,  2946 

Yaquina  Bay,  Harbor,  and  River,  Oreg. : 

Examination  and  survey  of  river i,  1851 

Improvement  of  bay  and  harbor i,  1822 ;  ii,  2924 

Improvement  of  river i,  1819;  ii,  2923 

Yazoo  River,  Miss. : 

Improvement  above  mouth i,  1150;  ii,  2461 

Improvement  of  mouth.  Including  Vlcksburg  Harbor i,  1166;  ii,  246S 

Yellow  Mill  Pond,  Bridgeport,  Conn.,  improvement i,  207 ;  ii,  2147 

York  Spit,  Chesapeake  Bay,  Va.,  shoals  oi^posite,  removal i,  484 ;  ii,  2237 

Yuba  River,  Calif.,  construction  of  restraining  dams i,  1953 ;  ii,  2973 

Yukon  River,  Alaska,  improvement  of  Apoon  mouth i,  1928 ;  ii,  2961 

Z. 

Zippel  Bay,  Minn.,  improvement i,  1439;  ii,  2791 
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